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MACKENZIE VALLEY PIPELINE INQUIRY 


Suite 600 
71 Slater Street 
Ottawa, Ontario K1P 5H7 


| 
! 


The Honourable J. Hugh Faulkner 
Minister of Indian Affairs and 
Northern Development 

House of Commons 

Ottawa, Ontario 


| 
November 30, 1977 


Dear Mr. Faulkner: 


COMMISSIONER 
Mr. Justice Thomas R. Berger 


This is Volume Two of my report. In Volume One, which was tabled 
in the House of Commons on May 9 of this year, I recommended that, 
on environmental grounds, no pipeline be built and no energy 
corridor be established across the Northern Yukon. I found that 
construction of a pipeline along the Mackenzie Valley would be 
feasible from an environmental point of view, but I recommended 
that it be postponed for ten years to allow for a settlement of native 
claims. I also expressed the view that, if a pipeline had to be built to 
deliver Alaskan gas to the Lower 48, the Alaska Highway route was 
preferable from an environmental point of view. The National Energy 
Board reached conclusions similar to my own, and since that time, you 
and your colleagues have reached agreement with the United States 
on the construction of a pipeline along the Alaska Highway route. 

Rejection of the Arctic Gas proposal allows the government to plan 
now for the preservation of the caribou, whales, wilderness and 
wildlife of the Western Arctic, and to settle native claims throughout 
the region. In Volume One, I outlined a number of broad recommenda- 
tions to deal with these concerns, and I shall elaborate on them in this 
volume. 

In its report, Reasons for Decision: Northern Pipelines, handed down 
on July 4, 1977, the National Energy Board indicated that, depending 
upon the extent of discoveries in the Mackenzie Delta and the 
Beaufort Sea, a pipeline should be constructed either along the 
Dempster Highway, to connect with the pipeline that is to be built 
along the Alaska Highway route, or along the Mackenzie Valley. If 
the reserves of natural gas in the Beaufort Sea turn out to be large, 
then in due course — at a time when they are needed, and following a 
settlement of native claims — they can be delivered by means of a 
pipeline along the Mackenzie Valley. In any event, there will be 
continuing exploration in the Delta region, and a pipeline along either 
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Volume One and Volume Two 


the Dempster Route or the Mackenzie Valley Route will affect that 
area — an area about which I heard a great deal of evidence. Some of 
the recommendations in this volume will have a bearing on whatever 
pipeline route is finally selected. 


In Volume Two, as in Volume One, I have proceeded on the 
assumption that, in due course, the industrial system will require the 
gas and oil of the Western Arctic, and that they will have to be 
transported along the Mackenzie Valley to markets in the mid- 
continent. However, I have also proceeded on the assumption that we 
intend to protect and to preserve the northern environment, and that, 
above all, we intend to honour the legitimate claims of the native’ 
people. All of these assumptions are embedded in the Statement of the 
Government of Canada on Northern Development in the 70’s, 
presented by the Honourable Jean Chrétien to the Standing Commit- 
tee on Indian Affairs and Northern Development on March 28, 1972. 

The social, cultural and political tensions in the North are closely 
linked to industrial advance. The intrusion of large-scale frontier 
development among native people has aggravated the cluster of 
pathologies that have become so familiar in the North: welfare, crime, 
violence, disease, alcoholism, and social and personal disarray. This is 
a hard fact to accept, requiring as it does a reconsideration of 
conventional wisdom, but it is supported by the evidence before the 
Inquiry. The evidence led irresistibly to the conclusion that, if a 
pipeline were built now in the Mackenzie Valley, its economic 
benefits would be limited, its social impact devastating, and it would 
frustrate the goals of native claims. 


Because it perceived the problems of northern native peoples as 
arising out of individual poverty, the federal government has, during 
the past two decades, initiated many programs to increase their 
opportunities for wage employment and income. The idea was 
essentially a simple one: create enough job opportunities in the North 
(by developing mines, for example), give the people some training (as 
heavy equipment operators, for example), and the problems will 
eventually go away. But they are still there, because they are not 
simply problems of poverty, but of a people trying desperately to 
preserve their cultural identity. Thus the growth of government and 
bureaucracy and the coming of industry constituted a threat to their 
desire to affirm their identity as a people, and to gain control over their 
own lives and their own future — something they believe is essential 
to their well-being. 


; 


Social and Economic 
Recommendations 
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The condition of native people in the North today is, in many 
respects, the product of white domination of native people and native 
society. That this domination has often been benevolent does not at all 
diminish its devastating consequences for the patterns of collective 
and cooperative self-reliance that are the tradition of northern native 
people. Despite the benefits that the dominant white society has 
brought to native people — benefits that they readily acknowledge — 
this dominance, and the resulting weakness of their own society, have 
left native people, as a group, and as individuals, especially vulnerable 
to the impact of large-scale industrial development. In Volume One, I 
attempted to show how this historically established relationship 
between white and native society could not be separated from 
questions of impact, of native identity, and of the long-term prospects 
for economic and social well-being. 

Rapid and large-scale industrial development is, in any circum- 
stance, a potentially disruptive process; in the context of a northern 
society that has experienced many years of domination, this 
disruption contributes to the profoundest of social ills. It then becomes 
something that cannot be treated with ameliorative measures that 
may, in other historical or cultural contexts, be more or less effective. 
Because the various causes of these social ills are inextricably linked, a 
consideration of industrial development and social, cultural and 
political progress in the North cannot be separated from a discussion 
of native claims. It is through a settlement of their claims that native 
people see the way to social, economic and political advance. 

Iconcluded in Volume One that certain adverse consequences of the 
construction of a pipeline and the establishment of an energy corridor 
could not be mitigated, and that it was unrealistic to proceed as if they 
could. I did say, however, that if the pipeline were postponed, and if 
steps were taken now to strengthen native society and the native 
economy through a settlement of native claims, the pipeline might be 
built in ten years’ time, when the benefits of pipeline construction 
could be enlarged, and the adverse consequences mitigated. This 
volume deals with the measures that will have to be taken to achieve 
these ends. 


My social and economic recommendations apply to renewable 
resources, employment, manpower delivery, urban centres, rapid 
growth, northern business and transportation. 

I believe that, in the North, a strong native society and a 
strengthened renewable resource sector can exist side by side with 
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large-scale, non-renewable resource development, but only if we 
change our priorities and strengthen the renewable resource sector 
before the pipeline is built. Postponement of the pipeline means that 
many alternate modes of social, economic and political development 
can be explored in the Mackenzie Valley and Western Arctic — 
alternatives that would otherwise have been foreclosed. Some of these 
alternatives can be explored only through the settlement of native — 
claims, and some can be clarified only with more knowledge about the 
area's renewable resource development potential. I am, therefore, 
making certain proposals for more accurate measurement of the 
native economy, and for the development of the renewable resource 
sector as a whole. 


a 


It has been said that the choice for native people is stark: jobs on the 
pipeline or no jobs at all. This statement is, of course, false because it 
overlooks the fact that, for native people, the opportunities provided 
by pipeline construction will be limited. Moreover, it fails to recognize 
the persistence of the native economy, the possibilities for develop- 
ment of the renewable resource sector, the continuation of oil and gas 
exploration activity, and the role of the federal and territorial 
governments as employers. It ignores the fact that many native people 
have shown that they are not strongly inclined towards the type of 
employment offered by large-scale industrial projects. It disregards 
the long-term implications of employment in a volatile boom-and- 
bust sector, of which pipeline construction is an obvious example. 
And it overlooks the potential of the renewable resource sector. Jobs — 
permanent jobs — can be provided in logging and sawmilling, in the 
management, harvesting and processing of fur, meat and game, in 
fishing, in recreation, conservation and other related activities. Such 
ventures, given a fraction of the support extended to the non- 
renewable resource sector, could offer many opportunities to native 
people in the North. Ventures like these are also amenable to local or 
regional control, and would not, therefore, impede the goals of native 
claims. With such enterprises in place, there would be a diversified 
spectrum of job opportunities, no undue dependence on pipeline 
construction when it takes place, and no necessity for the kind of 
wholesale recruitment of pipeline construction workers from native 
communities that is presently envisaged. 


——— 


lee 
— 


Nonetheless, all northern residents who want to work on pipeline 
construction when it is built should have that opportunity. | 
recommend that pipeline construction be accompanied by preferen- 
tial hiring on the basis of five years’ residence in the North. Such 
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preference would exist for any northerner seeking a pipeline job, and 
would help him over whatever obstacles might be presented by 
requirements for union membership and lack of adequate training. 
But a manpower delivery system of this kind should not be founded 
on the notion that pipeline employment is necessarily the preferred 
choice for northern people. 

It is likely that the pipeline, when it is built, will attract large 
numbers of people to the Mackenzie Valley and the Mackenzie Delta, 
and cause major shifts of population within the region. The pipeline 
will have a particularly severe effect on some communities — I call 
them action communities — especially Inuvik, Tuktoyaktuk, Norman 
Wells, Fort Simpson, Yellowknife and Hay River. Most of these 
communities are already experiencing the socially harmful effects of 
rapid growth of government and industry, and the tensions between 
native people and white institutions. Because the pipeline will 
exacerbate these conditions, my proposals with regard to the action 
communities are ameliorative. My recommendations relate to 
methods for coping, first of all, with the social impact of the pipeline 
in the action communities, and secondly, with the physical and 
financial aspects of such impact. These communities cannot be 
expected to cope with many of the pressures that pipeline construc- 
tion will place on them, and they will require impact funding from 
senior governments. 

It has been argued that gas from the North should not bypass 
northern communities only to service industries and homes thou- 
sands of miles away. Yet the evidence presented to this Inquiry 
suggests that, if gas were made available, few northern communities 
would experience a cost reduction over presently available energy 
sources. There are, I believe, more effective, if less direct, methods of 
ensuring that northern communities benefit from the natural gas 
reserves of their region. I propose subsidization of northern energy 
costs, regardless of the fuel that is most efficient in a particular 
location. In this way, some of the benefits that will be experienced by 
southerners can be extended to northerners. 

I have also considered the effects that a Mackenzie Valley pipeline 
could have on northern business. Many witnesses expressed concern 
that the pipeline may cause serious distortions in the territorial 
economy. The pipeline might generate overinvestment in pipeline- 
related activities, it might inhibit the ability of local firms to supply 
goods and services needed by northern communities, and it might 
generally interfere with orderly and sustained economic growth. But 
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Environmental 
Recommendations 


northern businessmen will quite properly want to use the pipeline as 
an opportunity for growth and expansion. Their ability to do so is 
limited in comparison with large firms domiciled in the metropolitan 
centres of the provinces. I am, therefore, recommending measures that 
relate to bidding on contracts, bonding, and the availability of capital. 
These measures are designed to place northern firms in a competitive 
position so that they can secure a reasonable volume of pipeline- 
related work and prosper in the long run. Native enterprises, whether 
proprietorships, cooperatives or corporations, should enjoy the same 
preferences as other northern firms. 

If native cooperatives and corporations are set up as a result of a 
settlement of claims, then I anticipate that they will assume a place on 
the northern business scene, and that they could play a part in the 
economic activity generated by pipeline construction. I expect, 
however, that once in place, native cooperatives and corporations will 
undertake ventures in the renewable resource sector rather than in 
non-renewable resource enterprises, such as mining, and the oil and 


gas industry simply because they are on too large a scale. Native ~ 


people should have the opportunity to participate in the management 
of enterprises that can be undertaken locally and regionally — 
economic ventures related to traditional values and experience, and 
based on skills that are already acquired or that can be developed and 
used within the community. The development of a strong renewable 
resource economy would reduce the vulnerability of the northern 
economy to the kind of boom-and-bust cycle that has characterized it 
in the past. 


To a great extent, the social and economic recommendations in this 
volume are anticipatory. Postponement of the Mackenzie Valley 
pipeline means that the terms and conditions being formulated now 
will have to be enforced in an institutional and political context that 
cannot very easily be foreseen. I have sought to be specific, but in some 
areas, it would be implausible, if not impossible, to be precise. This is 
less of a difficulty in the case of environmental matters, still less in the 
case of engineering matters, and you will find that my recommenda- 
tions in these areas are quite specific in many instances. 


In Volume One, I made recommendations designed to protect caribou, 
whales, wildlife and wilderness. These recommendations were 


—-, Aa Aa 


founded on the need to preserve critical habitat in perpetuity. Thus, — 


my proposal that a wilderness park be created in the Northern Yukon 
is intended to protect this unique wilderness region, including vital 
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habitat for wildlife and migratory birds on the Arctic Coastal Plain 
and Old Crow Flats, and particularly the critically important calving 
and summer range of the Porcupine caribou herd. My recommenda- 
tion that no pipeline be built and no energy corridor be established 
across the mouth of the Mackenzie Delta, together with my proposals 
to establish a white whale sanctuary in west Mackenzie Bay and bird 
sanctuaries in the outer Delta, are designed to protect the unique land 
and water ecosystems that characterize the Delta and the margins of 
the Beaufort Sea. In addition, the bird sanctuaries that I have proposed 
along the Mackenzie Valley are intended to protect major populations 
of migrating and nesting birds at critical localities. In this volume, as 
in Volume One, I focus my concern on critical habitat and critical life 
stages of mammals, birds and fish and particularly on the limited 
tracts of land and water that are vital to the survival of whole 
populations of certain species at certain times of the year. 

In view of the agreement between Canada and the United States to 
build a pipeline along the Alaska Highway route, it is appropriate to 
repeat one of the recommendations that I made in Volume One. | 
urged that Canada should undertake to establish a wilderness park in 
the Northern Yukon, and the United States should accord wilderness 
status to its Arctic National Wildlife Range, thus creating a unique 
international wilderness park: nine million acres on each side of the 
international boundary. I suggested that it would be an important 
symbol of the dedication of our two countries to environmental as 
well as to industrial goals. 

Since the release of Volume One, the Carter Administration has 
recommended in proposed amendments to the Alaska National 
Interest Lands Conservation Act, that 43 million acres in Alaska, 
including the lands comprising the Arctic National Wildlife Range in 
northeastern Alaska, be set aside as wilderness. Thus, the United 
States has taken an essential step toward fulfilling the conditions that 
are necessary for the establishment of an international wilderness 
park. It remains now for Canada to include in our National Parks Act 
a provision for the establishment of wilderness areas, and then to 
designate the Yukon north of the Porcupine River as wilderness. 

In Volume One, I drew attention to the impacts that the Dempster 
Highway will have on the migration patterns and winter range of the 
Porcupine caribou herd. Hunting will also increase because of the 
access the highway will offer. These concerns have been intensified by 
recent events on the Dempster Highway, and by the possibility that 
Mackenzie Delta gas will be transported by a pipeline along the route 
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of the highway. The impact of such a pipeline has still to be assessed 
in detail. 

The decision to build the Dempster Highway was made without 
adequate environmental assessment. However, the highway is now 
virtually complete, so we shall have to devise measures to deal with it. 
In particular, protection of the Porcupine caribou herd’s winter range 
must be a principal concern. If we can devise measures to cope with 
the Dempster Highway, we may, in due course, be able to cope with 
many of the impacts of a pipeline along the same route. I recommend, 
therefore, that a restricted hunting zone extending two miles on either 
side of the highway, and on either side of all connecting access roads _ 
and seismic lines, be established within the winter range of the herd. 
Provision should be made, however, for the continuation of tradi- | 
tional use by native people. I also recommend that vehicle traffic and _ 
construction activity along the highway be controlled during caribou 
migration in the vicinity. 

Turning to the Mackenzie Valley itself, 1 concluded in Volume One . 
that the construction of a pipeline along the Mackenzie Valley was 
feasible from an environmental point of view. Consequently, in this 
volume, I have included a lengthy series of recommendations 
designed to protect the environmental resources of the Mackenzie 
Valley and the Mackenzie Delta. These environmental proposals are 
intended to serve as guidelines for the government in its review and 
approval of project designs and plans, and for regulation of the project 
in general. As these recommendations tend to be quite specific, I can 
only highlight a few here. 

A pipeline along the Mackenzie Valley will result in disturbance to 
wildlife populations, because it will increase access. I recommend, 
therefore, that the same conditions I have urged for the Dempster 
Highway be imposed here: the establishment of a two-mile restricted 
hunting zone along each side of the pipeline right-of-way, along all 
temporary or permanent access routes, and around all pipeline 
facilities, with the qualification that traditional use by native people 
be exempted from this restriction. 

The birds of prey — including the peregrine falcon and gyrfalcon — 
that nest in the vicinity of proposed pipeline routes constitute a 
significant portion of the surviving North American population of 
these species. During their occupation of nest sites in spring and 
summer, these birds are extremely sensitive to disturbance by - 
machinery, aircraft or human activity; even repeated low-intensity — 
noise can lead to desertion of nests and the loss of young. It is 
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important to avoid disturbance in the vicinity of occupied nests, 
particularly those of the rare and endangered peregrine falcon. | 
therefore recommend that a Raptor Protection Zone be established 
around any nest site that may be adversely affected by the pipeline 
project, and that construction activities within these zones be 
controlled by permit. 

If large volumes of gas are discovered in the Beaufort Sea, it is likely 
that a pipeline will be built along the Mackenzie Valley. Thus, it is 
only common sense to urge that lands for conservation purposes be 
withdrawn now, well before new pipeline proposals are made. | 
therefore recommend that the Government of Canada develop a 
northern conservation strategy — a strategy that recognizes the claims 
of northern native peoples, the constitutional situation in the North, 
and the special characteristics of the northern environment. Such a 
strategy would entail not only a program to set aside wilderness areas 
but also park lands, wildlife areas, wild rivers, ecological reserves, 
recreation areas and archaeological and historic sites. 

I have already discussed the need for wilderness protection for the 
Northern Yukon and the Porcupine caribou herd. Wilderness 
protection should also be provided for the white whale sanctuary | 
proposed in Volume One for west Mackenzie Bay. These proposals are 
designed to protect the caribou and the whales in perpetuity. 

What I am urging now, in addition, is that throughout the region, 
conservation lands should be identified and set aside. This, of course, 
should be done only after the fullest consultation with northern 
government and northern peoples. 

Conservation lands can be set aside under Section 19 of the 
Territorial Lands Act. They should be set aside only on the basis that 
native hunting, trapping and fishing rights within these areas are 
guaranteed, and they would be subject to a settlement of native claims. 
It should be borne in mind that one of the objectives of native claims is 
the preservation of northern wildlife on which native people have 
long depended. To this extent, their goals coincide with the goals of 
setting aside conservation lands. In fact, the people of Old Crow have 
expressed their support for my proposal for a wilderness park in the 
Northern Yukon. No final disposition of any conservation lands 
should be made until native claims are settled. 

I want to emphasize that a northern conservation strategy offers an 
opportunity to involve native people in the whole conservation lands 
program in the North: in fish and game management, in compiling 
inventories of environmental and recreational resources, and in 
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managing wilderness parks and other conservation areas. This would 
offer native people employment, training in skills that are relevant to 
the preservation of their northern homeland, and a livelihood that 
would allow them to remain in their own communities and regions, 

There is no reason why the objective should not be for native people to 
manage these conservation lands. 


The first issue to be addressed in the discussion of the project is 
location of the pipeline and its auxiliary facilities. Major routing 
issues were dealt with in Volume One, but there is still a need to refine 
the location of the right-of-way, ancillary facilities and access routes 
along the Mackenzie Valley. To reduce disturbance of land and 
waterbodies, to minimize impact in tributary valleys, and to protect 
wildlife and fish populations, I recommend that measures be taken to 
ensure the refinement of location of the pipeline right-of-way and its 
ancillary facilities. These measures will take into account present 
patterns of development, future plans, and the views of the 
communities along the route. Routing must not be decided by the 
Company simply in terms of engineering and cost. Rather, tentative 
locations and routes should be progressively refined by a process of 
successive Company proposals and regulatory responses that take all 
of these factors into account. 

The existence of permafrost along the pipeline route necessitates 
departures from the engineering design and construction procedures 
commonly applied by the pipeline industry. I have discussed some of 
these in Volume One. In permafrost terrain, construction procedures 
for clearing, grading, drainage and erosion control, revegetation, and 
use of snow roads and snow working surfaces must not only meet the 
needs of the pipeline project, but also avoid chain-reaction impacts on 
land, on the environment and on people. Design measures and 
construction procedures are needed to control adverse effects of thaw 
settlement, frost heave, liquefaction of thawing soil and slope 
instability. In view of the uncertainties that still surround these 
matters — despite the vast amount of evidence brought before this 
Inquiry and the National Energy Board — I recommend that a 
geotechnical review board of independent experts be established to 
ensure the successful resolution of all outstanding problems. 

If a pipeline is built in the Mackenzie Valley, snow roads and snow 
working surfaces will be needed in place of the graded, temporary 
winter roads normally used by the industry. In view of the 
importance of snow roads in reducing damage to permafrost terrain, 
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and in view of the complexity of permafrost distribution in the 
southern part of the Mackenzie Valley, I recommend that snow roads 
be adopted for all pipeline construction North of 60, except where a 
different mode, such as graded winter road construction, is specifi- 
cally approved. 

The management of fuels and hazardous substances during 
pipeline construction and operation presents two problems: contin- 
gency planning and spill prevention. At present, government is 
concentrating on the contingency aspect, that is, spill clean-up. On the 
other hand, spill prevention — undoubtedly the best way to ensure 
protection of the enviornment — is not receiving enough attention. | 
therefore include detailed proposals aimed at preventing spills of 
fuels and hazardous substances during their transportation, transfer 
and storage. 

Project recommendations should be both practical and enforceable. 
As an illustration, take schemes for the management of liquid and 
solid wastes — schemes designed to protect both public health and the 
environment. Because the public health aspects are already dealt with 
as a matter of routine, my recommendations focus on environmental 
issues and, in particular, on sewage effluent guidelines. For construc- 
tion camps, I recommend standards less stringent than those set out in 
the Department of the Environment’s current Guidelines for Effluent 
Quality and Wastewater Treatment at Federal Establishments and 
less stringent than those recommended for the pipeline by the 
National Energy Board. In my view, those more stringent standards 
are unnecessarily rigid for many of the pipeline’s temporary facilities, 
and strict adherence to them is not practicable. 

The pipeline project will require a considerable number of low 
altitude aircraft flights superimposed upon existing aircraft traffic in 
the region. Because these flights could have adverse impacts on 
populations of mammals and birds, | am making proposals for flight 
corridors, flight ceilings and regulation of flight schedules. In 
particular, I recommend the establishment of a Flight Control Group 
that would vet aircraft flight plans for the pipeline project and related 
activities. This group would deal with matters of routing, altitudes 
and scheduling in the context of current information on bird and 
mammal sensitivities. 


The pipeline project will be immense in its scope and impact, and the 
necessity for a regulatory agency to supervise the project 1s 
inescapable. I assume that there will be a unified regulatory Agency, 
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for the company building the pipeline should be answerable to one 
authority, not a multitude of them. 

The changes that occur in the Northwest Territories during the 
next ten years may be as great as those in the ten years just past. The 
certainty of change makes it difficult at this time to offer specific 
recommendations on the machinery of regulation that should be 
established when a pipeline is built. But some principles are, I believe, 
of paramount importance, and their importance will likely persist, no 
matter what changes occur in the North and its institutions over the 
next decade. 

The Agency should be in business from the very beginning. By this, 
I do not mean that it should be in business at the start of construction, 
or even preconstruction, activity. Rather, the Agency should be 
operational just as soon as a permit for a right-of-way is issued. 

In addition, the most careful definition of the Agency’s authority 
will be necessary. I recommend that its mandate be confined to the 
enforcement of all terms and conditions, social and economic as well 
as engineering and environmental, on the pipeline right-of-way itself 
and on associated facilities, but that the powers and responsibilities of 
ordinary government departments and agencies should prevail 
elsewhere. If the Agency’s mandate is not carefully defined, it could 
infringe unduly on the jurisdiction of northern governmental 
institutions. 

The problems resulting from social, economic and environmental 
impact require measures that range all the way from the provision of 
services to in-migrants to the monitoring of caribou populations. 
These problems are so wide-ranging in their impact, and affect such a 
variety of interests, that they should be dealt with by appropriate 
departments of government at the federal, territorial, regional and 
local levels. To turn the regulation of such matters over to a 
monitoring and enforcement Agency would lead to the creation of a 
parallel government structure that would exercise perhaps greater 
authority than existing institutions; it would be subversive of any 
other structure of northern government. 

Clearly, ordinary institutions of government, as well as other 
interests with legitimate concerns about pipeline impact, must be able 
to participate in, and have access to, the work of the Agency. For 
instance, those responsible for fish and game management should 
have access to the Agency at all levels, as should those branches of 
government that are responsible for the social conditions in the towns 
and settlements within the zone of impact. At the same time, public 
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interest groups, such as those concerned with environmental 
protection, should also have access to the Agency. 

Furthermore, the Agency should be responsive to the concerns of 
native organizations. This need may well have diminished by the time 
the pipeline is built, for native claims will have been settled by then, 
and a new structure of local and regional institutions will be in place. 
Nevertheless, native organizations at that time may assert a special 
interest in the impact of the pipeline — an interest that extends 
beyond the scope and capacity of northern institutions as they may 
exist a decade from now, and that calls for a response from native 
organizations outside the structure of northern government and 
northern institutions. In some respects, this will depend on the extent 
to which native people a decade from now consider northern 
government and northern institutions to be truly reflective of their 
interests. 

I also recommend the establishment of an Impact Assessment 
Group. This group would consist of representatives from local, 
regional and territorial governments, and from public interest groups, 
and, of course, native organizations. It would advise the Agency on 
matters of local impact, but it would also exercise an ombudsman 
function in its relations with the regulatory Agency. The group would 
have the right to question officials and employees of the Agency, and 
review the Agency’s documents. Although they would not in any 
sense be an appellate tribunal, since they would have no power to 
reverse the Agency’s actions, they would have the responsibility to 
make their findings public. This assessment group would deal with 
the overall impact of the pipeline and the Agency’s administration, as 
well as with specific problems of impact and specific complaints 
about the Agency’s administration. 


In Volume Two, my objective has been to distill the available evidence 
on a wide range of social, economic and environmental subjects. In 
this way, Volume Two is designed to serve as a convenient point of 
departure for those persons in both the public and private sectors 
who, in the years to come, will be engaged in planning for the 
Mackenzie Valley and the Western Arctic. The responsibility for such 
planning and its implementation will rest with the Government of 
Canada, and with the local, regional and territorial institutions that 
may evolve in the Northwest Territories as a result of the govern- 
ment’s statement of August 3, 1977 on Political Development in the 
Northwest Territories and of a settlement of native claims. 
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Throughout both Volume One and Volume Two, I have sought to 
avoid rigid distinctions between the issues that are before us. At many 
points, social, economic and environmental matters overlap, and the 
question of native claims impinges again and again on virtually every 
aspect of northern life. At the heart of my recommendations is the 
need to settle native claims. This need bears directly on all of the 
social, economic and environmental subjects discussed in this report, 
and indirectly, but no less compellingly, on all matters related to the 
North; it requires a recognition of the special and collective nature of 
the native interest in the North. 


Yours truly, 
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THE REPORT OF 
THE MACKENZIE VALLEY 
PIPELINE INQUIRY 


Government policy for the economic development of the 
North has focused on extractive or non-renewable resource 
industries. In Volume One ! discussed the difficulties resulting 
from this policy, and argued that the development of the 


- northern economy should not be based exclusively on large- 
scale non-renewable resources. The same point may be 


expressed in terms of choice or options: economic develop- 


ment that is in the best interests of northerners will offer 


greater variety than the single possibility presented by 
industrial advance based on non-renewable resources. If the 
pipeline — the largest industrial development project ever 
proposed for the North — is to be in the best interests of 
northerners, a condition of its construction must be the prior 
adoption of other forms of development. In this way, the 
native people will be able to maintain the economic and 
cultural forms they regard as their own; they will not be 
forced into adopting an economic mode and a way of life that 
they may not want. Only by accepting this condition can we 
avoid aggravating the social and economic impact of pipeline 
construction. 

Let me be clear about the implications of this position. It 
presupposes the continuation of the kind of economic 
development — mining and oil and gas exploration activity — 
with which the northern frontier has for some years been 
associated; more specifically, it presupposes that, in due 
course, there will be a gas pipeline and an energy corridor 
along the Mackenzie Valley. But these would not be the only 
forms of economic development: the development that would 
result from the pipeline and related activities would be 


_ balanced by a parallel development of the renewable resource 


sector of the economy. Many potential large-scale industrial 
developments in the North would be site-specific and, once 
established, they would offer empjoyment opportunities at 
only a few locations. But if that is to be the only kind of 
development, the social and economic impacts of such activity 
will be magnified throughout the entire region: native people 
will be drawn to it for want of any alternative, and the social 
and economic consequences will proliferate in communities 
and families far from the project itself. Only balanced 
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economic development can ameliorate or avoid such effects. It 
is, therefore, vital that development of the renewable resource 
sector be given priority now. If it is not strengthened and 
thriving by the time a pipeline is built, native people will not 
be able to withstand the impact of the pipeline project and all 
that it will entail. 

Non-renewable resource industries, including the oil and 
gas industry, sometimes produce uncertain and sharply 
fluctuating patterns of economic growth. Northerners must be 
protected, so far as is practicable, against the impacts of such 
uncertainty and fluctuation — another compelling reason for 
insisting on the development of an alternative, long-term and 
stable renewable resource sector. In addition, as the evidence 
referred to in Volume One shows, there are historical and 
cultural reasons for thinking that native people consider the 
land and its renewable resources to be of special importance 
to them and to their children. 

All of these considerations demonstrate the importance of a 
mixed economy in the North. My report accepts the view that 
the development of Canadian frontier gas and oil is in the 
national interest, but if such development is to take place with 
the least disruption of native people and native society, it 
must be preceded by the development of its alternatives. 
Because alternative development has for so long been 
neglected, it must now be given priority. The social and 
economic recommendations made in this volume are designed 
to ensure that a Mackenzie Valley pipeline will come at a 
time when it will confer tangible economic benefits on the 
North and when its social impact can be mitigated. 

Nonetheless, we must be aware of the problems that may be 
created by the potentially intensive effects of any large-scale 
industrial development. Its volatile patterns of growth, 
strongly-formed work conventions, and its effects on both 
local environment and local society, mean that the future 
relationship between the renewable and the non-renewable 
sectors of the northern economy will not be simple. Rather, 
that relationship must seek to minimize the direct depen- 
dence of the renewable upon the non-renewable resource 
sector, otherwise the whole renewable resource sector would 
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be continually vulnerable to the economic interests and 
activities of the South. Development of the renewable 
resource sector must therefore aim at some considerable 
degree of independence from the non-renewable sector. In the 
following chapter on Renewable Resources, I consider some of 
the specific problems and possibilities to which this consider- 
ation gives rise. 


Two Philosophies 


Before turning to specific socio-economic considerations, I 
would like to make very plain the contrast between two 
philosophies of northern development. This subject, which 
was raised in Volume One, bears directly on the nature of the 
terms and conditions that should be applied to social and 
economic impacts. 

On the one hand, there is the well-established opinion that 
large-scale industrial development will bring the benefits of 
employment opprtunities to all northerners. It is a point of 
view that emphasizes both the failures of the past and the 
possibilities of the future. The proponents of the philosophy 
concede that large-scale industrial development, both in the 
North and on other frontiers, has not always led to the 
employment of large numbers of native people or to their 
overall economic advantage. This failure has at times been 
regarded as lamentable, but as something that appropriate 
governmental intervention could set right. In other words, 
this philosophy emphasizes the economic potential of large- 
scale industrial development, and turns us towards terms and 
conditions that would guarantee the realization of that 
potential. It turns our attention towards ensuring that native 
people take their place at the industrial frontier, and it has led 
to a consideration of manpower delivery systems and of ways 
to provide the northern businessman with special preferences 
in connection with pipeline construction. 

On the other hand, there is a philosophy of northern 
development that emphasizes the importance of the native 
economy and the renewable resource sector and the wishes of 
the native people themselves. It was this point of view that I 
emphasized in Volume One. This philosophy causes us to re- 
examine the conventional wisdom regarding the benefits that 
are always assumed to accompany the advance of the 
industrial system to the frontier. It is skeptical of the 
advantages to native people of large-scale industrial develop- 
ment and it urges us to strengthen the native economy and 
the renewable resource sector, including logging, sawmilling, 
fishing, trapping, recreation and conservation. It advocates the 
removal of all impediments to the development of renewable 
resources and the modernization of the renewable resource 
sector, with a view to securing the basis of the native economy 
for the future. This philosophy does not reject oil and gas 
exploration and the pipeline. Rather, it holds that a pipeline 
should not be built until the strengthened renewable resource 


sector is in place and that, in the meantime, oil and gas 
exploration should proceed in an orderly way. 

Advocates of the first philosophy often insist that the 
second is the outcome of sentimentality. But, as proponents of 
the second philosophy have pointed out, a policy of economic 
development in the North that ignores native society and the 
native economy must inevitably undermine that society and 
that economy. This neglect of the renewable resource sector 
forecloses the possibility of developing over time a truly 
diversified northern economy. 

Since the publication of Volume One, I have often been 
asked why I place so much emphasis on the native economy, 
and on the renewable resource potential of the North. The 
answer is clear enough: the objective of northern development 
should be parallel economic sectors — large-scale industrial 
activity, where and when it is necessary and appropriate , co- 
existing with continuing development of the native economy 
and the renewable resource sector. But where the two 
economic forms exist side by side, it is the renewable resource 
sector that is likely to be at risk: large-scale industrial 
development in the North intrudes, often totally, on native 
peoples and their way of life. To ensure parallel development, 
the renewable resource sector, which has been neglected, 
must be defined. The point is that undue policy emphasis on 
the non-renewable resource sector results in undue depen- 
dency on that sector. Unless priority is given now to the 
renewable resource sector, the mixed economy of the North 
will inevitably evolve into a single, non-renewable resource 
economy. This kind of monolithic economic mode is not what 
native people want, nor, in my judgment, what most north- 
erners or, indeed, most Canadians want. 


Various Project Situations 


It is important that parallel development be applied 
throughout the North, but we must not forget that circum- 
stances differ from place to place, and that future develop- 
ment will not follow the same course in every part of the 
region. In particular, I have in mind the differences between 
the Mackenzie Valley and the Mackenzie Delta. Although I 
have argued for a ten-year postponement of pipeline con- 
struction along the Mackenzie Valley, I have anticipated that 
the search for resources in the Mackenzie Delta and the 
Beaufort Sea will continue. It is also possible that other 
exploration activities will take place in the Western Arctic, 
and that these activities will be acceptable to some of the 
native communities in the area. We must recognize that 
large-scale industrial activity in the Mackenzie Delta has 
come to stay, but we should try to limit the impact of such 
developments to Inuvik, Tuktoyaktuk, and the Delta, and not 
let them extend to the smaller communities on Amundsen 
Gulf. Therefore, our consideration of terms and conditions 


should take into account the differences in the prospects for 
these two areas. 


Similarly, there are important differences between the 
larger centres, which I call action communities, and the small 
villages. In the larger centres there are communities of 
businessmen, predominantly white, and they should be the 
beneficiaries of certain preferences if northern business is to 
enjoy a reasonable measure of growth and expansion as a 
result of pipeline construction. I make certain recommenda- 
tions in this regard in Chapter 5. 

There are other differences that directly affect the native 
people and the kinds of future they are likely to want. In the 
larger and economically more developed communities, such 
as Hay River, Yellowknife, and Inuvik, native people do use 
and, in varying degrees, continue to depend upon the land and 
its produce. But their dependence upon wage employment — 
including employment by local, territorial and federal 
government, as well as industrial employment — is in some 
cases high. In the smaller settlements, dependence upon the 
land and its produce is greater, and development of the 
renewable resource sector there will be of great importance. 
Chapter 2, which pertains to the measurement and develop- 
ment of renewable resource potential, has important implica- 
tions for the economic life of all the communities in the region. 


The Past and the Future 


The various philosophies of northern development have, of 
course, been reflected in different accounts of northern 
history: our views of the past are — perhaps inevitably — 
closely related to our broad views and concepts of human 
well-being and human purpose. Evidence given to the Inquiry 
showed repeatedly how differences in philosophy can reveal 
themselves. At times, these differences resulted in conflicting, 
if not opposing, conclusions, and there were profound 
disagreements on how events had shaped the northern scene 
— especially with regard to native people in recent times. 

It is never easy to stand aside from differing interpretations 
of historical events and assess, from an informed but neutral 
position, their appropriateness and their implications. But, 
within the several historical overviews, there are, I believe, 
some crucial areas of consensus, and these areas relate to the 
domination of native society by white society. 

Although the relative advantages and disadvantages of the 
fur trade have been judged quite differently by various 
historians of the North, they all more or less agree that the 
white presence — from the missions and fur trade to the 
advent of industry and the proliferation of government 
institutions — represented, and continues to represent, a 
domination of native society. Moreover, historians also agree 
that there is an intrinsic relationship between this domina- 
tion and the cluster of social pathologies and economic 
difficulties that native people have experienced especially in 
recent years. This consensus, in relation to both dominance 
and its consequences, was epitomized in this way in the 
submission of Commission Counsel: 
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At both community hearings and in the form of overview 
evidence, this Inquiry heard many accounts of recent northern 
history. These suggested that dominance of native northern 
society by southern interests has constituted a pervasive and 
persistent problem, only marginally compensated for by the 
provision of a certain level of economic (as distinct from social) 
stability, and some well-intentioned ... support schemes. 

{Commission Counsel, 1976, “Basic Issues,” p. 1] 

Although witnesses did not agree on how best to resolve the 
present difficulties in the North, by and large they did agree 
that southern intrusion into and domination over northern 
social processes have generated serious problems. A number 
of these problems were mentioned repeatedly, and were, 
therefore, central to the arguments in Volume One: alcohol, 
violence, inter-generational strife, and some distinctive forms 
of individual disarray. It is, of course, extremely difficult to 
articulate the precise forms of such pathologies, and still more 
difficult to identify their precise and immediate causes. 
Insofar as experts have sought to identify the causes, they 
have pointed to the domination of native society by white 
interests; they have pointed equally to the speed of social 
change and to the difficulty native people inevitably experi- 
enced in trying to comprehend and adapt to the resulting 
transformations in their lives. A lack of control over their 
society and their economy lies at the heart of many of the 
social and economic difficulties. 

It follows that, in seeking to resolve the difficulties, and to 
ameliorate or eliminate the real problem, we must focus on 
the question of fundamental social, economic and political 
relationships. If we do otherwise, we obscure the real issue 
and make believe, so to speak, that band-aids can cure illness. 
Thus the proposals made in this Part — indeed in this volume 
— should be read with the knowledge that there is a 
fundamental need to establish new institutions in the North. 
In this way, we can attack the problems of domination and 
begin to move towards the fundamental causes of northern 
malaise. The settlement of native claims offers the means to 
achieve this. 

Unless the native peoples and other long-term residents of 
the North believe that they have and do, in fact, have a major 
role in the decision-making process, the old relationships will 
persist: no amount of short-term ameliorative measures will 
even begin to reverse the social and economic trends that I 
have identified in this report and that I have seen so often 
during the course of this Inquiry. Endorsement of this 
principle does, of course, mean acceptance of and confidence 
in the northern peoples themselves. We can ensure that 
appropriate southern skills and resources are made available 
in the North, but it is not for us in the South to say what 
native peoples should do about their society and its difficul- 
ties. If new institutions are properly structured, control of 
society will be accompanied by the identification and control 
of the society’s problems. Many of the specific terms and 
conditions proposed in this volume cannot properly be 
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considered until new institutions are in place.In this way,the is the only means by which the basic causes of socio-economic 
historical tradition of dealings between white and native and individual malaise in the North can be addressed. 
people on this continent will, for once, have been broken. This 
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_ The evidence before this Inquiry has clearly established the 


importance of renewable resources in the northern economy. 
This sector of the economy has provided and must continue to 


_ provide native people with employment and income and, 


_ therefore, we require adequate knowledge of its present status 


and future potential. Yet the statistical evidence on the use of 
renewable resources that was presented to the Inquiry was 


incomplete, inadequate and sometimes confusing. I have, 
therefore, asked my staff to compile and analyze the available 


data for the Mackenzie Valley and Western Arctic. They 


_ have brought together a great deal of valuable information 


including data from the region under study and from 
elsewhere that has become available since the hearings of this 


_ Inquiry ended. In the first two sections of this chapter, I have 


used these recent data and other information, in addition to 
evidence presented to the Inquiry, to review the data base and 
to analyze the production of and trends in the traditional 
economy. 

In Volume One, I pointed out that the present lack of data is 
an indirect consequence of government policy; that is to say, 


_ the government, having decided that renewable resources did 


not provide a sufficient basis for economic development in the 
North, has made no attempt to estimate the present or 


potential contribution of these resources to the northern 


economy. So the tendency to ignore the potential of the 
renewable resource sector was reinforced. I therefore thought 
it worthwhile to prepare this discussion of the measurement 
and the production of the traditional economy. Game manag- 


_ers and wildlife biologists have long been aware of many of 
_ the shortcomings in the data that they have helped to record, 


and they may find little that is new in the ensuing discussion. 
It is clear from the submissions made to the Inquiry, however, 


_ that few economic analysts who have considered the north- 


ern economy have shared that awareness. 

Most economic analyses are flawed by one or more of three 
major methodological errors. First, participation in the 
traditional economy is underestimated because employment 
in it is, in effect, defined to include only those activities that 
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generate cash. Secondly, the volume of production is underes- 
timated because of a frequently uncritical reliance on the 
government's fur and game statistics — figures that were not 
specifically designed to measure and, in fact, do not measure 
the total harvest. Thirdly, even if replacement costs are used 
as the basis for imputing value to country produce (and by no 
means all analyses do that), both the identification and 
evaluation of appropriate substitute commodities are incor- 
rect because neither measurable nutritional differences nor 
intangible factors of culture and taste are properly taken into 
account. These errors combine to produce estimates that may 
be as little as a tenth of the real gross value of fur, fish and 
game production. Methods used to measure economic per- 
formance in an industrial society clearly do not work well 
when they are applied to a mixed economy with a significant 
domestic component. 

The economic evaluation offered here is by no means 
intended to be the last word on the measurement of the 
traditional economy. The data sources are so doubtful, and 
there are so many compounding sources of error, that a wide 
range of estimates are at present possible. In presenting this 
evaluation, I am trying to provide a framework or a model for 
analyzing the native economy, and I also make some 
recommendations for the improvement of the methods of data 
collection. 

In the third part of this chapter, I examine the potential for 
renewable resource development. The discussion is necessar- 
ily tentative because information that we have on the actual 
resource base is so limited. I am also concerned with the 
objectives of renewable resource development, particularly 
with the potential that may exist for processing and market- 
ing, and I examine the implications of such development for 
employment and income in the North. 

Finally, I review the problems that have bedevilled 
renewable resource development, both now and in the past. It 
is not my proper role to make specific recommendations for 
development — that would usurp the local initiatives that 
will be so essential to its success and to encroach upon areas 
that should be negotiated as part of native claims. Instead, | 
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outline the context in which renewable resource development 
must occur and the criteria that any specific endeavour must 
meet, if it is to be successful in the long run. My chief concern 
here is that the development of renewable resources should go 
forward with native initiative and under native control. 
Governments ought to supply financial and technical assist- 
ance, but they should play a supporting rather than a leading 
role. 


ee ___. 


Inadequacies of Existing Data Bases 


el 


Any assessment of the productivity, value and significance of 
the traditional sector of the economy in northern Canada 
must be based on accurate statistical data. They in turn must 
be based on precise, agreed definitions of terms and of the 
purposes for which the data are collected, and on an efficient 
and workable system for collecting and maintaining the data. 
It is a measure of the neglect of the traditional economy in the 
development of public policy that neither of these require- 
ments can, at present, be met. Very simply, there exist no 
systems for the regular collection of data that can provide 
simple, accurate indications of the numbers of people 
participating in the traditional sector of the economy, or of the 
volume or value of their produce. As a result, a variety of 
statistics and estimates have been placed before this Inquiry; 
on inspection, they differ in purpose and definition as well as 
in their absolute numbers. It is important, therefore, to 
examine the nature and causes of these differing estimates 
and to resolve these differences, so far as possible, to provide a 
clearly understandable statistical assessment of the tradi- 
tional sector today. 


Participation in the Traditional Economy 


The wide variation in the estimates of the number of trappers 
in the Mackenzie Valley placed before this Inquiry (96 by 
Arctic Gas, 1,075 by the Indian Brotherhood of the Northwest 
Territories) was noted in Volume One. We saw there that the 
problem was one of fundamentally different definitions, 
rather than one of simple enumeration, and that neither the 
number of people defined occupationally as trappers nor the 
number defined by adherence to a way of life as trappers 
provides an adequate measure of the degree of participation 
in the traditional economy. Yet to judge the performance of 
that economy, it would be helpful to know how many people 
participate in it and benefit from it. 

Unfortunately there are no precise estimates of the native 
population or of the native labour force in northern Canada at 
either the community or the regional level. In an examination 
of all of the censuses conducted by public authorities or 
private agencies in recent years, we find widely but inexpli- 
cably differing results. Few of these censuses explain their 
definitions or methodology. In Volume One, I estimated that 


there are about 15,000 native people in the Mackenzie Valley 
and Western Arctic. Discounting for natural increase, the 
figure for 1972-1973 would have been a little less than 14,000. 
I shall use this figure for purposes of comparison with other 
data presented later in this chapter. 

Estimates of the labour force are as inadequate and 
inconsistent as figures for population. If we assume that half 
of the native population is male, and that half of that 
population is under the age of 16, then the available male 
labour force may be estimated to be 25 percent of the native 
population or slightly less, if we discount for old people. This 
calculation suggests a native male labour force of about 3,000 
for the region as a whole. 

We can compare this figure with the number of General 
Hunting Licence holders, the number of people who trade 
furs, and the number who earn at least $400 annually from 
fur sales. These figures are presented in Table 1.1. 

In considering these figures as indicators of participation, 
the following factors should be kept in mind. General 
Hunting Licences are issued annually free of charge, but not 
automatically, to native people. Usually, members of the 
immediate family are permitted to hunt on the licence of the 
head of a household. If everyone eligible to hold a General 
Hunting Licence actually obtained one, the number issued 
would be approximately the same as the number of native 
males of working age. Because the hunter must obtain the 
licence on his own initiative, it seems likely that those who do 
so actually exercise their hunting rights. It is possible that 
some people obtain General Hunting Licences for purely 
symbolic reasons and do not actually hunt, but I think their 
number — if any — is insignificant for the period under 
discussion. Available evidence suggests that, on average, at 
least one person per household obtains a General Hunting 
Licence, but there are no good figures for the number of native 
households in the Mackenzie Valley and Western Arctic. 

Table 1.1 suggests that about three-quarters of the native 
males of working age in the region engage in at least some 
hunting, although not all of them provide the major part of 
their families’ diets by hunting. We can assume that some of 
the food these hunters obtain is distributed to families that do 
not have active hunters, but again there is no basis for 
estimating the number of such families or the quantity of food 
they receive. 

So far we have been discussing estimates of the number of 
native people engaged in hunting for food for themselves and 
their families. Now let us look at the native people engaged in 
trapping for fur, that is, for cash. The number of people who 
trade furs does not necessarily indicate the number of them 
who actually harvest furs. The number may be an overesti- 
mate because furs may, through a variety of circumstances, be 
given to non-trappers or an underestimate because furs 
trapped by members of a household may be traded for sale 
through the head of the household. The former consideration 
probably outweighs the latter, so that perhaps only about half 


of those who hunt also obtain furs (the number of hunters, if 


_any, who obtain furs but no meat must be insignificant). If 
- hunters who obtain furs solely from the spring muskrat hunt 


_ and hunters who set only a few traps at the edge of town are 


excluded, perhaps about one-quarter of those who hunt also 
set trap lines. 

In the entire region under consideration, the number of 
trappers who earned over $400 in 1972-1973 was probably 
about 450 or about 15 percent of the native males of working 
age. In 1975-1976, however, 764 trappers in the region, or 
about one-quarter of native men, earned over $400. This 


_ difference is chiefly a reflection of increased fur prices, for the 
_ same level of effort would place more trappers over this mark, 
_ but it may also indicate increased participation, perhaps in 
_ response to market conditions or to a revival of interest in 


trapping. 
Clearly, there are many more participants and, indeed, 


_many more significant participants in the native economy 


than a census of those whose primary occupation is trapping 
would suggest. Equally clearly, only a minority of those who 
identify themselves culturally as trappers in fact earn their 
living, or even the greater part of their living, by trapping, 
although hunting is economically important to the great 
majority of them. 

Unfortunately, I have no direct measurements with which 


_to confirm these observations. I refer to the native economy, 


yet there are no standard figures for the numbers of native 


_ people who are the primary participants and beneficiaries of 
_ that economy. The basic unit of production in the native 
- economy is the family or household, yet there is no standard, 
reliable census of households. Any analysis of the native 
economy must take into account the number of people who 
_ are actively engaged in fur, fish and game harvesting, and the 


) 


} 


extent to which they are involved in it. Yet there is not even a 
commonly accepted definition, let alone an enumeration, of 


these people. We can only make inferences from other forms 


of data that are available, but they are a poor substitute for the 
information that is really needed. Such inferences and 
estimates are subject to many kinds of error, only some of 


_ which have been described above. Put simply, no one can 
provide a clear picture of the participation of the native 
_ people in the traditional economy on the basis of the available 


information. 


The Volume of Production 


In economic terms, the volume of production is the number of 
animals taken by hunters and trappers that are potentially 
useful to them. This number is in contrast to the harvest as 


defined by a game manager: the total number of animals 


| 
: 


cropped from a population by hunting or trapping. Our 


statistics do not, therefore, include animals lost through 


wounding, waste or predation before retrieval. They do, 
however, include animals that may be lost through spoilage or 


Renewable Resources 9 


otherwise made unusable or unsaleable after retrieval. By 
retrieval is meant the use, storage or consumption of an 
animal at or near the site of the kill or the loading of all or part 
of the animal for transportation elsewhere for its subsequent 
use, consumption or sale. 

The only uniformly and continuously maintained series of 
statistical data on wildlife harvests in the Northwest 
Territories are the Fur Export Tax Returns and the General 
Hunting Licence Returns kept by the territorial Fish and 
Wildlife Service. Both of these returns are aggregated 
annually by community. Officially compiled annual summa- 
ries of fur exports have been maintained since 1953, and 


‘statistics for hunting kills are available from 1963 onwards, 


although data have been obtained under ordinances made for 
both subjects since about 1930. Earlier tabulations are 
available, but they are generally less complete. Annual 
reports on game compiled by RCMP detachments are un- 
doubtedly a valuable additional source of information, but 
they are not summarized by community and year and they 
were discontinued after 1972. In any event, they have not 
formed the basis of any presentation to this Inquiry on the 
volume of country food production. There are other, indepen- 
dent observations or sources of data on country food, but they 
are sporadic in time and place, of varying quality and 
reliability, and they are, therefore, rarely comparable. 

Virtually all of the evidence on the production of country 
food placed before the Inquiry was based on the two series of 
returns maintained by the Fish and Wildlife Service of the 
Government of the Northwest Territories. Gemini North and 
the Environment Protection Board used these statistics 
unquestioningly. Dr. Michael Asch and Scott Rushforth, on 
behalf of the Indian Brotherhood of the Northwest Territories, 
and Dr. Peter Usher, on behalf of the Committee for Original 
Peoples Entitlement also used these two series, although all 
three witnesses questioned their validity. Usher made some 
estimates of the direction and magnitude of the bias of these 
figures, and both Rushforth and Usher provided some of their 
own field data. 

Several government reports that provided important 
background material for this Inquiry also relied on the 
statistics of the territorial government, in every case without 
questioning their validity or adjusting them for possible error. 
These reports include two by Don Bissett on native resource 
use (one of which was prepared under the auspices of the 
Economic Staff Group), one on Old Crow by John Stager, all 
for the Environmental-Social Committee, and two earlier 
reports on the native economy by Chang-Mei Lu and John 
Palmer of the Economic Staff Group of the Department of 
Indian Affairs and Northern Development. Gemini North 
relied heavily on Bissett’s work in particular. 

The Fish and Wildlife Service statistics clearly provided 
the primary basis for measuring the production of the native 
economy, but do these figures really measure those harvests? 
Usher has emphasized that, in fact, they only approximate the 
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actual fur and game harvests, and he examined the causes of 
their errors (Exhibit F656). More recent research on wildlife 
harvests in the Mackenzie Valley (Usher, 1977) and northern 
Quebec (James Bay and Northern Quebec Native Harvesting 
Research Committee, 1976) now enable us to assess the 
magnitude of error in these official statistics in more detail. 
The information from northern Quebec is particularly 
relevant, because of the attempt to deal practically with this 
problem in an adversary situation. 

The fur export tax was first levied, as its name implies, on 
furs exported from the Northwest Territories to raise revenue 
to offset the administration costs; since 1967 the tax has been 
nominal, and the requirement for an export permit has been 
retained solely for the purpose of collecting data. These 
returns have always been the best indicator of the fur 
harvests in the Northwest Territories, and they have, 
therefore, been the basis for the official figures on territorial 
fur production. That, however, was not the primary reason for 
keeping these figures, and neither these returns nor any other 
existing system of keeping records was designed explicitly to 
measure the actual harvest of fur. 

The purpose of the General Hunting Licence in the 
Northwest Territories has always been to control access to fur 
and game resources. Because the licence is supposed to be 
turned in at the end of each year, together with a declaration 
from memory of the holder’s harvest of big game and birds 
(and, until 1961, of fur), it has also served as a means of 
keeping records. However, the requirement to turn in the 
licence is not enforced. 

These systems of collecting data cannot be criticized for 
failing to reveal information that they were not designed to 
elicit, but anyone who uses the data they supply for different 
purposes should understand the risks in doing so. Clearly, 
both the Fur Export Tax Returns and the General Hunting 
Licence Returns have an inherent bias toward underestimat- 
ing harvests because they record only furs exported raw and 
whatever big game and birds that the licence holders declare. 
We can examine the sources and magnitude of this bias on a 
species-by-species basis. Table 1.2 lists the economic species 
of wildlife and fish harvested in the Mackenzie Valley and 
Western Arctic with which we are concerned in this report. 
Other species are occasionally harvested, but they invariably 
constitute an insignificant proportion of the total volume of 
production. The discussion of the errors inherent in official 
statistics is limited to the figures gathered since 1965. 


FURBEARERS 


The volume of production of furbearing animals is approx- 
imated from summaries of the Fur Export Tax Returns. These 
returns do not include furs that are not recorded as exported 
from the Northwest Territories. Furs may be retained in the 
Northwest Territories for various reasons. Pelts retrieved by 
trappers that are of poor or unsaleable quality may be used for 
domestic clothing or handicrafts, or they may be discarded. In 


some cases the meat of the animal is used, even if its pelt is 
not. Good quality pelts may be retained for domestic use, 
either in clothing or in handicrafts. The most popular furs for 
clothing are muskrat, beaver, lynx, coloured fox, wolf, coyote 
and wolverine, although fur preferences vary by region. The 
pelts of muskrat and white fox are probably the most 
commonly used in handicrafts. If there are quotas on the sales 
of pelt, the proportion of furs used domestically is likely to 
increase, and the number of furbearers taken only for food 
may also increase. Because export permits are required only 
for raw furs, it is of interest to note that, should a tannery be 
established in the North, furs exported after being worked 
would not be recorded under the present system. 

In addition, as public transportation has improved in the 
North and as more and more outsiders have come to the North 
for work or pleasure, the scope for private sales by trappers 
has greatly increased. When the Fur Export Tax ordinance 
was enacted in 1929, furs were shipped out of the Northwest 
Territories only by water and there were but two export 
points for the entire region: Herschel Island and Fort Smith. 
The passage of people and pelts through these centres could 
be closely observed and controlled. Fur was then the basis of 
the regional economy and regulations concerning the fur 
trade were common knowledge. Today a trapper in even the 
most isolated settlement can sell furs to tourists or transient 
workers for good prices and immediate cash. There is no 
reason to suppose that deliberate smuggling of furs out of the 
Northwest Territories is or ever was widespread, but the 
number of pelts exported or sold in ignorance of the 
regulations is almost certainly increasing. The fact that 
tanneries in the South will not accept improperly tagged furs 
for processing must, however, act as a brake on this tendency. 

How insignificant are these factors in relation to the total 
fur harvest? No accurate answer can be given without an 
intensive survey that would involve a large sample of 
trappers. Rushforth gave in evidence some estimates of the 
differences at Fort Franklin, and other unpublished informa- 
tion provides further indications. 

In Table 1.3, the error in officially recorded figures for the 
fur harvest of each species is estimated for the Mackenzie 
Valley and Western Arctic as a whole, taking into account 
domestic retention only. These estimates are conservative and 
based on very limited information; they take no account of 
unreported exports, which cannot be estimated. All analyses 
of official records, including my own analysis, indicate a 
substantial decline in the number of furs taken in most of the 
Mackenzie Valley during the early 1970s. We cannot rule out 
the possibility that at least a part of this decline may be 
attributable to leakage in the form of unreported exports; if 
such is the case, trends in fur production will become more 
and more difficult to identify in the future. This example is 
but one of many to show how systems to collect economic 
data that were designed for the closed economy of yesterday's 


| North can no longer work in the more open and fluid economy 
_ that prevails today. 


For comparison, Table 1.3 shows the estimates of error by 
species between official records and observed harvests in 
northern Quebec. In all cases, they are much higher than our 
own estimates for the Northwest Territories, and they are 
much more thoroughly documented. The research in Quebec 
is being carried out in connection with the James Bay and 
Northern Québec Agreement, and the question has assumed 


considerable significance. No doubt there are important 
_ differences in the official means of recording the fur harvest 
in the two jurisdictions, but the discrepancies in northern 
- Quebec are so remarkable as to warrant a thorough review of 


the data base in the Northwest Territories. 

The export of seal pelts has been recorded officially only 
since 1971, whereas local sales have been recorded since 1961. 
The same downward bias in recording applies, chiefly 
because of their use in handicrafts, but there are even greater 


discrepancies in the records for the total seal harvest. They 


are discussed below in the subsection on marine mammals. 


| BIG GAME 
The kill statistics derived from General Hunting Licence 


Returns provide the basis for estimating big game harvests, 
except for muskoxen. Bear harvests are recorded by both 
General Hunting Licence Returns and Fur Export Tax 
Returns. There are quotas allocated by settlement on the 
harvests of both muskoxen and polar bears. Both quotas are 


normally filled, so recent harvests of these animals are 
_assumed to be equal to the total of the quotas for the region, 


except where reliable records indicate otherwise. No polar 
bear hides, and probably no muskox hides, are retained for 


_ domestic purposes. 


The Fur Export Tax Returns records do not distinguish 
between black and brown bears, although the General 


_ Hunting Licence Returns records do. Because the dominant 
_ proportion of the harvest is composed of black bears, the two 


) 


species are combined for the purposes of this report. There 
appears to be a considerable retention of black bear hides for 
domestic use, because the General Hunting Licence Returns 
bear harvest totals are generally much larger than the Fur 


_ Export Tax Returns totals. Even the former totals, however, 
- must be underestimates because of incomplete reporting. 


Harvests of the ungulate species are all calculated exclu- 
sively on the basis of General Hunting Licence Returns 
declarations. These species provide a substantial proportion of 
the food supply for most communities, so it is important to 
appreciate the downward bias of their numbers in the official 
records because of non-reporting, non-recording, and misre- 
porting. First, because not all licence holders make the 
statutory declaration, reporting is incomplete. Secondly, a 
hunter’s declaration of his entire year’s harvest is made 
wholly from memory, although the Fish and Wildlife Service 
has attempted at times to provide simple recording aids to 
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licence holders. Thirdly, there may be deliberate underreport- 
ing of some harvests, particularly of caribou and geese, if the 
native people fear that the authorities may be thinking of 
restriction or regulation of hunting. 

All of these considerations bias downwards the official 
statistics for wildlife harvests. How far downward cannot be 
said for certain without more extensive research, although we 
do have some indications. For the years 1968 to 1973, the Fish 
and Wildlife Service has figures on the numbers of general 
hunting licences returned as well as issued, and these 
numbers are summarized in Table 1.4. The non-reporting rate 
is clearly high, and it is apparently increasing. It is impossible 
to know if non-reporting occurs at random, therefore I cannot 
simply apply these percentages in compensation to the kill 
statistics. For example, it may be that non-reporting is more 
common among less active hunters. The bias caused by non- 
recording is probably very small for big game species, for the 
great majority of hunters remember easily and accurately the 
number of such animals they have taken. Much more difficult 
to gauge is the magnitude of deliberate underreporting, 
because there is no direct evidence about it. Of the three 
factors taken together, however, non-reporting is un- 
doubtedly the most important cause of downward bias for the 
harvest of big game. 

Some evidence has been offered on the total difference 
between reported and actual harvests. Table 1.5A compares 
Rushforth’s figures on Fort Franklin caribou harvests taken 
from interviews with those reported in the kill statistics. If 
Rushforth’s data from Fort Franklin are indicative, then less 
than half of the caribou taken are recorded by the kill 
statistics. This difference is probably not equally great 
throughout the region as a whole because the percentage of 
General Hunting Licences returned is higher in most of those 
settlements, such as Rae, that account for the bulk of the 
regional caribou harvest. 

Table 1.5B provides a comparison between Dall’s sheep 
harvests, as determined by interviews, and those accounted 
for in the kill statistics. The interviews covered a substantial 
proportion of the total sheep harvest, and they may be 
representative of the region as a whole. No comparable 
estimates are available for moose, but, because moose kills are 
both memorable and widely reported locally, the bias in 
official statistics must be largely restricted to non-reporting. 
Bison are harvested under quota, and the reported totals for 
them are close to the allowable limit. 


BIRDS 


Four categories of birds are tabulated in the kill statistics: 
ducks, geese, ptarmigan and grouse. They comprise almost all 
of the birds harvested by native people. All the same reasons 
for the downward bias in the official statistics for big game 
are true of birds, but to a greater degree, because non- 
recording of bird harvests is much more prevalent. Hunters 
are less likely to keep an accurate mental count of bird kills 
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than of animal kills, especially for ptarmigan, grouse, and 
probably ducks; these birds are usually obtained incidentally 
in the pursuit of other game and many may be taken by 
several members of a family under one licence. Geese are the 
objects of special hunts, so the numbers of them taken are 
more likely to be remembered — but here again the native 
people have reason to underreport their harvests. The kill 
statistics for birds are, therefore, highly unreliable. Table 1.6, 
which shows Rushforth’s data based on interviews and some 
comparative evidence from other parts of the North, indicates 
that the actual harvests of birds are much higher than the kill 
statistics indicate. 

OTHER SPECIES 

We must also consider here the harvests of species that the 
official fur and game statistics fail to record and that most 
other studies have also ignored, no doubt for that reason. 

In the Beaufort Sea region, marine mammals are important. 
The number of sealskins traded or exported are recorded, 
with the same errors noted above, but these numbers by no 
means tell the whole story. Many seals are used for food 
(chiefly dog food), the skins of which are not traded. Dr. Tom 
Smith’s evidence from Holman, presented in Table 1.7, 
suggests that the difference between seals harvested and 
sealskins traded is substantial. Yet there are no consistent 
data on the actual harvest of seals as opposed to the trade in 
sealskins. The ratio of seals taken to sealskins sold varies 
significantly with price, and in interpreting Table 1.7, it 
should be kept in mind that prices were relatively much 
higher in the mid-1960s than in the 1970s. It is not possible, 
therefore, to suggest a reliable conversion factor by which the 
actual harvest may be estimated from official records. The 
harvest of white whales is recorded informally by the federal 
Fisheries and Marine Service, and their totals appear to be 
reliable, although they do not provide a consistent geographi- 
cal break-down. 

Throughout the region, fish are a major food resource, yet 
there is no regular tabulation of the catch nor even a uniform 
— let alone an adequate — methodology for making one. 
Occasional surveys of varying reliability have been con- 
ducted. Usually the catch is recorded by weight, but in some 
cases only the numbers of fish are recorded. The available 
data for some areas are apparently incomplete, so they would 
lead to an underestimation of the regional total. Because the 
techniques of observation and recording are never clearly 
stated, other causes of bias, and whether the bias is upward or 
downward, are not known. 

Another important food source, particularly in the Mac- 
kenzie Valley, is hare. So far as I can find, there is not a single 
quantitative estimate of the hare catch in any part of the 
Mackenzie Valley and Western Arctic, except for Banks 
Island, where the catch appears to be far smaller than 
anywhere else. Yet, by all accounts, hares form a significant 
part of the diet among the Dene. Here again, estimates from 


the James Bay region may be useful. Hares are cyclic in 
abundance and, according to Martin Weinstein (1975), they 
provide between near zero and 25 percent of the total country 
food harvest at Fort George, depending on the point in the 
hare’s population cycle. These considerations suggest that it 
would be appropriate to add perhaps five percent to the total 
weight of food calculated from the harvest of all other species 
to represent hare meat. The proportion would probably be 
lower in some communities, particularly those north and east 
of Great Slave Lake, where caribou form a large part of the 
diet, and on the Arctic coast, where the consumption of hare 
meat seems to be relatively low. Finally, we have no data 
whatever, and there are no estimates, on other supplies of 
country food, including eggs and plant products. 


TOTAL NUMBERS OF ANIMALS 


I should emphasize that this discussion of statistical recording 
so far concerns the Northwest Territories. It may not apply 
equally to the Yukon, although the Alaska Highway Pipeline 
Inquiry found that data on the traditional economy there was 
also inadequate. In the statistical tabulations given in the 
second section of this chapter, I have applied correction 
factors for the Northwest Territories to data from Old Crow. 
Because about 95 percent of the wildlife harvest we are 
examining is from the Northwest Territories, any different 
bias that affects the Yukon figures should not significantly 
affect the totals given here. 

Table 1.8 provides estimates of error in the kill statistics for 
big game and birds. They are conservative estimates, based on 
the information and inferences discussed above. I believe that 
more accurate estimates based on adequate research will 
prove in every case to be higher. 

Once the number of animals harvested is known, the next 
problem is to determine how much food they have produced. 
This answer is most easily calculated as the sum of the 
products, for each species, of the numbers taken and the 
average edible yield by weight per animal. 


THE AVERAGE EDIBLE YIELD OF ANIMALS 


There are no uniform, reliable measurements of the average 
edible yield of northern fur and game animals because of 
inadequate field data and lingering problems of definition. 
There are relatively few actual measurements of live or 
component weights of northern animals. A common techni- 
que for estimating the edible weight of an animal has been to 
use a set percentage of its live weight, based on estimates from 
meat packing houses (for example, 50 percent of the live 
weight of cow-shaped animals and 70 percent of the live 
weight of pig-shaped animals and of birds). The James Bay 
Research Committee calculated food weight value as the 
product of the average whole weight multiplied by the 
percentage of the whole weight that is convertible to food. Yet 
for some species, especially some of the larger mammals, there 
are very few records of their live weights. 


Here are some of the problems in attempting to make useful 
estimates of average edible yields. First, different populations 
or races of the same species may have different growth curves 
and average sizes. The averages for one population may not, 
therefore, apply to another. 

Secondly, the concept of the average individual live weight 
of population has relatively little meaning unless it can be 
related to the actual harvest. Some live weight records for big 
game, for example, have been obtained largely from speci- 
mens killed by sports hunters. Such records usually refer to 
the oldest males in the population. Native hunters, on the 
other hand, may select younger age classes or females. The 
age-sex composition of the subsistence harvest varies both 
geographically and culturally. An accurate weight index 
would, therefore, require two sets of data: the mean weights 
for males and females of each age class in a population, and an 
age-sex break-down of the subsistence harvest of that 
population. Rarely is either set of data available. 

_ Thirdly, the relation of edible yield to live weight must be 
established. Ignoring cultural preferences for the moment, to 
establish this relation will require accurate data on the 
component weights of each species in terms of meat, fat, bone 
and edible and inedible viscera. Seasonal variations in these 
components, particularly of fat, and the seasonal break-down 
of the subsistence harvest must be known, because the weight 
and condition of every species varies significantly throughout 
the year. Certain definitions must be agreed on: for example, 
should edible weight include the bone-in portion of the 
dressed carcass. There is no general agreement on this point in 
the literature, nor are the methodology or the data recorded 
uniform. Adequate data on component weights would enable 
us to calculate potential edible yield, as well as actual edible 
yield, according to cultural preference. In the absence of such 
data, many researchers have used the standard meat packers’ 
estimates referred to above. 

_ Finally, cultural preferences and practices must be known 
in order to estimate the actual edible yields of animals. It is 
generally agreed that native people use more parts of an 
animal than are culturally preferred by southern Canadians. 
Conversion factors must, therefore, take into account the 
possible use of heads and some organs that are not accounted 
for in the packing house estimates. Native butchering 
techniques and native use of an animal varies with time and 
place. Information on these matters is sporadic at best. 

_ Despite these problems of definition and of measurement, 
three attempts have been made to summarize existing 
knowledge of edible yields of northern animals. They were 
made by Don Foote (1965), Peter Usher (1971) and the James 
Bay and Northern Quebec Native Harvesting Research 
Sommittee (1976). Of these three, the last is the most reliable, 
decause it is the most thoroughly considered and it is based on 
the most recent available data. The Committee’s criteria for 
Jetermining edible weights also have the merit of being the 
oint and agreed result of research undertaken by adversary 


: 
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parties in a situation involving conflict over resource use. 
Accordingly, unless otherwise specified, these criteria and 
figures are used in this analysis. Their acceptance by 
disputing parties does not automatically make them scientif- 
ically correct, of course, and the Committee has stated that a 
conservative interpretation of conflicting evidence has been 
the rule. For species not found in the James Bay region, or 
when the data from James Bay have not been applicable, other 
sources of information have been used. No figures are given 
here for individual fish species because the harvest records of 
fish are generally available by total weight rather than by 
numbers. 

Table 1.9 provides the best estimates of the average edible 
weights of each species for each of the five regions discussed 
in this analysis. These weights are used to determine the 
amount of food produced by the native economy. The total 
harvest weights derived by this means (shown in Tables 2.5, 
2.6 and 2.7) refer largely to flesh, as opposed to fat. The 
specialized food yields of animals that are high in fat, that is, 
marine mammals, are considered separately and are not 
included in the weight totals. The figures for average edible 
yield do not take into account waste or cultural variations in 
the use of parts of the animal. 

Existing analyses of native food harvests have not been 
consistent in their use of conversion factors for edible weights, 
which has added to the confusion. The conversion factors 
used here should in all cases supersede those used in previous 
government reports and in earlier submissions to this Inquiry. 
The conversion factors previously used have shown no 
consistent directional bias, so recalculation of previous work 
using the present conversion factors will not consistently 
produce higher or lower results. The objective in recalculating 
previous work is to move toward uniformity of analysis. 


1. There is a need to devise a standard methodology and to 
obtain data through field surveys. 


The Value of Production 


FUR 


The primary source of data for the value of the fur harvest in 
the Northwest Territories is the Traders Fur Record Books, 
which record all of the furs bought and the prices paid by 
licenced fur dealers in the Northwest Territories. The average 
price per pelt paid to trappers is calculated from these data, 
and the total value of the harvest of each species is calculated 
by multiplying the total pelts by the average price. This 
calculation provides an underestimate of the income to 
trappers for several reasons. 

The calculation does not take into account the substantially 
higher prices received by trappers who export their furs 
directly to auction or who take advantage of the Northwest 
Territories Fur Marketing Service. In some communities, a 
high proportion of the furs taken is marketed through these 
outlets. The calculation does not take into account private 
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sales to local non-natives and tourists, for which usually 
substantially higher prices are realized. Also, it does not take 
account of the fact that trappers who divide their sales among 
local dealers, auction houses and private sales probably tend 
to reserve their poorest furs for the local dealers. The average 
quoted prices in the Northwest Territories may therefore 
refer to the lower grades of fur, and this may explain why 
these figures are consistently below the national average 
prices listed by Statistics Canada. 

Without extensive further research, I cannot accurately 
estimate the magnitude of these causes of error, but the error 
could well be of the order of 10 percent. 


FOOD 


No one method is used consistently to evaluate the production 
of country food. Because this food rarely enters the market 
place, its value can only be imputed. The general principle 
that its imputed value must be reckoned on the basis of the 
cost of substitution was clearly established at this Inquiry on 
the understanding that we are dealing here with a question of 
economic welfare rather than one of the market value of 
production. 

There is less general agreement on what, in fact, constitutes 
an appropriate substitute for country food and how to impute 
a price to it. Imported red meats appear to be the closest 
possible substitute for big game, imported domestic fowl! for 
birds, and imported fish for local fish. Yet imported red meat 
and domestic fowl are not directly comparable to wild meat. 
Quite apart from such immeasurable qualities as preferences 
of taste and of cultural significance, they are not identical in 
nutritional content, particularly protein. Drs. Otto Schaefer 
and Peter Usher provided evidence to show that the protein 
content of country meats is significantly higher than that of 
their domestic counterparts. What is not clear from their 
evidence or from the supporting literature is the comparabil- 
ity of the samples from which the measurements were made. 
Although the weight of evidence clearly indicates the 
superior protein value of country meat, we must be cautious 
in using specific figures. It is not clear whether the higher 
percentages of protein reported for country meats are due to 
the absence of marbling in the flesh, or whether the protein 
content of wild flesh is higher than that of lean beef. Standard 
grade beef is reported to have a much higher protein content 
than prime grade beef. 

2. There should be an index of protein and fat, as a proportion 
of either the whole body weight or of the total edible weight of 
meat, uniformly defined, of all major wild and domestic 
species, as well as an index of the protein and fat content of 
directly comparable cuts of wild and domestic meats. 

Very few of these data are at present available. Accordingly, 
it may not be legitimate to apply a correction factor to 
imported meat prices to account for protein differences, so 
estimated values must at present be considered to be tentative. 


3. Other nutritive differences (in addition to fat and protein) 
between wild and domestic meats should be examined and 
accounted for, including the absence of hormones and 
chemicals in the former and possible differences in the 
composition of fatty acids. 


How do we determine the price of a substitute commodity? 
Usher used an approximate average of the per pound prices of 
whole meat cuts sold in Western Arctic food stores because 
they were the only available substitutes for country meats. 
Counsel for Foothills argued that a more appropriate price 
would be the average per pound delivered price of a side of 
beef. Foothills’ argument is correct in that the relative price of 
individual cuts of meat reflects southern Canadian rather 
than native food preferences. On the other hand, as Usher 
argued, whole sides of beef or pork are neither actually nor 
practically available to native people in their present working 
and living conditions. The use of store prices for butchered 
meat can be made only in a situation where it is the only 
available substitute. Should imported red meat become 
cheaper through availability in bulk, or should locally 
produced meat, such as reindeer or commercially hunted 
game, become widely available, then the relatively high prices 
yielded by Usher’s approach given in Table 1.10 would have 
to be revised downwards. Present or revised price equivalents, 
however, are used here only as a measure of the welfare 
contributed by harvests of country food, not as an index for 
compensation in the event of the loss of these resources. 
Despite these reservations, we have no alternative to using the 
prices of current, locally available substitutes to impute a 
value to Mackenzie Valley and Western Arctic food produc- 
tion. Ideally, country produce should be evaluated according 
to local substitute prices. In the absence of other specific data, 
we have applied prices in the Mackenzie Delta Region to all 
regions, except Great Slave Lake, where they have been 
reduced by 15 percent. This procedure reflects current cost of 
living indices by community. 

When imputing values to determine income in kind, that is 
to say, aS a measure of welfare, it is necessary to deduct the 
cost of production from the gross values. But these data, too, 
are rarely available, and their general applicability is 
uncertain. Usher suggested in evidence, on the basis of very 
limited data, that production costs might equal about one- 
quarter of the gross value of the product. This suggestion is 
approximately consistent with information from Grise Fiord 
(recalculated on the basis of the values determined above) 
cited by B.F. Friesen in a report to Inuit Tapirisat of Canada 
(1975). I shall use this 25 percent estimate in the absence of 
any other, but I should like to emphasize again the obvious 
need for further research into this important subject. 

I also want to reiterate that this exercise of imputing a 
value to country food is strictly to determine the cost to the 
consumer of obtaining the closest possible substitute com- 
modity. The substitution costs determined at this Inquiry 


| 


cannot represent the real value of country produce to native 
people because they do not derive the same satisfaction from 
these substitutes. Substitution costs do not take into account 
the many intangible qualities of country food, and they 
therefore underestimate its true value in a welfare sense. 

It is evident from the foregoing discussion that new 
reporting systems and new techniques of analysis of the 
traditional economy are required, and I make recommenda- 
tions on these in section two of this chapter. Yet even now, on 
the basis of the considerations of volume and value of 
production I have reviewed here, it is possible to reinterpret 
existing data to arrive at a more realistic estimate of the 
output of the traditional economy. 


Output and Trends in the Traditional 
Economy 

Several estimates of the output of the native economy, as well 
as observations on trends in it, were placed before this 
Inquiry. All of these estimates were based on only one or on a 
very few years’ accumulation of data, and it is plain that such 
data may well be unrepresentative. Even if several years of 
data were available, the identification of trends is difficult 
when the availability, harvest and value of the resources 
fluctuate in complex fashion over time. The use of annual 
data from even a five-year period, such as that submitted by 
‘Gemini North, can lead to inferences about and the extrapola- 
‘tion of long-term trends that do not, in fact, exist. By and 
large, the data presented in evidence, although helpful, failed 
to provide an adequate basis for establishing trends. 

_ Accordingly this section gives output data for a ten-year 
period, 1965-1975, and it will compare the annual averages of 
two five-year blocks, 1965-1970 and 1970-1975. The use of 
five- -year averages should smooth out much of the cyclic, as 
well as isolated or sporadic, variations in animal abundance 
| and short-term price fluctuations. These variations obscure 
changes in hunting and trapping effort so that smoothing 
them out should make long-term changes of effort more 
‘apparent. The comparison of two five-year blocks, the first of 
which precedes most of the recent industrial activity in the 
Mackenzie Valley and Western Arctic, may reveal some 
noteworthy trends. It would be desirable to examine a series 
of five-year averages for trends, but time has not permitted 
that. 

To compare the two five-year periods, we have used 
unadjusted government data so that, although the totals are 
low, they provide a reasonable basis for comparison. Totals 
are given for only the major fur and game species (Table 2.1) 
on the grounds that changes in the harvests of these species 
are better indicators of changing effort than are the harvests 
of minor species. Indeed, the harvests of minor species often 
reflect the strategies and effort devoted to the major species. 
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It has also been necessary to determine a means of 
allocating the data on a geographical basis. Harvests of fur, 
fish and game occur over broad areas and at myriad scattered 
points in the Mackenzie Valley and Western Arctic. For data 
collection purposes, however, they are reported at a much 
smaller number of points, generaliy the established settle- 
ments. The problem is to relate these reporting points to the 
collection areas in which the produce is harvested so that it is 
reasonably certain that almost all of the fur and game 
reported and recorded at locations in the area were in fact 
harvested within that collection area, and not in a neighbour- 
ing area. 

Previous research has established the minimum level of 
data aggregation and the related harvest areas (chiefly 
Exhibit F656 for Inuit areas and a recent report by Usher on 
Dene harvesting). The boundaries of these minimum areas or 
harvest districts have been redrawn on the basis of additional 
information (Exhibits C31, F884 and Stager’s Old Crow 
report). Although the Inquiry did not visit Snowdrift, that 
district has been included here in order to encompass all of the 
Dene communities in the Northwest Territories. In this 
chapter, all references to the harvest districts and regions of 
the Mackenzie Valley and Western Arctic, including Old 
Crow, refer to the areas delineated on the Map and detailed in 
the Legend. The 21 districts have been grouped into five 
regions, and all data are presented at the regional level. 

The boundaries shown on the Map should be interpreted as 
rough delineations of core areas rather than as exact dividing 
lines between districts or regions, although they have 
remained more or less stable for at least the last 40 years. 
These harvest districts are not necessarily coincidental with 
past or present limits of native land use nor with the areas 
used by particular native social groupings. Nor are they 
necessarily the areas that any of these groups might identify 
or claim as their own. In some cases, there is significant 
movement across these boundaries for hunting and trapping 
or for other purposes, and some areas are shared by two or 
more groups. Native land use areas, so clearly understood by 
individual hunters and trappers, are only loosely defined in 
the aggregate, although in the lower Mackenzie and Arctic 
coast areas, Hunters and Trappers Associations have recently 
defined and registered their trapping areas in accordance 
with the Northwest Territories Game Ordinance. 

Not all of the district boundaries are coincidental with the 
administrative boundaries of the territorial north. This is 
chiefly true of the Hay, Smith and Liard districts, which 
extend southward into the provinces. By the same token, some 
people from the northernmost communities of Alberta and 
Saskatchewan hunt and trap in the southern parts of the 
Northwest Territories. These cross-border harvests are in all 
cases small, and they do not significantly affect this statistical 
presentation. 
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Fur. Fish and Game Harvest Districts and Regions of the Mackenzie Valley and Western Arctic 


~ LEGEND 


Northwest Territories 


Great Slave Lake Region (GSL) 
1. Hay 

Smith 

Resolution 

Snowdrift 

Yellowknife 

Rae 

Providence 


NO 1 # W LD 


Mackenzie River Region (MKR) 
8. Liard 

9. Simpson 

10. Wrigley 

11. Norman 

12. Bear Lake 

13. Good Hope 


Mackenzie Delta Region (MKD) 
14. Arctic Red 

15. McPherson 

16. Delta 


Beaufort Sea Region (BFS) 
17. Tuktoyaktuk 

18. Paulatuk 

19. Banks 

20. Holman 


Yukon Territory 


Northern Yukon Region (NYK) 
21. Old Crow 


=——— Regional boundary 
District boundary 


//// Areas not harvested at present 


These boundaries are in no way Official 
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Abbreviations Used in Tables 


BFS — Beaufort Sea Region 

GSL — Great Slave Lake Region 
MKD — Mackenzie Delta Region 
MKR — Mackenzie River Region 
NYK — Northern Yukon Region 


na — not available 


GNWT — Government of the Northwest Territories 


JBNQNHRC — James Bay and Northern Quebec Native Harvesting Research Committee 


TABLE 1.1 
Some Population and Participation Estimates, Mackenzie Valley and Western Arctic! 


Native male labour force? 3,000 
General Hunting Licence holders? 2,225 
Number trading furs, 1972-19737 1,200 
Number earning over $400 from furs, 1972-1973? 450 
Number earning over $400 from furs, 1975-19764 764 


a ee eee 


' Excluding Old Crow. 

; Average per year, 1970-1975. 

* Estimated from incomplete data. 

* Data provided by GNWT, Fish and Wildlife Service. 
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mL ABLE 1.2 
Economic Species of Wildlife in the Mackenzie Valley and Western Arctic 


| Furbearers 


Muskrat (Ondatra zibethicus) 
Beaver (Castor canadensis) 
Otter (Lontra canadensis) 
Ermine (Mustela erminea) 
Mink (Mustela vison) 

Marten (Martes americana) 
Fisher (Martes pennanti) 
Lynx (Lynx lynx) 

Coloured fox (Vulpes fulva) 
Arctic fox (Alopex lagopus) 
Squirrel (Spermophilus parryii and Tamiasciurus hudsonicus) 
| Wolf (Canis lupus) 

Coyote (Canis latrans) 
Wolverine (Gulo gulo) 


| Big Game 


Black bear and brown bear (Ursus americanus and U. arctos) 
Polar bear (Ursus maritimus) 

Moose (Alces alces) 

Caribou (Rangifer tarandus) 

Bison (Bison bison) 

Dall’s sheep (Ovis dalli) 

Muskox (Ovibos moschatus) 


Small Game 
| Snowshoe hare (Lepus americanus) 
Arctic hare (Lepus arcticus) 


-Marine Mammals 


Ringed seal and bearded seal (Phoca hispida and Erignathus barbatus) 
White whale (Delphinapterus leucas) 
Birds 
| 
| Ducks (various species) 
Geese (various species) 
Ptarmigan (Lagopus lagopus and L. mutus) 
Grouse (various species) 


Fish 


Fish (all species) 


Scientific names for mammals according to Banfield (1977). 
‘Scientific names for birds according to Godfrey (1966). 
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TABLE 1.3 
Estimates of Error in Officially Recorded Fur Harvests' 
Oe eS ee 


3 
SPECIES MACKENZIE VALLEY | NORTHERN QUEBEC 
AND ARCTIC COAST” 


Muskrat or). 139 
Beaver ; 125 
Otter wae i bey 
Ermine oe 3.9 
Mink <1.1 1.8 
Marten Aber ho 
Fisher ia =e 
Lynx 1.5 3.4 
Coloured fox 2.0 \ oe 
Arctic fox et 

Squirrel oa 9.5 
Wolf 2.0 as 
Coyote 2.0 Se 
Wolverine 4.0 re 


' Total estimated or observed catch as a proportion of the catch recorded in GNWT Fur Export Tax Returns. 


? Rushforth (1975); Asch, personal communication June 3, 1977; Smith, personal communication June 3, 1977; Usher, field observations. 
3 * 
~ Feit (1975). 


* No basis available for making estimate. 
> Not reported in Feit (1975). 


TABLE 1.4 
Percentages of General Hunting Licences Returned, Northwest Territories, 1968-1973! 


SEASON REGION TOTAL 
GSL MKR MKD __ BFS 

1968-1969 70 79 71 67 71 

1969-1970 75 76 61 75 ze 

1970-1971 64 65 64 65 64 

1972-1973 45 37 30 74 42 

Average 64 64 57 70 62 


' GNWT, Fish and Wildlife Service, General Hunting Licences issued and returned, 1968-1973. 


TABLE 1.5 
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Comparison of Data on the Harvest of Big Game from Kill Statistics with Data from Interviews 


TABLE 15A 


| Caribou: Fort Franklin (Bear Lake District) 


\ 


YEAR KILL STATISTICS GENERAL HUNTING LICENCE INTERVIEWS | 
REPORTING RATE (PERCENTAGE) 
1970-1971 se 14 200 
1971-1972 4 na 185 
1972-1973 340 0 350 
1973-1974 159 na 290 
1974-1975 92 na 285 
Average 121 262 
TABLE 1.5B 
Dall’s Sheep: Richardson Mountains (McPherson and Delta Districts) 
YEAR KILL STATISTICS GENERAL HUNTING LICENCE INTERVIEWS’ 
REPORTING RATE (PERCENTAGE) 
1967-1968 4 na 25 
1968-1969 59 72 16 
1969-1970 29 61 30 
| 1970-1971 0] 67 39 
1971-1972 Zo na 40 
1972-1973 30 31 62 
Average 35 42 


0 ee a EEE 


' Rushforth (1975). 
? Simmons (1973). 
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TABLE 1.6 
Some Comparative Observations on Bird Harvests 


TABLE 1.6A 
Fort Franklin (Bear Lake District), 1974-1975 


ee 


TYPE KILL INTERVIEW | 


STATISTICS 
TOTAL. KILL PER CAPITA KILL 
ee ee EEE EE ES ee 
Ducks 95 1,500-2 ,000 4.3 
Ptarmigan 200 750-1, 100 igs 
Grouse 87 250-350 Oa7, 


Nee eee eee ee eee ee eee ee ee ee ee EE 


TABLE 1.6B 
Alaska, 1956-1957 (58 villages, with a native population of 10,694)’ 


TYPE TOTAL KILL PER CAPITA KILL 
Ducks 39, 400 See 
Geese 17 ,160 1.6 
Ptarmigan 50,435 4.7 
Grouse WPA Ons 


In some cases, observational data indicated that the actual harvests of migratory birds were about three times those reported 
in interviews with game officials. 


TABLE -1.6C 
Hay Lake, Alberta, 1966-1967 (native population of 175; 30 regular hunters)? 


YEAR TOTAL DUCKS’ PER CAPITA KILL 
AND GEESE 

1966 8,600 48.0 

1967 2,010 125 


TABLE 1.6D 
Northern Quebec Cree Communities, 1974-1975 (seven villages with a native population of 6,059)* 


EEE EEE eee 


TYPE TOTAL KILL PER CAPITA KILL 

pee eee ree Se eS wee 
Ducks 53,808 8.9 

Geese 81,070 13.4 

Ptarmigan 51,325 8.5 


Grouse 16 ,542 eet 


_ Bison 


_ Ptarmigan 
- Grouse 
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TABLE 1.6E 


Northern Quebec Inuit Communities, 1974-1975 (12 villages with a native population of 3,629; 807 males 18 and over: 646 
potential hunters)” 


TYPE TOTALCKIGE PER CAPITA KILL 
Ducks 14,870 4.1 
Geese S225 8.6 
Ptarmigan and Grouse 83,035 22.9 


' Rushforth (1975). 

> Hansen (1957). 

> Macauley and Boag (1974). 

“James Bay and Northern Quebec Native Harvesting Research Committee ([BNQNHRC) (1976), Part I. 
> JBNQNHRC (1976), Part II. 


TABLE 1.7 
Comparison of Numbers of Sealskins Traded with Numbers of Seals Harvested: Holman 


YEAR SKINS TRADED! SEALS HARVESTED? 
1962-1963 126 7, PAO) O) a 
1963-1964 3,479 4,250 
1964-1965 3h, I na 
a O- tet oe 5,445+ (calendar year 1971) 
1971-1972 1,096 
1972-197 ; 
4 a oe } 8,000 (calendar year 1973) 
1973-1974 GCS 


1974-1975 2,876 na 


'GNWT Fur Export Tax Returns. 
> Usher (1965) for the 1960s; Smith (F18511ff.) for the 1970s. 


ABLE 1.8 
Estimates of Error in Officially Recorded Big Game and Bird Harvests' 


SPECIES ERROR ESTIMATE 


Black bear and brown bear 
Polar bear 

Moose 

Caribou 


Ducks (various species) 
Geese (various species) 


So eons tO 1 coe 1 c5 


1 
1 
il 
Al 
1 
Dall’s sheep le 
3 
3 
5 
2 


' Total catch as a proportion of catch recorded in GNWT Kill Statistics. 
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TABLE 13 
Average Edible Weight (in pounds) Per Animal! 


eee 


SPECIES REGION 


GSL MKR MKD BFS NYK 
et 
Muskrat 1.4 1.4 14 LA 1.4 
Beaver 17.4 17.4 17.4 - 17.4 
Otter 10.5 10.5 = — - 
Lynx 8.5 8.5 8.5 = 8.5 
Black Bear? 210.0 210.0 210.0 _ 210.0 
Polar Bear* = = = 175.0 = 
Moose 438.0 438 .0 438.0 = 438.0 
Caribou‘ T1230 120.0 120.0 90.0 120.0 
Bison” 550.0 = _ = = 
Dall’s sheep® — 735.0 75e0 — — 
Muskox’ = ee = 300.0 = 
Ducks* ey! Dee Lf 2.5 Te: 
Geese” 35 3.5 275 S.5 355 
Ptarmigan 0.8 0.8 0.8 0.8 0.8 
Grouse On7 0.7 ae = = 
Snowshoe hare ‘io 1.9 1.9 _ 1.9 
Arctic hare!” ~ SS 5.0 5.0 = 
White whale’! = = Doe0 232.0 “= 
Seals” _ — 30.0 30.0 “4 


' According to JBNQNHRC (1976), unless otherwise noted. 

* Includes a small proportion of brown bears; they are assumed to yield the same edible weight. 

* The JBNQNHRC figure of 350 pounds is considered too high for the Beaufort Sea area, where many of the bears taken are from the younger 
age classes. Stirling (personal communication, June 7, 1977) suggests 150-200 pounds edible weight per animal is more reasonable, and 
therefore a median figure of 175 pounds is used here. This accords more closely with an earlier estimate, based on a small sample, of 250 
pounds (Usher, 1971). 

* Weighted averages are used that take account average weights for different herds and the proportion that each herd contributes to the 
regional harvest. Table 1.9.1 below indicates the basis for this weighting. The weight estimates are derived from Foote (1965), Kelsall 
(1968) and Usher (1971). 

° Derived from dressed weights by age and sex class provided by Novakowski (1965). The harvest is assumed to consist chiefly of young 
adults (2.5 to 4.5 years), equally divided between males and females, on the basis of advice from Novakowski (personal communication, 
June 8, 1977). This gives an average of 513 pounds, which has been increased to 550 pounds to take account the use of the head and 
organs. 

* Very few data are available. Those provided by Geist for older rams suggest live weights of nearly 200 pounds. Banfield (1977) estimates 
adult female weight at 125 pounds. As the native harvest includes a large proportion of females and juveniles (Simmons, 1973), the 
average edible yield per animal is estimated to be 75 pounds. 

' Very few data are available. Application of the same general reasoning as for Dall’s sheep (above) to the weights provided by Tener (1965) 
gives an estimated average of 300 pounds edible yield. 

* The average edible weight for eider ducks (Usher, 1971) is used for the Beaufort Sea harvest. 


9 A F : ‘ 
The average weight of snow geese is used here because this species makes up the bulk of the goose harvest in all regions. 
'° Estimate derived from Usher (1971). 
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Table 1.9, footnotes (continued) 


' Estimate derived from Brackel (1977). In addition, Brackel estimates that each whale yields 30 gallons of muktuk and 20 gallons of edible 
oil. Estimating a specific gravity of 1.00 for muktuk, and using Bailey’s (1952) figure of about 0.93 for whale oil, this converts to 300 pounds 
muktuk and 186 pounds oil. 

? Application of McLaren’s (1958) component weight percentages to Usher’s data on live weight for ringed seals (1971) results in an estimate 

of 26 pounds edible weight for humans. This may be conservative, for the JBNQNHRC figure is 31.5 pounds. (There is, on average, another 
7.5 pounds of blubber per ringed seal available for dog feed or for rendering into edible oil.) Taking into account the small proportion 
of the catch that consists of the larger, bearded seal, and applying Usher’s catch and weight data for Banks Island (1971), the average seal, 
regardless of species, yields 30 pounds edible weight of food plus 8.6 pounds blubber. 


ITABLE 1.9.1 
Weighted Determination of Average Edible Weights of Caribou 


SUBSPECIES AVERAGE EDIBLE PROPORTION BY REGION (PERCENTAGE)| 
(Rangifer tarandus) WEIGHT (POUNDS) 

| GSL MKR MKD BFS NYK 
caribou 170 10 29 

groenlandicus 105 90 75 35 

granti 120 100 100 
pearyi 80 65 


WEIGHTED AVERAGE BY REGION (POUNDS) 


CARIBOU 142 120 120 90 120 


' Estimate based on probable location of harvests by district, 1970-1975. 


TABLE 1.10 


Gross Imputed Values of Country Foods 

TYPE OF FOOD SUBSTITUTE AVERAGE PRICE/POUND! CORRECTION FACTOR IMPUTED VALUE/POUND BY REGION 

| pe dae MKR, MKD, BFS, NYK GSL 
$. $ 

Big game and hare Beef 2.50 1.6 4.00 3.40 

Edible furbearers? Pork 2.50 12 3.00 2.55 

Marine mammals Beef 2250) 158 4.50 - 

3irds Chicken 150 13 1.95 1.65 

Fish Fish 2.00 4.0 ZO) t7e 


No adjustment made for bone content because there are no uniform measurements of edible yields of comparative wild meats. 
‘The leading edible furbearers — beaver and muskrat — have fattier meats; they are, therefore, more comparable to pork than to beef. 
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TABLE 2.1 
Comparison of Average Annual Harvests of Major Fur and Game Species, by Region, 1965-1970 and 


1970-1975! 


REGION MUSKRAT BEAVER MINK MARTEN LYNX ARCTIC FOX MOOSE CARIBOU 
ee 
GSL 1965-1970 56,709 3,471 3,106 2,073 Aaa as ae 464 4,497 
1970-1975 32,675 2,956 1,462 1,856 1,183 266 323 4,443 
MKR 1965-1970 6,363 See a4 833 65226 560 6 535 683 
1970-1975 Pees Wi 2,453 439 4,104 1,234 aly 284 660 
MKD 1965-1970 138 ,577 1,034 963 928 619 570 75 1,376 
1970-1975 64, 406 179 1,031 956 553 912 46 1,480 
BFS 1965-1970 184 — 10 263 — 5,049 = 571 
1970-1975 1,480 = 7, PANG) — 95019 — 1,152 
Total 1965-1970 201 , 833 8,457 4,912 9,460 2,405 5, 847 1,074 Poi? 
NWT 1970-1975 101,378 5,588 2,949 Te AZT, 2;970 10,214 653 7,739 
NYK 1965-1970 8 , 900 43 13 63 9 — 20 554 
1970-1975 11,852 29 31 61 Paes — 19 516 
Total all 1965-1970 210,733 8,500 4,925 9,553 2,414 5, 847 1,094 7,681 
regions 1970-1975 113, 230 DE? 2,980 7,188 2.992. 105214 672 8,251 


' NWT: GNWT, Fish and Wildlife Service, Fur Export Tax Summaries; Kill Statistics derived from General Hunting Licence Returns. 
Yukon: Stager (1974); information provided by Yukon Game Branch. 


TABLE 2.2 


_Comparison of Value of Average Annual Harvests of Major Furbearers, by Region, 1965-1970 and 


1970-1975! 


Average 


price 


Region 


)GSL 


MKR 


_ MKD 


mBES 


Total NWT 


_NYK 


Total all 


_ regions 


1965-1970 
1970-1975 


1965-1970 
1970-1975 


1965-1970 
1970-1975 


1965-1970 
1970-1975 


1965-1970 
1970-1975 


1965-1970 
1970-1975 


1965-1970 
1970-1975 


1965-1970 
1970-1975 


MUSKRAT 


52,739 
57 ,508 


O50 LS 
4,958 


128,877 
113,355 


a7 
2,605 


187 ,705 
178 ,426 


8,277 
20 , 860 


195), 962 
199 , 286 


BEAVER 


42,763 
43 ,098 


48 ,689 
35 , 765 


APART) 
2,610 


104191 
81,473 


530 
423 


104,721 
81,896 


MINK 


DG 7 7 
27,201 


13 , 886 
8,192 


16,053 
19 , 238 


167 
317 


81, 883 
55 ,028 


HEU 
578 


82, 100 
55 , 606 


MARTEN 


22,534 
275729 


67 ,677 
61,314 


10 , 087 
14, 283 


2,859 
3,152 


103 , 157 
106 , 478 


685 
911 


103 , 842 
107 , 389 


' Table 2.1; Statistics Canada, Fur Production (23-207 annual) 1967-1976. 


LYNX 


29,191 
60, 463 


13,334 
63,070 


14,738 
28 , 264 


57 , 263 
fol, 797 


214 
1,124 


57,477 
O25 Jes 
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ARCTIC FOX 


13.45 
17897 


2,986 
4,780 


81 
305 


7,667 
16 , 389 


68 ,044 
162,071 


78,778 
183,545 


78,778 
183,545 


TOTAL 


201, 990 
220 , 859 


149 ,585 
173 ,604 


To0e tot 
194 , 139 


71,241 
168, 145 


612,977 
756 , 747 


9,923 
23 , 896 


622 , 900 
780 ,643 
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TABLE 2.3 
Average Annual Volume and Value of Fur Harvest, 1970-1975, Adjusted 


SPECIES FUR EXPORT TAX CORRECTION ADJUSTED VALUE TOTAL 
RETURNS TOTAL FACTOR| TOTAL PER PELT’ VALUE 
@ os ee 
$ $ 

Muskrat Abs} AASK0, i A 1247553 1.76 219,213 
Beaver Seog We eZ, 6,740 14.58 98 , 269 
Otter 78 ? 78 25.74 2,008 
Ermine Cae 2 PAriko iit We 15592 
Mink 2,980 <oltall 3,200 18.66 592712 
Marten 7,188 <el ull 7,800 14.94 116,532 
Fisher Hag Ab Al 30 PIB OBS 698 
Lynx 2,992 Lo 4,488 Sl 1A 229 , 382 
Coloured Fox 784 2.0 HOG 26.04? 40,831 
Arctic Fox 10,214 ted 11,235 7 Om 201 , 893 
Squirrel (various 

species) 2.937 ? Tag Doe ay 4,127 
Wolf 249 2a0 498 52240 25 , 946 
Coyote 42 BAY 84 19.43 T6322 
Wolverine 58 4.0 232 64.16 14, 885 
Black bear and 

brown bear? 271 (Gs 352 S170 10,947 
Polar bear 57 et 57 575.08 32,780 
Ringed seal? 2,166 1.5 3,249 13e7 5 44,674 
Total 1,105,121 

Add 10 percent for undervaluation 110s oi 

Adjusted total value 1,215,633 
Unadjusted total value’ 897,915 
Percent difference 35% 


'From Tables 1.3, 1.8. 

> Statistics Canada, Fur Production (23-207 annual) 1972-1976. 

* Average for red fox. 

* Average for white fox. 

’ Correction factor based on General Hunting Licence Returns under-reporting. 


* Correction factor based on apparent non-reporting in Fur Export Tax Returns (See, for example, Smith and Taylor, [1977:4]). 


TABLE 2.4 


Average Annual Production of Food Animals by Region, 1970-1975, Adjusted 


SPECIES CORRECTION 
FACTOR! 


Moose 123 

Caribou 135 

Black bear and 
brown bear 

Polar bear 

Bison 

Dall’s sheep 

-Muskox 

Muskrat 

Beaver 

Lynx 

Otter 

_ Ducks 

Geese 

Ptarmigan 

Grouse 

Whales 

Seals’ : 


Spade Oe ee See Ee Ee SE 
SoS S&S © 3:O- ol Bee SSS Se 


' From Tables 1.3, 1.8. 
_? Estimated total harvest. 
3 Not calculated. 


GSL 


35 , 942 
3,547 
Ler Ares 

i 

Zain Lo7 
19299 

28 ,690 

11,600 


MKR 


REGION 

MKD BFS NYK 
60 — 25 
Me IiPh\) 720 774 
23 — 3 

as 57 < 

23 — = 

= 30 ak 
70, 847 £628 13 ,037 
215 - 35 
829 — 33 
- _ 1 
7,059 7,128 150 
2,580 7,608 18 
4,135 20,875 220 

70 50 = 

250 6,000 — 


TOTAL 


874 
T2077 


352 

57 

85 

31 

30 
124,553 
6,740 
4,488 
78 
43,125 
12,483 
59 , 680 
14, 888 
120 
6,250 
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TABLE 2.5 
Average Annual Weight (in pounds) of Food Produced, by Species and Region, 1970-1975, Adjusted 


I 


SPECIES REGION TOTAL 
GSL MKR MKD BFS NYK 

a a EE EO eee 
Moose 183 , 960 161,622 26 , 280 _ 10,950 362,012 
Caribou 746 , 480 118 , 800 266 , 400 155,520 92 , 880 1,380,080 
Black bear and 

brown bear 36, 330 32,130 4,830 -— 630 73,920 
Polar bear — - - 9,975 — 9,975 
Bison 46,750 — — _ — 46, 750 
Dall’s sheep -- 600 i725 ~ - PPA: 
Muskrat 50,319 4,339 99 , 186 7h, PAIS) IS}, AD 174,375 
Beaver cel ANE} 51,208 3,741 — 609 1177270 
Lynx 15,088 15,734 7,047 — 281 38,150 
Otter 746 63 — = 10 819 
Ducks 39 , 367 9,828 12,000 17 ,820 209 79,270 
Geese 4,547 3,423 9,030 26 ,628 63 43,691 
Ptarmigan 22,952 4,608 3,308 16,700 176 47 ,744 
Grouse 8,120 25302 — — - 10,422 
Whales _ ~_ 16 , 240 11,600 _ 27 ,840' 
Seals _ _ 7,500 180,000 a 187 , 500° 
Fish? 897 ,750 307 , 160 690,371 188 , 960 35 , 000 2,119,241 
Hare’ 50,000 ZOO 33,600 10,000 7,000 12385250 
Total 2,164,127 739 , 467 1,181,858 619,782 166 , 106 4,870,440 


' Does not include 22,320 pounds edible oil and 36,000 pounds muktuk. 
> Does not include approximately 40,000 pounds edible oil. 
* Estimates based on literature sources. 


* Estimates based on five percent of human food from all other sources, except as indicated in the text. 


TABLE 2.6 


Comparison of Estimates of Total Food Harvest by Weight (in pounds) 


‘TYPE GNWT RECORDS! OWN ESTIMATES 
Big game Al, BRO) 5 SHIH 1,895,862 
Edible furbearers 282,510 330,620 
‘Marine mammals? 92,820 215 , 340 
| Birds Lay4Y TENS esi. WAY 
Subtotal 1,769,002 2,622,949 
Unrecorded by GNWT 2,247,491 
Total 1,769,002 4,870,440 


TABLE 2.7 


Total and Human! Food Production by Type and Region (in pounds) 
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'GNWT, Fish and Wildlife Service, Fur Export Tax Returns summaries; Kill statistics derived from General Hunting Licence Returns. 
* Not including edible oil and muktuk. 


TYPE OF FOOD REGION TOTAL 
: GSL MKR MKD BFS NYK 
Big game total A jOUS} 50) OioeOZ 299 , 235 165,495 104 , 460 1,895,862 
human 1,000,000 300 , O00 290 , 000 160 , 000 100 , O00 1,850,000 
Furbearers total TOA 71,344 109 ,974 YD, ORAS) 19,152 330,620 
| human 100 , 000 60,000 50,000 1,000 15,000 226 , 000 
Birds total 74,986 20,161 24 , 338 61,148 494 iNoidl,,, SAH 
; human 70,000 18 ,000 22,000 58,000 0 168 , O00 
Marine mammals’ total ~ = 23,740 191,600 = 215,340 
| human = - 10,000 50, 000 _ 60 , 000 
| 
Fish total 897 , 750 307 , 160 690, 371 188 , 960 35,000 Del Oe 44 
human 300 , O00 175,000 300 , OOO 80 , O00 25,000 880 , 000 
Hare total 50,000 27 ,650 33,600 10,000 7,000 128, 250 
human 50,000 27 ,000 33 , 000 10,000 7,000 127 ,O00 
All food total 2.164.127, 739 , 467 il, Weil 5 cohsys} 619,782 166, 106 4,870,440 
human 1,520,000 580 , OOO 705 , 000 359 , OOO 147 ,000 on O00 


[ Human food estimated to nearest 1,000 pounds. 


’ Does not include edible oil and muktuk. 
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TABLE 2.8 
Value of Human Food Production 


TYPE WEIGHT (POUNDS) VALUE/POUND! TOTAL VALUE 
= ———OCO eee 
$ $ $ 
Big game, hare 1,977 ,000 4.00 (3.40) 7,278,000 
Edible furbearers 226 , 000 3.00 (2205) 633 , 000 
Marine mammals: 
meat 60 , 000 4.50 = 270,000 
edible oil and muktuk 78,000 ae = 25 ,000 
Birds 168 , 000 1.95 (1.65) 306 , 600 
Fish 880 , 000 2.00 (1.70) 1,650,000 
Total 3,359 , 000 10,162,600 


ee ee Ee 


' Figure in brackets is GSL regional value. 


> Local exchange values used due to lack of appropriate substitutes. Brackel (1977) quotes these as $1.50 per gallon of oil and $5.00 per gallon 
of muktuk. 


TABLE 2.9 


Average Annual Gross and Net Imputed Values of Primary Harvest in the Native Economy, Mackenzie 
Valley and Western Arctic, 1970-1975 


en ee oe ea eee ee 


ITEM VALUE 
$ 

Human food 10, 200 ,000 
Dog food 1,000 , 000 
Furs' 1, 200,000 
Other 1,240,000 
Total, gross 13,640,000 
Total, net (approximate) 10, 200 ,000 


' Cash value. 


Trends 


The harvest of moose and caribou meat appears to have 
declined by about 10 percent by weight, although the decline 
in moose kills is much greater than the increase in caribou 
kills. However, in view of the apparent decline of hunters 
reporting their kills during the second of the five-year 
periods, we must estimate that there has been no significant 
change in the meat harvest. 

Changes in the fur harvest are much more pronounced, and 


_ they appear to be significant even if it is assumed that non- 


reporting of furs is on the increase. There was a severe decline 


_ in muskrat and beaver harvests, and almost as great a drop in 


the fine fur (mink and marten) harvests. Long-haired fur 
(lynx and fox) catches both rose, although, in view of the very 
long population cycle of lynx, and of the unusual succession 
of good years on Banks Island (where most arctic fox in the 
Mackenzie Valley and Western Arctic are taken), this rise is 


not necessarily the result of increased trapping effort. Overall, 
_ there appears to have been a significant decline in trapping 


effort, although higher prices for all furs resulted in an 
increase of about 25 percent in trapping revenue from the 


_ major species. Table 2.2, which shows the comparative values 
_ of fur harvest, should be interpreted cautiously because the 
total values are the product of average price and average 


harvest. Preliminary assessment suggests that this procedure 


_ has biased the value of the lynx harvest upwards and of the 
_ fox harvest downwards, but that it has had negligible effect 


- on the other species. Returns for 1975-1976 indicate unusually 
high harvests of some species especially in the southern 


Mackenzie District, but we do not yet understand the cause or 


_ the significance of this change. 


Iam fully aware that all of these observations are based on 


_a very crude examination of the data. A proper determination 
_of trends must be based on a rigorous analysis of a longer 
_ series of data and it must include statistically sound proce- 
_ dures for isolating significant variables. 


Output 


I shall now attempt to establish the total output of the native 


economy by adjusting official data according to the factors of 
error identified in the preceding section. Annual averages are 


calculated for the five-year period 1970-1975. 


| FUR 
_Applying the foregoing correction factors to the fur harvest, 


we see in Table 2.3 that official statistics underestimate their 
total value by about 35 percent. One caution in using this 
table: to the degree that the adjusted value accounts for 
domestic retention of furs, it includes an imputed value as 
well as a cash income. The imputed value of furs in this case, 


however, is not its substitute value, it is the producer’s value 


} 


: 


or opportunity cost. Accordingly, this procedure is appropri- 
ate for both market and welfare evaluations of fur production. 
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In any larger analysis of the native economy, the value of furs 
retained for garments or for handicrafts should be subtracted 
from the gross value of these final outputs. Minor considera- 
tions not accounted for in the table include the sale of muskox 
hides, which possibly amount to about $10,000 annually, 
bounty payments for wolves, and the small number of furs 
taken in the Yukon by trappers from Fort McPherson and the 
Mackenzie Delta. There do not appear to be any continuous 
records of furs or caribou taken by these trappers in the 
Yukon. 


FOOD 


Table 2.4 shows the adjusted harvest totals for each species, 
and Table 2.5 shows the weight of edible yield of this harvest. 
As outlined in section one of this chapter, hare harvests have 
been estimated at five percent of the total of all other human 
food production from the land, except for the Great Slave 
Lake and Beaufort Sea regions, for which best estimates have 
been made. Table 2.6 indicates that official records seem to 
underestimate the weight yield of the recorded species by 
about one-third and further, that these recorded species 
account for little more than one-half of all native food 
production. 

Table 2.7 attempts to show the probable proportion of gross 
food production that is actually consumed by humans. This 
estimate is based on sources in the literature, but the data are 
so sporadic that some extrapolation has been necessary. I have 
tried to err on the side of caution and to underestimate the 
proportion that humans actually use. Of the total production 
of meat and fish, about two-thirds is used as human food and 
one-third as dog food, an estimate that takes into account the 
very great decline in the dog population throughout the 
Mackenzie Valley and Western Arctic during the 1970s. The 
amount of food production that is not used at all is thought to 
be very small and seems to be restricted chiefly to marine 
mammals and edible furbearers. 

The value of human food production is estimated in Table 
2.8. The total consumption of about 3.36 million pounds is 
valued at nearly $10.2 million. Assuming a native population 
of 14,000, the annual per capita consumption of meat is 240 
pounds, which would have a replacement value of $726. The 
figure of 240 pounds is slightly higher than the figures earlier 
estimated by Asch (Exhibit F605) and Usher (Exhibit F676) 
for the Central Mackenzie and the Western Arctic respec- 
tively. Surveys conducted in 1974-1975 by the James Bay and 
Northern Quebec Native Harvesting Research Committee 
(1976) reveal much higher per capita harvests in northern 
Quebec: 327 pounds by the Cree Indians and 1,026 pounds by 
the Inuit. The figure for the Inuit is augmented by substantial 
harvests of marine mammals (40 percent by weight), not all of 
which may be consumed. Nonetheless, these figures, based on 
comprehensive research in northern Quebec, suggest that my 
estimates for the Northwest Territories are conservative. 

The proportion used for dog food, valued conservatively at 
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$.50 per pound on a replacement basis, would be worth about 
$750,000. The use of inedible viscera and other waste products 
for dogs might bring the total value of dog food in kind to 
about $1 million. 


TOTAL PRIMARY HARVEST 


Finally, some account must be taken of domestic produce 
other than food or furs, such as caribou hides used for bedding, 
moose hides used for clothing and, in particular, wood used 
for fuel and construction. There is little quantitative informa- 
tion of these uses, and the total imputed value of these 
products might be in the order of 10 percent of all other 
production values. By far the greatest proportion of this 
amount, estimated at nearly $1.25 million, is accounted for by 
fuel wood, which, in heating value equivalent to fuel oil, is 
worth about $100 per cord. 

Table 2.9 summarizes the values of all types of country 
produce. Deducting estimated production costs, we obtain a 
rough estimate of the average annual net value during 1970- 
1975 of the primary harvest in the Mackenzie Valley and 
Western Arctic of over $10 million. Now this is quite 
evidently not a definitive evaluation of the output of the 
native economy. Rather, the purpose here has been to outline 
the methods and considerations that would enter that 
evaluation and to demonstrate how far we are at present from 
being able to make that evaluation. Until there are improved 
reporting systems and firmer conversion factors, I think this is 
the best estimate that can be made. 

Yet whatever modifications may result from more thor- 
ough documentation and analysis of the traditional economy, 
some conclusions may already be drawn. The level of 
participation in the traditional economy, and the volume and 
value of production from that economy, are considerably 
greater than estimates upon which government policy 
relating to resource development in the North has hitherto 
been based. 


Comparison with Other Economic Sectors 


The estimates offered above are valid only in considering the 
contribution of the primary harvest in the native sector to the 
economic welfare of native people. Adjusting the Gemini 
North data for the region defined here, native income from all 
sources in 1972 and 1973 was at most $12 million. Gemini 
North's estimates for native income (again regionally ad- 
justed), however, suggest a gross income of just over $1.5 
million from traditional pursuits, or little more than 10 
percent of the total presented in Table 2.9. By a welfare 
measure (and I use this term as economists do: an indication of 
personal or social well-being rather than in the popular sense 
of a subsidy), native income in the region would in fact have 
been about $20 million, of which roughly half came from 
primary production. Whatever may be the need for more jobs 
and more cash, it must be made quite clear that in economic 


terms alone the renewable resources make a vital contri- 
bution to native well-being throughout the region. 

It would not be valid, however, to use these estimates in 
direct comparison with the output of, for example, the mining 
sector. The market value of primary production in the native 
sector would be considerably lower than its welfare value, but 
for the reasons outlined at the end of section one of this 
chapter, I do not believe it is either practically possible or 
theoretically valid to attempt any direct comparison of the 
market values of output in the native and non-native sectors. 


Recommendations for Data Collection 


It is evident from the foregoing discussion that conventional 
measurements of the output of the traditional economy may 
produce estimates that are in error not just by a few 
percentage points, but by factors of up to ten. In no other 
sector of the Canadian economy would such a situation be 
allowed to occur, much less persist — but that reflects the 
cultural bias of southern Canadians. Few native people would 
think of measuring their economic production, much less 
devise elaborate methods for doing so. They are well aware of 
the value to them of the land and its resources, and the need to 
measure the output of the native economy exists only because 
of external encroachments on that economy. Yet, if the need 
for such measurement is external, the ability to meet it is 
internal. The systems of data collection in use at present do 
not meet the purpose of measuring or evaluating output, they 
do not work well, and they will probably work even less well 
in future. Output can be accurately totalled only on the basis 
of individual reporting by hunters and trappers, supple- 
mented by regular surveys and observations. But this form of 
reporting will never work unless native people find that it is 
in their own interest to undertake these efforts. 


4. Reporting systems used in other jurisdictions, for example, 
those recently developed in Northern Quebec, should be 
examined, particularly those that rely on voluntary reporting 
by hunters themselves. 


The problem of measuring the performance of the traditional 
economy will be closely associated with both the future 
control and direction of game management and the settlement 
of native claims, especially if the settlement contains 
provisions or guarantees for the maintenance of the tradi- 
tional economy. 


5. Because future reporting systems, if they are to be effective, 
will require the approval and, indeed, the active support of 
hunters and trappers, both the institutional and technical 
problems inherent in such systems should be examined 
without delay. 


The institutional questions are certainly political, and the 
initiatives must come from native people's own organizations. 

[am aware that neither the federal nor the territorial game 
management agencies are ignorant of the deficiencies in data 


collection that I have discussed, and that they are now taking 
steps to improve harvest reporting. I would emphasize, 
however, that harvest surveys and related research to 
“measure native resource use have objectives and implications 
that go well beyond game management or economic develop- 

‘ment. What is being measured is the use of a resource that 

native people consider their own by law, right and tradition, 
and it is, therefore, intimately related to the settlement of 
native claims. 


6. All aspects of harvest research, including technical aspects, 
must be devised in full consultation with, and implemented 
with the full agreement and cooperation of both the native 
-people’s organizations that are concerned specifically with 
game, and their political organizations. 


‘Harvest surveys or any other means of measuring the 
traditional economy will surely founder and produce ques- 
‘tionable results if those most concerned have reason to 
question the motives or objectives behind such research. 

In order for native people to find it in their own interest to 
report their harvests accurately, several conditions must be 
satisfied, among them the following. 


7. Native people must be involved in the direct management 
and control of the reporting system, through whatever bodies 
they designate or establish for that purpose. Technical 
expertise should be made available to such bodies as required. 


_ 8 Harvesters must be assured of anonymity in reporting. 
Accordingly, the reporting system must be entirely indepen- 
dent of regulatory and enforcement agencies, such as the Fish 
and Wildlife Service and the RCMP, in the same way that 
information collected from individuals for national censuses is 
neither collected by nor available to the Department of 
National Revenue. Aggregated data must of course be 


| available to all government agencies and to the public. 


_ 9. Native people must be assured of their continued right and 
ability to harvest their traditional resources. 


| This assurance will presumably require the enshrinement 
of native hunting rights, guarantees of control over access to 
the resources, and possibly guaranteed harvest levels. These 
‘guarantees, of course, are all matters for claims negotiations 
tween native people and the Government of Canada. We 
can be sure, however, that if there is any suggestion that full 
disclosure of harvests will in any way threaten existing use 
and enjoyment of traditional resources, or lead to restrictive or 
punitive action on the part of government authorities, a 
voluntary reporting system will never work. On the other 
hand, a satisfactory settlement of native claims, as well as 
appropriate guarantees of compensation, should ensure that 
the interests of hunters and trappers would not be served by 
deliberately overreporting their harvests. 

10. Standard definitions, measurements, conversion factors 


and methodologies must also be devised. Significant progress 
I. . . . 
in native harvesting research has been made in other 
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jurisdictions, and the experience there should be brought to 
bear here. There is also much expertise in both federal and 
territorial government agencies to assist in the solution of 
technical problems. Research needs should be identified as 
soon as possible and cooperative arrangements should be 
made between native organizations and the appropriate 
governments to undertake the necessary research. The 
technical groundwork can be accomplished before any new 
reporting systems are established. 


Potential for Renewable Resource 
Development 


An assessment of potential economic development in the 
North must begin with an examination of the endowment of 
natural resources. For the purposes of this volume, when I 
speak of the renewable resources of the North, I mean 
specifically the natural resources that native people have 
traditionally used, as well as resources they can develop 
largely under local initiative, management and control. The 
two categories together include the full range of fur, fish and 
game resources, timber resources for selected purposes, the 
environment itself as a recreational and aesthetic resource, 
and agriculture. They do not include the development of 
water resources for hydro-electric power or the large-scale 
processing of wood for pulp and paper. I am not suggesting 
that the native people would not, under some circumstances, 
wish to take some part in such ventures (for example, as 
rentiers), but only that the people who addressed the Inquiry 
clearly indicated that direct participation in such economic 
developments would be incompatible with their style of life 
and their aspirations. However, as I pointed out in Volume 
One, the sort of development we are discussing here could 
extend beyond renewable resources to include certain small- 
scale, non-renewable resource developments, such as gravel 
pits and quarries. 

The resource itself is of prime importance in determining 
whether or not the native people would wish to include an 
activity based on it in their economy. The scale of technology 
and organization that exploitation of the resource would 
demand is also an important factor. For native people, the 
scale of organization should not exceed the framework within 
which they make decisions in their communities. The 
community must always be able to control the venture and 
determine its development. The venture should not be of a 
kind or scale that would enable it to dominate the community. 

There are two main aspects to the development of renew- 
able resources: the first is to increase harvest levels and the 
second is to improve the marketing, processing and service 
activities that are based on these resources. Unfortunately 
there are no adequate or comprehensive assessments of the 
potential of renewable resources in the Mackenzie Valley and 
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Western Arctic. I can only suggest here, on the basis of limited 
evidence from biological research, historical harvest statistics, 
and previous northern experience what are likely to be the 
most promising directions for more detailed assessments. 


Increasing Harvest Levels 


FUR 


Both Dr. Nick Novakowski and Robert Ruttan suggested in 
evidence that many furbearing species in the Mackenzie 
Valley are underharvested, a view that is widely expressed 
within the region as well. It appears to be a reasonable 
inference, if not a well substantiated fact, for we have 
virtually no quantitative data on the actual populations or 
sustainable yields of any of the northern furbearers. 

Of the major furbearers, muskrat seems to offer the greatest 
promise for increased harvests. Annual returns of over 
500,000 pelts, of which a much larger proportion than at 
present consisted of the more valuable trapped (rather than 
shot) muskrats, were frequent in the1940s and1950s. There do 
not appear to be any biological impediments to realizing such 
harvests again. Beaver and marten harvests have been double 
their present levels for extended periods in the past, although 
both species have been overtrapped in the past as well, which 
has led to highly restrictive quotas or closed seasons. Yet in 
some areas the potential for greater harvests of these species 
appears to exist, and beaver yields can be improved through 
management techniques. Lynx populations are extremely 
cyclic, and they appear to be vulnerable to overharvesting at 
their low points. The feasibility of increased harvesting is 
unknown, although lynx may be underharvested in some 
areas. Coloured fox harvests are at present only a small 
fraction of what they were many years ago, and there appears 
to be great scope for increasing their catch. Squirrels and 
ermine are thought to be underharvested, although their 
values per pelt are low. The remaining terrestrial furbearers 
do not appear to offer any significant potential for improved 
harvest. 

No increase is foreseen for polar bears, and the seal 
situation is uncertain. Possible increases in muskox quotas 
will make more of their hides available for sale. 

Ruttan and John T’Seleie, in their evidence, estimated that 
the overall fur harvest at Fort Good Hope could be increased 
threefold. Taking the Mackenzie Valley and Western Arctic 
as a whole, I believe that a doubling of the present output, 
assuming constant prices, is probably possible. Much of this 
potential can be realized only by harvesting areas that are at 
present unused, although improved game management 
practices will be important for some species. The cost per pelt 
retrieved will therefore be higher, given present trapping 
arrangements. 

Fur farming provides additional possibilities of raising 
production. In the Soviet Union, the world’s leading producer 
of arctic fox, feeding stations on the tundra and summer 


feeding of young foxes in captivity have raised pelt yields. In 
the 1950s, a mink farm was operated in the Mackenzie Delta 
under private ownership, but it failed because of the lack of 
feed. This problem should no longer be an impediment to 
successful mink ranching because the decline in the dog 
population has made available large amounts of food that are 
unsuitable for human consumption and much of which is at 
present wasted. 


FOOD 


Fish and wildlife are essential sources of protein in the North 
and, with improved management and development, they 
could supply both a growing population there and a limited 
export market. The most beneficial use to man of vast areas of 
land and water in northern Canada is for the production of 
protein. The regional potential for improving food harvests 
cannot readily be estimated, partly because many of the major 
food species found there are migratory and are, therefore, 
shared with users outside the region. The problem of game 
management is therefore also complex. A useful discussion of 
the economic potential of a number of the major food 
resources, based on research sponsored by Inuit Tapirisat of 
Canada, is contained in a recent report by BF. Friesen (1975) 
and in another by Friesen and J.G. Nelson (1975). They do not, 
however, deal with the major freshwater fisheries in the 
Mackenzie Valley nor with terrestrial species common only 
in the southern Mackenzie District. 

There are marked differences of opinion on the ability of 
the caribou herds in the region to withstand significantly 
greater hunting pressures, especially in view of increasing 
encroachment on caribou range by various developments in 
the northern parts of the provinces as well as in the 
territories. Nevertheless, improved management and harvest- 
ing practices should permit greater yields in at least some 
areas. The reindeer herd, despite its checkered history, 
continues to provide food and employment in the Mackenzie 
Delta region, although its full potential has never been 
realized. Moose and muskox harvests could be increased in 
certain areas. Experiments in other parts of the North indicate 
that muskoxen can be raised domestically to provide milk and 
wool as well as meat. Recent reports by G.W. Scotter (1970) 
and Scotter and ES. Telfer of the Canadian Wildlife Service 
(1975) assess these possibilities in more detail. Other big game 
species do not appear capable of sustaining much larger 
harvests than at present. The potential for increased bird 
harvests is not known. Increased beaver and muskrat yields 
would, of course, result in additions to the food supply. 

The best prospect for increased food production in the 
North is almost certainly fish. The annual potential fish yield 
in the North has been estimated at 20 million pounds, of 
which only about 7 million pounds are harvested at present. 
This harvest includes commercial fisheries, which have not 
been mentioned in the previous discussion of domestic food 
production. The decline in the dog population appears to have 


led to a marked reduction in the domestic fishery, and this 


slack could be taken up by harvesting fish for other purposes. 
At the same time, there may be as yet untouched fish 
populations, chiefly in marine waters, which could be 


harvested to advantage. The possibility of significantly 


increased yields through management techniques or aquacul- 
ture appears to be more promising with the fish resources of 


_ the North than with any other food source. 


Quite apart from whether or not the kill of marine 


- mammals can or should be increased, a reduction in the loss 
rate by sinking of all species through improved harvest 
techniques would yield a great increase in the food supply. 
_ The decline in the dog population has released large quanti- 
_ ties of marine mammal protein, as well as of fish, for other 
uses, and no advantage has been taken of its availability to 
_ date. There are available also large unused, but potentially 


valuable, quantities of marine oils. 


OTHER RESOURCES 


The forest resources of the Mackenzie Valley are, by and 
large, at present underused. Most of the harvestable stands 
are located south of South Nahanni River. North of Fort 
Simpson, the available timber is concentrated in narrow 
stands on alluvial soil in river valleys. However, whether or 


not the more northern stands can provide a sustained yield is 
- questionable because of the very long time — up to 200 years — 


that an average tree takes to reach maturity and because of 
the uncertain quality of timber. A method for successfully 
reforesting cut-over areas in much of the North has not yet 
been developed. In the Mackenzie Delta, there is evidence that 
once a wooded area has been cleared, tundra takes it over. In 
many ways, then, the northernmost parts of the forest can be 
functionally non-renewable. 

Any program for increasing timber yields must therefore 


_ be based on careful management of the forest for long-term 
- production. Large, short-term construction projects such as a 


pipeline, which might require substantial quantities of 


- lumber and pilings, could lead to local depletion of the forest 


in some parts of the region and jeopardize the future viability 
of locally controlled enterprises that might be based on this 


_ resource. 


11. Precipitous exploitation of forest resources must be 
avoided, and the long-term value of the forest must not be 


_ sacrificed to meet the short-term requirements of an industrial 


development. The allowable cut should be established before 
making any large-scale harvest, such as a pipeline may 
require, to ensure that the forest resource can be maintained 
for future local use. However, policies should recognize that 
short-term demands, if not excessive, could provide a starting 


_ point or boost for local forestry enterprises. 


12. Future forestry programs must also recognize the 
importance of the forest as habitat, not only in terms of its 
ecological significance for wildlife, but also, and as a 
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consequence, in terms of its cultural and economic significance 
to native people. Its aesthetic and recreational uses must also 
be considered. On balance, these values appear to outweigh the 
benefits of timber cutting in most areas. Yet, even where 
timber is to be harvested, the native people’s interest in the 
wildlife habitat that the forest provides must receive adequate 
consideration. Any program for increased forest use should, 
therefore, be consistent with fur and game conservation and 
harvesting. 


Nevertheless, forest resources in some areas offer an 
excellent opportunity for integrated local development. A 
complex of small-scale enterprises based on logging, the 
production of logs and lumber, and the construction of houses 
(both locally and in other communities) could provide some 
communities with a substantial additional source of income 
and employment. There is already a serious housing shortage 
in the Mackenzie Valley and Western Arctic, so it cannot be 
argued that there would be no market for an integrated 
regional housing construction industry, an industry that 
could be based on small-scale local units. There are already 
housing cooperatives in some of the communities, but to date 
they have concentrated entirely on the final assembly of 
prefabricated housing modules shipped into the North by 
southern suppliers. The considerable economic and social 
rewards that might be offered by the use of local materials for 
housing have been largely ignored in official policies. 

Limited agricultural prospects exist in the Mackenzie 
Valley, mainly in small-scale gardening for local markets. For 
example, in 1943 the Mackenzie Valley was largely self- 
sufficient in potatoes, having then a production of almost 160 
tons from an estimated total cultivated area of 300 acres, only 
part of which was used for potatoes. However, the experience 
with both lumber and vegetables has been that, as transport 
links with the South have improved, imports have become 
cheaper than local produce. In part this is a result of public 
policy and economic accounting systems, and they are subject 
to change. New techniques in small-scale gardening opera- 
tions in the South might be usefully applied in the Mackenzie 
Valley and, if a pipeline is built, the use of industrial waste 
heat for greenhouse operations, as Professors Ed Maginnes 
and George Green suggested at this Inquiry (C6092ff.), should 
be considered. I am by no means suggesting that native people 
ought to become farmers, in the way that the federal 
representatives who framed the Prairie Treaties had sup- 
posed. Small-scale agricultural enterprises are merely one of a 
variety of options that are open to community-based and 
community-controlled enterprises in the Mackenzie Valley. 

An exhaustive review of the potential for expanding 
renewable resource production in the North is unnecessary. 
Many reports have examined these possibilities at greater 
length, and I recommend for further consideration the 
following: the submission of Ruttan and T’Seleie to this 
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Inquiry (Exhibit F683); the reports of the Renewable Re- 
sources Project sponsored by Inuit Tapirisat of Canada (1975); 
the report of the Special Staff Group of the Department of 
Indian Affairs and Northern Development on Development 
Agencies for the Northwest Territories; the Report of the 
Royal Commission on Labrador; Northward Looking, a 
Strategy and a Science Policy for Northern Development, by 
the Science Council of Canada; and two documents produced 
by the Canadian Council on Rural Development, A Develop- 
ment Strategy for the Mid-North of Canada, and Working 
Papers, Seminar, Environmentally Appropriate Technology 
for the Mid-North of Canada. 

Neither biologists nor resource managers doubt this general 
potential for an expansion of the northern economy based on 
renewable resources, even though our knowledge of the 
resource base is inadequate in its specifics. It need hardly be 
added that prescriptions for expanding production are not 
universally applicable to the entire Mackenzie Valley and 
Western Arctic. Some areas are richer than others, and some 
species in some areas are already harvested to capacity. 
Perhaps some groups of native people, who live in areas that 
are relatively poor in renewable resources, cannot hope to 
increase their production of fur or food in any significant way. 

13. Whereas there is an overall necessity to encourage and 
expand resource production, specific efforts must be tailored 
to the needs of individual communities and their local resource 
potential, in accordance with sound management principles. 


THE NEED FOR CASH 


The basic problem is not the adequacy of the resource base but 
the realization of a cash income from it. To illustrate this 
point, let me return to my estimates of gross and net value of 
fur, fish and game production. The calculations in section two 
of this chapter imply that persons participating in the 
traditional economy spend a total of almost $3.5 million a year 
to outfit themselves with nets, snowmobiles, canoes, outboard 
motors, rifles and ammunition, gasoline, aircraft charters, and 
so on. These expenses amount to nearly $1,600 for each 
General Hunting Licence holder, a sum that appears to be 
consistent with the few estimates that have been based on 
detailed research into the operating, maintenance and 
depreciation costs for hunting, trapping and fishing. The most 
active participants would certainly spend more than this 
amount, but there must be many licence holders who spend 
less: as an average figure, $1,600 seems to be reasonable, and it 
adds weight to our general estimate that production costs 
amount to about 25 percent of the gross value of total 
production. By far the greater part of this estimated $3.5 
million is spent within the Northwest Territories, and it is 
therefore evident that an expansion of activities based on 
renewable resources will benefit the local businesses that 
serve that sector. 

It is important to note that this estimated $3.5 million is 
three times the present cash yield from trapping and 


substantially more than the most optimistic potential yield 
from this activity. We have no estimates of the net income 
that is at present derived from secondary activities based on 
renewable resources, such as commercial fishing, handicrafts 
and garment manufacture, but it would at least partly make 
up the difference. This differential does, however, highlight 
the need for cash from other sources to support the viability of 
the traditional sector as it now exists, and it demonstrates yet 
again why so many persons who identify themselves as 
trappers also work — indeed, may have to work — for wages. 
In some smaller communities, transfer payments, such as 
family allowances and old age pensions, can be important 
sources of capital for hunting. 

Too often it is supposed that the development of renewable 
resources simply means more hunting, trapping and fishing, 
and that those who argue for it seek only to preserve an idyllic 
but irrelevant way of life ina museum environment. I cannot 
overemphasize the fact that this point of view has nothing to 
do with the goal of developing a sound economy based on 
renewable resources. Even the most optimistic estimates of 
the harvest potential of renewable resources do not suggest 
that every man, woman and child in the territories can 
harvest enough, not only to eat, but also to pay for all the other 
things they might want. I have made it quite clear that there is 
a need for cash that goes far beyond what is at present earned 
from that sector. An economy based on renewable resources 
does not mean simply a subsistence economy, although it 
would certainly encompass a subsistence component, the 
benefits of which, as I have noted, have been so often 
underestimated. 

The objective of increasing renewable resource production 
is not, in the main, to increase domestic consumption of 
country food, for it seems clear that most native people 
already eat well off the land. Expanded production makes 
sense primarily if the new production is, in fact, surplus to 
domestic requirements. 

Surplus production would have two beneficial uses. The 
first is for redistribution: native people, particularly those 
who live in larger centres, who do not have good access to 
country food, could then obtain the nutrition they require and 
desire at reasonable prices. This arrangement would increase 
the possibilities for intersettlement trade. The second use, 
which is the real key to successful renewable resource 
development as a basis for the northern native economy, is to 
generate cash income. This result can be achieved by 
marketing the surplus directly for commercial sale, not only 
for redistribution among native people, but also to non-native 
northern residents, and by using the surplus in further 
processing as a basis of small-scale industrial enterprises. 


MARKETING 


The success of any attempt to expand renewable resource 
production for commercial purposes will depend heavily on 
the ability to market these commodities. In the case of raw 


| furs, 


the markets are international and, on this scale, 


territorial fur production is small. Because it is virtually 
impossible for trappers to obtain adequate credit from local 


fur buyers, they have turned increasingly to selling their furs 
directly at auction. The Government of the Northwest 
Territories has taken positive steps to encourage this tend- 
ency, although further evaluation of the situation is neces- 
sary. Improvement of the prices paid to trappers can come 
only through cooperative efforts on the national level: it 
would be impossible for a territorial marketing board, if such 


_a thing existed, to affect auction prices significantly by its 


own efforts. 

Marketing food is a different problem. With the exception 
of some species of fish, it is generally considered that the 
production of food for export is impractical, for both biological 
and economic reasons. There is, however, a growing market 
for local sale, and it is not now satisfied by commercial 


caribou hunting, cropping the reindeer herd, and small-scale 
commercial fishing. This local market offers by far the most 
_attractive prospects for commercial harvesting because it 


) 


requires less marketing effort and lower transport costs to 


reach. It is also about the right size because, unlike the export 
' market, successful entry into it would not create a demand so 
far in excess of supply that undue pressure would be placed 
on both the supply itself and on the suppliers’ capacity to 


produce and distribute it. 
14. There should be a thorough examination of the possibili- 


_ties of marketing foods locally. Both the federal and territorial 
governments have the option of giving preference to local 


produce wherever the resource base might permit increased 


production for local sale. 


‘Secondary Activities 


| 


| Processing and manufacture of locally produced commodities 
could add significantly to employment and income. The chief 


opportunities in this direction appear to be fur tanning, 
garment manufacture, food processing, marine oil processing, 
sawmilling, log and lumber construction, handicrafts and 
similar cottage industries, and tourism. Enterprises that 


already exist in these areas could be increased or expanded. 


Others that have been tried in the past and failed should be 
re-examined in the light of present circumstances. Others 


| that have never been tried may require innovative design and 
techniques. Many ideas for this sort of development have 


been suggested in the past, and there is no need to review 


them individually here. 


Opportunities for native employment exist in the manage- 


ment of renewable resources, as well as in the design, 


technology, manufacture and maintenance of equipment for 
the harvesting and processing of these resources. Virtually no 


‘serious examination has ever been given to these latter 


possibilities and, although any major attempt to consider and 
implement these possibilities must await the settlement of 
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native claims, thought should in the meantime be given to 
them. 


15. We must not assume that, following the settlement of 
claims, events will logically and easily take their course. 
Preparatory work now will facilitate an orderly and balanced 
development of the native economy in due course. 


Implications for Employment and Income 


I have recommended nothing here that is really new. Many 
knowledgeable and capable people in both the public and 
private sectors have seen and discussed these possibilities. 
Some experiments have been tried, with mixed success, and I 
shall examine some of the reasons for their partial failure in 
the next section. 

It should by now be evident that an economic sector based 
on renewable resources, which encompasses most or all of the 
enterprises listed above, is much more than subsistence 
activity that relies solely on traditional skills. The develop- 
ment of this economy will require scientific, technical, 
clerical, administrative, managerial and business skills. It will 
need the abilities and ambitions of younger people who have 
received schooling and training, and it will provide opportu- 
nity for them to stay in the North, to remain in their home 
communities. The oil and gas industry does not now offer 
these advantages in the same measure, and pipeline construc- 
tion could not under any circumstances offer them. 

It is not my purpose to estimate here how many jobs might 
be created by any particular occupation or enterprise or how 
many there might be in aggregate. Nor do I suggest that this 
sector could provide all the jobs that may be needed in the 
North of the future. The point that I do wish to nail down is 
that a healthy economy based on renewable resources offers 
employment and opportunities for secondary employment 
far beyond primary production, and it is employment of a 
type that native people repeatedly and everywhere told this 
Inquiry they want. Such an economy would offer a real choice 
to native people, not simply the imposed choice between 
industrial employment and welfare. 

It is impossible to estimate at present the income levels, 
regional or individual, that might be generated by a fully 
developed renewable resource-based economy, but it would 
be nonsense to pretend that these could compete with wages 
earned on pipeline construction. Not many jobs anywhere do! 
But that choice is open to every Canadian: to work at home 
among family and friends and community, in a secure job and 
environment — or to go elsewhere in search of high-paying, if 
temporary and uncomfortable, even dangerous, employment. 
That is exactly why high wages are paid on the frontier, to 
induce people to work under these conditions. If native people 
are to have the choice that all other Canadians enjoy, then 
their own local economy must be strong enough to offer a real 
alternative. They will not be satisfied with less, nor would 
southern Canadians be satisfied if their only choice of 
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employment lay between frontier oil development and 
subsistence agriculture. 


ee 
Problems in Developing the Renewable 
Resource Sector 


EE 


This is not the first report to emphasize the great potential 
that exists for development and modernization of the 
renewable resource sector of the northern economy, a 
potential that cannot be doubted and, that is greater than is 
commonly supposed. Yet potential is one thing, its realization 
is another. We saw in Volume One that the relative failure so 
far to realize this potential has been caused by the devalua- 
tion of renewable resource development in public policy and 
in federal priorities. Development policy for the North has 
proceeded on the premise that only the non-renewable 
resources found there can make a significant contribution to 
the national economy. By comparison, the maximum poten- 
tial output of the renewable resource sector is small indeed. 
Yet, to suppose that‘the only hope of the native people of the 
North for their economic future also lies in non-renewable 
resource development flies in the face of the overwhelming 
weight of evidence heard before this Inquiry. 

With the legacy of past policies and developments, the 
realization of the renewable resource sector’s potential will 
not be easy. In this section, I shall examine some of the 
problems and their implications that must be faced. Previous 
difficulties with renewable resource development have 
occurred at two levels: individual enterprises and the 
renewable resource sector as a whole. The evidence of Ruttan 
and T’Seleie, Donald Snowden, Ralph Currie and Sam Stanley 
provided many useful observations on these problems at both 
levels. There is also the problem of access to the resources on 
which this development is to be based. 


Problems at the Enterprise Level 


Northerners, and those who know the North, are highly 
conscious of the failures of many small-scale projects or 
enterprises based on renewable resources. Almost all of them 
have been associated with government, which to many is 
explanation enough, and some of them are remembered as 
having been simply ludicrous in conception, design and 
implementation. To many ears, the very mention of renew- 
able resource development carries with it the sound of failure. 

This Inquiry heard a great deal of evidence and many 
opinions about actual renewable resource-based enterprises, 
in many cases from persons who were directly involved in 
them. Successful or not, they faced many of the same specific 
problems. The list is long and it includes inexperienced or 
even incompetent management and personnel, failure to 
develop appropriate technology, poor quality machinery and 
facilities, inadequate maintenance, slow resupply, inadequate 


or insecure financing, lack of local involvement and control, 
improper understanding of the local situation, failure to take 
advantage of local expertise and skills, jurisdictional prob- 
lems within governments, rapid turnover of administrative 
personnel in Ottawa or Yellowknife, bureaucratic red tape, 
and inability to make quick decisions and to take quick action. 
Many of these problems can be attributed to the difficulties 
inherent in direct government involvement and administra- 
tion of local projects. Other problems are probably soluble 
with greater experience and understanding of local circum- 
stances. Yet it appears that the solution of problems at the 
level of individual enterprises will be of little consequence 
unless the larger issues that face renewable resource develop- 
ment in the North are also resolved. 


Problems Related to the Northern Economy as a 
Whole 


Little attention has been given to the much larger forces that 
work to the detriment of successful development of renew- 
able resources and the reason is clear. Because this kind of 
development has for so long had such low priority, those 
responsible for it or for promoting it have been distant, either 
geographically or hierarchically, from the centres of power. 
But what are these larger problems and how might they be 
overcome? 

A variety of jurisdictions with differing and changing 
philosophies has initiated locally based development in the 
North. Sometimes cooperatives have been promoted, some- 
times individual enterprises. A project may be started with 
overriding social goals, then abandoned because it does not 
make an economic profit. Some projects are nominally 
conceived as having distinctively Inuit or Dene objectives, 
then are expected to compete with non-native enterprises on 
the latter’s terms. In all of these enterprises, native people are 
subjected to the whims of outsiders who have control. They 
are not told of the conflicting objectives that underlie 
otherwise mysterious changes in policy or abandonment of 
enterprises. If their objectives are both unclear and imposed, 
the participants can hardly be expected to work toward them 
effectively. 

16. The financial profit and loss of an individual enterprise 
should not be the only criteria of success. Social goals such as 
training, leadership, community solidarity and well-being, 
personal satisfaction from useful employment and reduced 
welfare dependence must also be counted against economic 
losses or subsidies to the enterprise. Too often the measure of 
success is imposed on local enterprise by the external agencies 
that control it, rather than being developed and understood by 
the community itself. Whatever the measures of success are to 
be, they must be consistent. 


The same observation can be applied to the northern 
economy as a whole. For example, although the unit capital 
cost of housing may be cheaper as a result of importing 


prefabricated modules, the total benefits to the North in terms 
of local enterprise, training, employment and income, would 
be far greater if houses were built from local logs and lumber. 
Louise Clarke, in her evidence, pointed out that the success of 
log construction in the North will depend on developing new 
| technology and designs. Lack of adequate housing is one of the 
‘most serious social and economic problems in the North, and 
its solution could bring many social and economic benefits. 
Nevertheless, narrow economic accounting systems and 
narrowly conceived policy objectives stand in the way of this 
praiseworthy goal. 

Renewable resource development has always been bedevil- 
led by piecemeal approaches. The very idea of an integrated, 
locally based economy implies an interdependence among 
enterprises and supporting agencies that has never in fact 
existed. An enterprise that could flourish among other related 
and healthy enterprises could just as easily wither and die 
alone in a hostile environment. Snowden, in his evidence to 
the Inquiry, stressed the need for an integrated approach to 
renewable resource development in terms of the multiplicity 
of resource opportunities as well as of the combination of 
skills, innovations and organization needed to bring such 
projects to fruition. The example of housing illustrates the 
need for the integrated approach that has been lacking so far. 
In the case of fur marketing, piecemeal solutions at the local 
level will never amount to much unless the problem is also 
sonsidered at the territorial and, indeed, the national level. 


The Problem of Capital 


[ have already pointed out that subsistence activity combined 
with trapping usually cannot generate enough capital to 
sustain itself. Additional inflows of capital have in the past 
come from transfer payments and wage employment, in- 
creasingly from the latter. The mixed economy, which the 
Majority of native people have told this Inquiry they want to 
Maintain, means a continuation of something like this 
situation. For those who choose to trap full-time, grants and 
oans may be required, although they will serve the purpose 
ynly if they are large enough to outfit the trappers properly. 
nsufficient provision of capital for trapping (or, indeed, for 
other similar ventures) is a sure prescription for failure. One 
way in which this problem may be solved is for hunters and 
‘Tappers to control the distribution of funds through their 
own organizations, because they are in the best position to 
«now their members’ needs. For many hunters, however, 
dccasional trapping may provide a welcome addition to 
ncome, but the bulk of their cash requirements will have to 
‘ome from employment. If this employment is to be generated 
»y the renewable resource sector, then the kind of enterprises 
ve have discussed must be established. 

Employment, loans, grants and so on can meet only the 
ndividual’s investment requirements. Investment at the level 
if enterprise or infrastructure cannot at the outset be 
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generated by the personal savings of hunters and trappers or 
by any surplus they might generate by those activities. 
Financing at this higher level will have to be more generous 
than it has been in the past. More important, however, this 
financing must also have both greater administrative flex- 
ibility and longer-term stability and continuity than has 
characterized previous government-administered enterprises. 

The various native claims proposals include provisions for 
the transfer of capital to native control, chiefly through 
royalties on non-renewable resource development. Evidence 
from Alaska suggests that this is not without problems: it can 
create rather than reduce dependence on externally control- 
led rapid industrial development. Capital transfers will not, 
in themselves, assure the appropriate financing of renewable 
resource development unless specific provisions for that 
purpose are incorporated in native claims settlements. 
Ultimately, renewable resource-based enterprises and, in- 
deed, the sector as a whole may be able to generate their own 
capital requirements, but that is not possible now. 


17. Until the renewable resource-based sector in the north is 
able to generate its own capital, government could make funds 
available as a matter of public policy pursuant to such 
programs as the Western Northlands, established under the 
Department of Regional Economic Expansion (DREE), or 
pursuant to the Agricultural Rural Development Act (ARDA). 


The Problem of Access 


Renewable resource development raises difficult questions 
about access to the resources themselves. There are at least 
three points of view about access to fur, fish and game in the 
North. One is to give open access to all northern residents 
regardless of ethnic origin, economic status or occupation. 
Another is to limit access to only native people, but again 
without distinction according to economic status or occupa- 
tion. A third is to limit access to only one class of native 
people; those who are hunters and trappers by profession. 
Public policy has veered from one to another or to a 
combination of all of these options at various times in the past. 
The first option prevailed until the late 1920s in most of the 
Mackenzie Valley and Western Arctic, but was then replaced 
by the second. Since the 1960s, there has been a gradual shift 
back towards the first option. In the mid-1960s, serious 
consideration was given to a limited version of the third 
option, that is, to restrict trapping rights to native people who 
were without wage employment. 

Native people have generally opposed the first option and 
have had mixed feelings about the third. Certainly all of the 
current claims proposals are at one in seeking to enshrine 
native hunting and trapping rights and to transfer control 
over access to native people themselves. The federal govern- 
ment’s statement on the Political Development in the 
Northwest Territories, released August 3, 1977, contemplated 
that land and renewable resources will in some instances be 
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turned over to the Government of the Northwest Territories 
and in other instances to native people. Whether or not access 
to fur, fish and game — or indeed to other renewable resources 
— ought to be in the control of or limited to native people will 
depend on the conditions that are attached to any transfers 
made by the federal government and on the decisions that the 
territorial government and the native people are disposed to 
make thereafter. 

The choice between the second and third options is again a 
matter on which native people will have to pass judgment, 
but it is nonetheless worthy of some comment here. Access to 
resources is an essential feature of a subsistence economy. To 
limit that in any significant way must necessarily undermine 
the traditional basis and the continued viability of the 
subsistence economy. The idea of specialization and profes- 
sionalization of harvesters, on the other hand, implies a 
division of labour and in such as case there might well be 
persuasive reasons to limit access. 


Options for the Future 


Whatever the course of renewable resource development in 
the North, two fundamental points should be made clear. 
Although these points have already been stated in the course 
of the argument in other chapters of this report, they are 
matters that should be emphasized in relation to the whole 
question of renewable resource development. 

First, | am not assuming that such development should be 
the sole form of economic development in the North. Large- 
scale industrial development is obviously going to occur in 
parts of the North, and all northerners will become involved 
in some way with such development. It is the prior develop- 
ment of renewable resources that is of central importance: 
unless that option exists and unless it is able to offer real 
opportunities to native people of the North, the undue 
dependence on the non-renewable sector that I discussed in 
Volume One will occur. 


18. The critical thing is that priority be given to the 
strengthening of the renewable sector now. Parallel develop- 
ment is not, of course, without its problems: conflicts of land 
use and conflicts of interest between southern and northern 
objectives will occur. But the terms of a settlement of native 
claims must secure for those whose interests lie within the 
renewable resource economy an effective voice in how such 
conflicts are to be resolved. 


I have discussed this subject in Chapter 12 of Volume One. 
Only in that way can the long-term viability of an economy 
based on renewable resources be assured. 

Secondly, none of the argument here should be understood 
to be a nostalgic look back towards some idyllic era in the 
recent or remote past to which native northerners should be 
urged to return. That was no part of their submission to the 
Inquiry, it was no part of the argument of Volume One, and it 
is no part of the argument of Volume Two. In the wake of a 


settlement of native claims, native people will themselves 
manage the renewable resource economy. They will effect the 
balance between subsistence-oriented hunting and fishing, 
individual trapping for trade, and more elaborate develop- 
ment projects that are based upon renewable resources. In 
each of these activities there will be modernization. Indeed, 
such modernization has been taking place, at the individual 
level, throughout this century. Dene and Inuit adaptability as 
renewable resource harvesters has been remarkable, and, 
given appropriate institutions and possibilities, they will 
continue to adapt. 


19. If renewable resource development is to succeed, then the 
continuing and serious impediments to it must be clearly 
acknowledged, understood and removed. A favourable cli- 
mate must actively be created for such development, other- 
wise individual projects and enterprises of the type I have 
discussed will be operating in a hostile environment that will 
jeopardize their success. 


I have already reviewed some of the specific impediments 
that hobbled earlier attempts to develop renewable resources. 
It must also be recognized that, to some extent, the ideology 
and objectives of a native economy based on renewable 
resources are not the same as those of non-native economic 
enterprises in the North. Today, as in the past, we hear the 
suggestion that public support should be withdrawn from 
native enterprises because they constitute unfair competition 
to non-native business. Some people expect native enterprises 
to show quick profits to justify their existence. Some suggest, 
explicitly or implicitly, that enterprises based on renewable 
resources merit support only if they can generate large 
surpluses and tax revenues to support the existing structures 
of commerce and government in the North. These attitudes, 
which are clearly at odds with native people’s objectives and 
their economic future, appear to be widely held, and they 
explain, in large measure, the lack of enthusiasm for 
renewable resource development. If they continue to prevail 
among the persons who make or influence policy, then an 
economy based on renewable resources that so many native 
people desire has no viable future, and native people will 
never have a real choice. 


20. The production and processing of renewable resources 
must be regarded positively as a desirable social and economic 
goal. Not only should the resource base be protected, but the 
well-being of the harvesters should also be promoted. Just as 
good farmland in the South needs able and willing farmers to 
make use of it, so the northern fur, fish, game and timber 
resources can become useful only with competent and 
adequately financed harvesters and processors in the North. 


This approach will be far more beneficial to northern 
people than a patchwork assemblage of individual assistance 
programs for one or another industry or enterprise. In the case 
of the fur industry, for example, floor prices, production 


subsidies, unemployment insurance for trappers — all of 
which have been proposed in the past — may serve to channel 
additional funds to individual hunters and trappers, but they 
cannot ensure the long-term health of the fur economy as a 
whole. Even the outpost camps and small settlements could 
eventually wither and disappear, despite assistance, in the 
‘face of an overwhelming orientation and drive towards 
industrial development based on the non-renewable re- 
‘sources of the North. 1 do not want to underestimate or belittle 
the importance of these specific programs, which are com- 
mendable in their intent and are presently meeting a real 
need in many parts of the North. Nevertheless, on their own 
they are not enough. However, in the context of a generally 
favourable climate and policy towards the renewable re- 
source sector, even these programs could be made both more 
effective and more efficient. 

| The creation of this favourable climate will depend not 
only on a reorientation of government policy and programs 
towards that objective, but also on a clear understanding and 
commitment that an economy based on renewable resources 
must be developed under native control and on native 
initiative. Even the outpost camp and trappers’ assistance 
programs cannot realize their full potential as long as their 
administration remains exclusively or even largely in the 
hands of government. 


21. The rules by which outpost camps and trappers’ assistance 
programs operate must be clearly understood and accepted by 
their users, and they must meet needs that have been identified 
iby participants in the programs. 


- 22. Native people consider renewable resources, particularly 
‘fur, fish, game and timber, to be essential to their identity and 
‘their way of life. These resources must be the cornerstone of 
native economic development, and neither the initiatives nor 
the benefits can be appropriated by others. It follows that any 
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attempt to develop these resources by means or programs that 
are non-native in design and execution are not only destined 
to fail in the long run, but they will also generate resentment 
and hostility. 


23. A proper role of government, whether federal or 
territorial, is to facilitate the availability of capital and of 
technical assistance to the people under its care. The problem 
of capital should, as I have already said, be resolved primarily 
through the settlement of native claims, although funds from 
applicable existing government programs should be made 
available in the interim. If, however, funds continue to be 
made available, and programs continue to be developed and 
administered only under tight government control and 
regulation, then native people will be suspicious of both the 
motives and the benefits, and these programs will end in 
failure. The control and administration of such developments 
must lie inthe hands of native people. 


The viability of the native economy, based on renewable 
resource development, must depend on its being largely 
separate, both geographically and in orientation, from the 
operations of the non-renewable resource sector. The 
movement of native people between the two cannot and 
should not be excluded, but, if the renewable sector thrives, 
such movement will be minimized. Each native community 
and every individual will have to decide on which economic 
mode primarily to rely. Although the two economies may not 
be mutually exclusive, there will be a tension between them. 
Hard choices will have to be made both by individuals and by 
the organizations that represent them. 

The task of developing the renewable resource sector will 
not be easy, either for native people or for governments. Both 
the history of failure and the potential for future failure must 
be overcome. But the evidence before this Inquiry leads me to 
the conclusion that, if native people are to be full citizens and 
participants in the North of tomorrow, it can and must be done. 
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THE REPORT OF 


THE MACKENZIE VALLEY 
2]PELINE INQUIRY 


The Pipeline Guidelines call for an employment system that 
would give northerners, particularly native people, prefer- 
ence in obtaining employment during the construction of the 
pipeline. Such a preference is based on the assumption, which 
the government has followed during the past decade or more, 
that northern native people should be encouraged to take 
wage employment on large-scale industrial projects. 

The native people have not entered industrial employment 
in large numbers. The reasons for this were set out in Volume 
One. Suffice it to say that the industrial system has presented 
native people with a wide range of conflicts with their own 
land-based economy. In Volume One, | proposed a series of 
measures by which these conflicts could be mitigated, and by 
which a diversified northern economy, based on both renew- 
able and non-renewable resources, could be established. 

In Volume One, I also commented on the contradictions that 
are implicit in the government’s policy on employment, and 
on the statistical and analytical mistakes on which it is based. 
In this chapter, I deal with the question of employment at two 
levels. Because of the broad thrust of the evidence placed 
before this Inquiry and because of my own apprehension that 
the experience of the native people with the industrial system 
has not been adequately understood, I feel compelled to 
comment here on some of the fundamental problems that 
affect northern employment. They in turn lead to specific 
recommendations regarding manpower delivery and the 
principles on which any manpower delivery system should 
be based. 

_ Weare, of course, considering the construction of a pipeline 
that is not going to be built immediately but may well be built 
ten years in the future. When the time comes to build it, no 
doubt many of its technical characteristics will have changed, 
and its construction will require a different mixture of labour 
and capital than it would require today. Such a change would 
alter the demand for labour, including northern labour. If, as I 
lave recommended, the development of renewable resources 
's given priority, then the supply of local northern labour 
available for pipeline work might decrease considerably. That 
“esult is greatly to be wished for: my thesis throughout has 
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been that we should create the conditions that would enable 
the native people to strengthen the renewable resource 
economy in the North and thereby reduce their vulnerability 
to the social and economic stresses that industrial employ- 
ment has, in the past, visited upon them. 

There is a strong possibility that even the most careful 
forecast of labour supply and demand will not prove reliable 
over time. The following analysis therefore uses present-day 
information on the construction of pipelines, on the kinds of 
labour required, and on the quality and availability of 
northern labour. This is the best information we have; but it 
will have to be updated in the future. 

In Volume One, I estimated that the present population of 
the Mackenzie Valley and Western Arctic is about 30,000, 
consisting of approximately equal numbers of native and 
white people. Ten years from now, this population may have 
increased considerably. But the proportion of the total 
population, or more accurately, of the total labour force, that 
will want jobs on the pipeline is difficult to predict. | would 
suggest that only a small part of the permanent white 
population of the North will not already be fully employed. 
Some of them may wish to work on the pipeline, but I think 
that most of them will prefer the security of the jobs they 
have to the possibly more lucrative, but certainly (for them) 
short-term jobs the pipeline may offer. If there is a negotiated 
settlement of native claims, and if the renewable resource 
economy is successfully developed and enlarged before the 
pipeline is built, then it seems unlikely that a large number of 
native people would want pipeline jobs, or would feel 
compelled to take them because they had no other means of 
livelihood. Thus the underlying rationale for widespread 
recruitment of native people on pipeline construction will, I 
hope, no longer apply. This will mean that the number of 
native people who will be working on the pipeline if it is built 
in ten years’ time will be considerably less, as a percentage of 
the work force, than we would expect to see if the pipeline 
were built today. 
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The Demand for Northern Labour 


Government and industry have placed considerable emphasis 
on the effect the pipeline could have in solving the problems 
of unemployment and underemployment in the North. How 
much employment could the project provide to northern 
residents? Could such employment help northerners, particu- 
larly native northerners, to obtain careers as skilled trades- 
men or industrial workers? Could it provide them with the 
kind of certification that would be acceptable in the labour 
markets of the South? Or would the pipeline employ northern 
residents only as short-term labour? 

Arctic Gas’ plans called for the construction of a pipeline 
along the Mackenzie Valley during four or five winter 
seasons, each season lasting about four months; actual pipe 
laying would take place during two of these winter seasons. 
Some additional time will be required to build compressor 
stations and other facilities, but this will not greatly extend 
the life of the project. Thus, although such employment could 
be beneficial to the northern resident in terms of experience, it 
would not go very far in helping him to meet the standards 
that have been laid down for apprenticeship and training. 
Some kinds of work associated with pipeline construction, 
such as skilled labourers, some classes of heavy equipment 
operators, and welders, do not have a designated apprentice- 
ship period. The ease or difficulty of entry into these jobs 
varies considerably, but it is unlikely that native northerners 
could readily gain entrance into trades that require substan- 
tial experience and skill. The employment of native northern- 
ers would be largely restricted to work as unskilled labour, 
and such employment would bring them into the industrial 
economy at a relatively low level and without any prospect of 
permanent employment. 

Many skills and trades require an apprenticeship that 
extends well beyond the time needed to build the pipeline and 
related facilities. For example, plumbers, painters and sheet 
metal workers require a four-year apprenticeship. Cement 
masons, insulators, and gasfitters require a three-year 
apprenticeship. In general, construction of the pipeline will 
not offer a period of continuous employment long enough to 
enable a northern resident to attain the status of journeyman. 
Of course, some apprentices might move south when the 
pipeline is completed, but the number of persons likely to do 
so would not be large. Some promising northern apprentices 
might be retained on contractors’ payrolls all year round, 
rather than only seasonally, or they might find some related 
work during the off-season, but again the number of such 
persons will not be large. 

Turning then to pipeline employment as short-term 
employment, as opposed to a means of acquiring a trade or a 
skill that would equip a northerner for permanent wage 
employment in the North: the project would offer short-term 
employment to many people. Many of the jobs on the pipeline 
will require low to moderate levels of skill. Les Williams of 


Arctic Gas divided the total pipeline labour force into four 
groups. Group one respresents the highest skill levels, such as 
those required by operating engineers, hot-pass welders and 
warehousemen; group two includes equipment operators, 
electricians and carpenters; group three includes apprentice 
equipment operators, welder’s helpers and swampers; and 
group four includes common labourers and bull cooks. 
Williams said that 100 percent of the jobs in group one and 90 
percent of the jobs in group two require extensive industrial 
experience. However, no extensive industrial experience was 
necessary for any of the jobs in the other two groups. 
“Fxtensive’” has not been defined, but it seems clear that 
northerners who have had at least some experience of 
industry or wage employment could probably qualify for a 
considerable range of pipeline jobs. 

Williams did not translate his skill categories and percent- 
ages into actual numbers in the evidence that he gave, but 
there is a useful breakdown, based on Arctic Gas data, in a 
study prepared by MPS Associates and filed with the Inquiry 
as Exhibit F727. MPS Associates indicate that the mix of skills 
in the pipeline labour force, as measured by the average 
number of workers required on northern spreads during the 
winter construction season, would consist of 2,313 skilled 
workers (or 56 percent of the average winter labour force), 
1,280 semi-skilled workers (or 31 percent of the average 
winter labour force), and 536 unskilled workers (13 percent of 
the average winter labour force). Most of the jobs that would 
be available to native people are to be found in this latter 
category, although there could also be some jobs available in 
the semi-skilled category. 

According to MPS Associates, there would also be an 
average of some 1,780 jobs available in the North during the 
summer, of which 211 would be unskilled and 479 would be 
semi-skilled. Presumably all of the unskilled jobs and some of 
the semi-skilled jobs would be open to native people. It is 
unlikely, however, that many of the 1,090 skilled jobs 
available in summer would be filled by northerners (MPS 
Associates, 1976, pp. 7-8). Neither the winter nor the summel 
estimates include jobs on related projects, such as the 
construction of gas-gathering facilities, or jobs in continued 01 
accelerated oil and gas exploration. 

Now, what about the operating phase? It is said that this 
phase will offer the prospect of the acquisition by northerners 
of long-term jobs, useful skills, and tradesman’s status. But 
only 200 to 250 workers will be needed as permanent staff te 
operate the pipeline and man the northern administrative 
and maintenance facilities. Thus the number of northerner‘ 
who can make a permanent career on the pipeline wil 
necessarily be small. Moreover, most of the jobs associated 
with the operations phase require high levels of training. It is 
not likely that very many native people will be able to meet 
the high entry standards. The number of opportunities oper 
to a particular trade at any given facility, such as a pumping§ 
station or a maintenance headquarters, is limited. Some 


»xceptions may be made in order to accommodate northern 
ative people, but the young native worker who may initially 
nave found employment at Inuvik may, within a few years, 
ind himself and his family in Alberta — if he wishes to 
advance his career. In the past, native people have often 
‘ejected such a move or, if they have not rejected it, they have 
‘ound adjustment to it very difficult. 

In general, then, the northern labour force is not likely to 
igure prominently in the skilled jobs that the pipeline will 
orovide during either the construction phase or the operating 
hase. Only a limited number of northerners would be in a 
dosition to use the pipeline as a first step on a career ladder; 
‘his would be especially true of native people. They might 
earn much about the labour market and about working in an 
ndustrial setting but, for the majority of northern workers, 
he knowledge and experience they may gain will not result 
n certification or enhanced status within the labour force. 


abou Supply Considerations 


N hite northerners should not have much difficulty in fitting 
nto pipeline employment. Most of them are used to meeting 
ob- skill requirements, joining unions, and working standard 
ndustrial hours while on the job. But this is not typically the 
‘ase with northern native people who come from a non- 
ndustrial culture. Only very recently have they attended 
cchools, and, in the schools, levels of achievement have been 
lisappointing. In terms of the requirements that prevail in the 
modern labour market, most young native people, and 
‘irtually all older native people, are regarded as underedu- 
ated, unskilled, inexperienced and, to a great extent, 
mmobile. 

» Arctic Gas commissioned a study undertaken by the Boreal 
nstitute at the University of Alberta on the question of 
ecruiting native people for pipeline employment. The results 
f the study are of interest. Of the 8,358 residents of the 
Aackenzie District that this study classed as native people in 
‘969 (Treaty Indian, Inuit and Metis), 162 had completed 
rade ten; 112 had completed grade eleven; and only 118 had 
ompleted grade twelve. Only 23 people had obtained a first 
niversity degree or technical diploma, only five had gone on 
2a second degree or diploma, and only three had completed a 
hird degree or diploma. (Vol. 14.f, App. D, Part I, pp. 16-21, 
6, 34.) It would appear from the Boreal Institute’s data that 
‘ot a single person had completed a graduate university 
egree. In percentages, these figures mean that only 1.4 
‘ercent of the total native population had completed grade 12, 
nd that only 0.28 percent had gone on to complete some kind 
f formal post-secondary training. Although the situation has 
nproved since 1969, the levels of educational achievement by 
ative people, when measured against those of northern 
thites, are still low. 

The problems of the native people are all the more obvious 
then compared with national standards. According to 
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Gemini North, in 1970, 93 percent of the native population of 
the Mackenzie Valley and Western Arctic had attained an 
educational level of grade eight or less. Two-thirds of this 
population had no schooling at all. In Canada as a whole, in 
1973, only about 30 percent of the population had attained 
grade eight or less, and of this number, only a very small 
fraction, perhaps five percent, had no schooling at all. Just 
over 70 percent of the national population had completed 
high school, technical school or university, whereas in 1970 
only seven percent of the northern native population had 
completed high school or technical school and none had 
completed university (Gemini North Ltd., 1974, Vol. 2, 
Table 7.38, p. 723). Thus, in a labour market in which 
emphasis is placed on educational attainment, the native 
people are at a very serious disadvantage. 

Yet it would be wrong to suggest that native people have no 
knowledge or experience that would be useful in an indus- 
trial setting. Many native people have had experience of 
working on exploration crews, on highway projects, and in 
other industrial roles. During the 1960s, many of them were 
involved in one of the largest projects undertaken in the 
North up to that time, the Great Slave Lake Railway: they 
worked in varied jobs, including some that required unusual 
powers of comprehension and skill. Before that, they had been 
involved in the construction of the DEW Line stations, the 
building of Inuvik, and in a number of mining ventures. 

The problem is not, therefore, that native people cannot 
perform industrial jobs. It is more complicated than that. On 
the one hand, government and industry have, in many ways, 
encouraged native people to take industrial wage employ- 
ment. One of the results of this encouragement has been that, 
in some parts of the North, many native people have been 
dislodged from their own economic base. On the other hand, 
the entry standards that government, industry and the unions 
have set for various kinds of jobs in the industrial and 
bureaucratic labour markets place native people at such a 
great disadvantage that they are unable to compete. They are, 
therefore, simultaneously drawn into a particular path and 
then prevented from following it. Until a more rational 
approach is taken toward the whole question, native people 
will continue to have great difficulty in participating in 
employment programs, and many will find it impossible to do 
so. In Volume One, I outlined the nature of the problem in 
some detail and I proposed changes in our approach to 
education and to industrial development in the North that 
would enable the native people to come to grips with the 
problem. 

There is, moreover, a cynicism about industrial employ- 
ment that will have to be overcome if native people are to 
work effectively on projects such as the pipeline. Many 
northern native people have already had wage employment, 
but it has rarely lasted long enough in any one locality, or paid 
well enough, to provide them with permanent jobs and 
adequate income. Such work has come and gone, at times 
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slowly, at times quickly, but it has never lasted. Given such 
experiences, people are disinclined to believe that wage 
employment offers greater security than their own way of 
life. The study prepared by the Boreal Institute says that: 


A reality about employment in the North is that most job 
opportunities generally provide employment for periods 
averaging from a few weeks to about four months. Many 
employers pay more than the minimum wage requirement 
stipulated by the government (which appears extremely low 
relative to living costs in the North), yet fail to provide the 
common labourer with a living wage. Thus, one poorly paying 
job is seen to be as good as another and the present job is 
regarded as a temporary event. If consideration is given to the 
kinds of labouring jobs offered to the northerner, [for example] 
unloading cement from barges or other menial chores requiring 
little more than brute strength, one becomes aware of some of 
the reasons contributing to the formation of present attitudes 
toward work held by the northern labourer. [Arctic Gas 
Application, Vol. 14.f, App. D, Part I, p. 54] 


The prevalence of such a pattern of employment makes it 
difficult for northerners to form any strong or favourable 
impressions of such terms as “permanent wage employment”’ 
or “careers in industry.’’ Moreover, the cyclical and volatile 
nature of northern industrial activity has had its effects on 
the employability of northern native people. Ironically, it is 
the northern worker, and not the erratic manner in which 
industrial activity has been carried out in the North, that has 
come to be viewed as unstable. The Boreal Institute study 
explains: 

Part of the problem of hiring people in the North, either for jobs 

or for training, is that the work history (if available) of the 

“successful southern employee’ may very well be completely 

different from that of the ‘‘successful northern employee.’ The 

nature of employment in the North is generally short-term and 
seasonal (logically following from the “boom or bust”’ cycle of 
industrial development), and thus, work history showing short 
periods of employment followed by unemployment are, by 
southern standards, not looked on as favourably as a work 
history of unbroken employment. It even goes deeper than this 
when personnel managers, concerned about lowering the 
labour turnover rates and thereby decreasing costs, are 

understandably less apt to take a chance on the person with a 

broken history of work than the person from the South who has 

a continuous work record, even though the employment 

opportunities in the North may well necessitate spotty 

employment histories. [Arctic Gas, op. vit. p. 57] 


Manpower Delivery 


The pipeline project, enormous by any standards, will bring to 
the Northwest Territories contractors that rank among the 
biggest in the world and which have vast assets and resources 
at their disposal. It will mean that, for a period of some years, 
major international unions will be active in the North. All of 
this activity will be on a scale and of a complexity that is far 
beyond the experience of northern people, both native and 
white. These organizations, both the corporations ahd the 
unions, have commitments to their shareholders and their 


members — commitments that extend well beyond the North. 
For instance, though the unions have offered their cooperation 
to the development of programs for northern hire, the attitude 
of the unions toward preferential treatment of northerners 
may be expected to vary with the national employment 
situation in the trades they represent. It would be difficult to 
imagine that it could be otherwise. 

Let me turn then to the question, how is northern labour to 
be recruited and given an opportunity, where they wish it, to 
work on pipeline construction? The answer is that a man- 
power delivery system must be established, and northern 
preference in hiring must be enforced. Whether a northern 
resident gets a fair deal with regard to pipeline employment 
will depend on the effectiveness of the rules that are worked 
out beforehand between government, industry, the unions, 
and the native people. Unless the rules are clearly spelled out, 
understood and accepted by all parties, and made known 
right down to the first line supervisors and union officials, a 
northern employment preference system simply will not 
work. 

A new manpower delivery system should be established to 
handle the employment function. The task of referring 
persons for pipeline employment should not be given to 
existing agencies, such as the federal Commission of Employ- 
ment and Immigration, or to the territorial government's 
Employment Division because they will be busy enough 
supplying manpower to employers other than the pipeline, 
and providing training and other assistance that the northern 
labour force will continue to require. 

The function of the manpower delivery system will be to 
deal only with the emergency situation of pipeline construc- 
tion. It should not overlap or intrude upon the responsibilities 
of the Commission of Employment and Immigration and the 
Employment Division of the territorial government. To find 
employment on the pipeline for northern people will require 
a special concentration of expertise and knowledge. During 
the construction period, the manpower delivery system will 
often have to react quickly and vigorously; that kind of 
reaction would be difficult if parts of the system were diffused 
throughout the bureaucracy or if there were jurisdictional 
conflicts among them. The entities with which the manpower 
delivery system will have to deal represent enormous powel!. 
To ensure that they do what is required of them, it will be 
necessary not only to lay down well defined rules but also to 
ensure that they can be enforced. 

Those in charge of the manpower delivery system should 
deal directly with the pipeline company, the contractors and 
the unions with regard to the employment of northerners on 
the construction spreads and at the compressor station sites. 
They should have complete access at all times to the Agency 
in charge of the regulation of pipeline construction, so as to be 
in a position to call for the assistance of the Agency in 
securing compliance with terms and conditions established to 
ensure northern hire. 


The Problem of In-migration 


One of the most difficult aspects to plan for and control in 
boom economies is the large movements of population that 
they induce. The North American frontier has always 
attracted large numbers of people to relatively unpopulated 
regions. In cases such as the Klondike Gold Rush, most of the 
people left when the boom faded, but in other cases, such as 
the Alaskan gold rushes, a large number of people stayed to 
settle permanently. 

_ David Boorkman, an urban sociologist, gave evidence on 
Alaskan population growth, focusing particularly on the 
recent growth induced by the Alyeska pipeline. The construc- 
tion of that pipeline attracted many tens of thousands of 
migrants to the state because of three factors: the special 
character of Alaska as a romantic frontier, the magnitude of 
the Alyeska project and the widespread publicity that it 
received, and the prospect of obtaining high-paying construc- 
tion jobs. These factors were enhanced by circumstances that 
arose from Alaskan legislation on local hire, by the fact that 
most of the union hiring halls for the pipeline were located in 
Alaska, and because the state did not fully enforce its 
legislation on local hire. Even for a region as developed 
(relative to the Northwest Territories) as Alaska, the popula- 
tion inflows were large enough to cause serious problems, 
which I discussed at length in Volume One. 

_ Other population movements occurred within Alaska. Of 
particular note was the migration of native people from the 
smaller towns and villages of Alaska to centres such as 
Fairbanks, Anchorage and Barrow to seek jobs on the pipeline 
and in related work. A study undertaken by Professor Larry 
Naylor and Dr. Lawrence Gooding of the University of Alaska 
indicates that substantial numbers of native people from all 
parts of Alaska went to the main recruiting centres to obtain 
oipeline work. The distance of their home community from 
the pipeline did not seem to have much bearing on the 
aumbers of migrant workers. Probably factors such as 
‘egional employment opportunities (or lack of them) and 
orevious experience with the industrial labour market were 
‘mportant, but Naylor’s and Gooding’s material does not go 
nto this. 

In Alaska, the movement by native people between the 
dipeline, the larger urban centres, and their home communi- 
‘ies, must have been substantial. The study indicated that 
1,888 native persons (out of a native population of about 
30,000) held a total of 20,280 pipeline jobs, which works out to 
in average of about four jobs per person. When one considers 
hat some native workers would have been much more stable 
smployees than others, a significant part of the native labour 
orce must have been highly mobile during the period of 
‘onstruction. 

In the evidence that Arctic Gas presented to this Inquiry, 
‘omparisons between Alaska and the Canadian North, 
ncluding comparisons of in-migration, were downplayed. 
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But even if it is granted that the in-migration resulting from 
pipeline construction in the Northwest Territories may prove 
to be of a smaller scale than it was in Alaska, it will still be 
enormous in relation to the population and to the economic 
base that exists there now. Migration to the pipeline region 
and movements within the area of construction are likely to 
dwarf all experience in northern Canada so far. These 
movements of people will raise problems notwithstanding a 
claims settlement and despite strong ameliorative measures. I 
comment further on the problems that migration could cause 
in the chapter entitled Action Communities. 


Recommendations 


Not all of the recommendations that follow can be appended 
to a permit for a right-of-way. The responsibility for some of 
them clearly lies with government, and others may require 
extensive negotiations involving government, industry, the 
unions and the native people. 


Residency Requirements 


Evidence presented to the Inquiry suggests that there is a 
consensus among government, industry, the trade unions and 
some of the native organizations on the need for a preferential 
hiring system for northern residents. 

Arctic Gas supported the idea of a preferential hiring 
system. Indeed, they have already had discussions with 
government officials and with representatives of the Cana- 
dian Pipeline Advisory Council (a joint union-management 
organization), and some informal contact with native organi- 
zations and native people. Frank Hollands, General Manager, 
Employee Relations and Public Affairs for Arctic Gas, 
described some of the problems associated with a northern 
preference system. Because they lack education, experience, 
skills and mobility, native northerners might have difficulty 
meeting standards for union membership, and qualifications 
for jobs. To overcome these obstacles, special membership 
considerations could be extended to native people, and job 
qualifications and standards could be relaxed in some cases to 
accommodate northerners who do not have adequate experi- 
ence or education. 

Jack Witty, Chief of the Employment Division of the 
Government of the Northwest Territories, outlined a priority 
placement system based on residency criteria, that the 
territorial government felt should be applied to individuals 
seeking jobs. First priority consideration would go to persons 
who were born in the Northwest Territories and had lived 
there all their lives; second priority, persons who were born in 
the Northwest Territories and had lived there for most of 
their lives; third, persons who were raised in the Northwest 
Territories and had lived there for a substantial part of their 
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lives: and fourth, persons who had lived in the Northwest 
Territories for at least four years. 

The United Association of Journeymen and Apprentices of 
the Plumbing and Pipe Fitting Industry of the United States 
and Canada, represented at the Inquiry by Russ St. Eloi, 
defined a northern resident as a person born in the northern 
areas where the pipeline is being built, that is, the Northwest 
Territories or the Yukon Territory, or born to a family 
originally from the North, whose sons and daughters were 
born in the South and have returned to their family 
homeland. Jack Dyck of The Labourers’ International Union 
of North America, Irv Nessel of the International Union of 
Operating Engineers, and Joe Whiteford of the International 
Brotherhood of Teamsters, Chauffeurs, Warehousemen and 
Helpers of America urged that a northerner be defined as a 
person resident in the North for six months. 

The Canadian Pipeline Advisory Council expressed confi- 
dence that every bona fide northern resident genuinely 
interested in pipeline work would have the opportunity for 
employment in construction or related work. The Council, 
recognizing the problems associated with in-migration, urged 
strict control of hiring policies. It rejected the idea of a quota 
system, but accepted the principle of priority placement in 
training and employment for qualified northern native 
people. 

All parties agreed that some system — but not the quota 
system — would have to be devised to ensure that the 
preference system actually placed native people in jobs. The 
preference system would require components to train, 
evaluate and counsel, and would have to include services 
such as transportation to and from the employee’s home 
community. A priority placement system would apply to all 
northerners, based on the length of residency in the North. 
Residency would have to be defined, and several definitions 
were suggested. Finally, inasmuch as union membership 
presents a problem, the cooperation of unions would be 
needed on the admittance of northerners who cannot meet 
normal union standards. 

Commission Counsel's proposal for a manpower delivery 
system did not specifically differentiate between native and 
non-native workers, but it did suggest the development of a 
hierarchy of preference that would favour persons with 
longer residency. This hierarchy of preferences would give 
native northerners a significant degree of preference over 
other northerners, without creating a classification system 
based on race. Commission Counsel proposed that pipeline 
jobs be extended first to qualified permanent northern 
residents, and then to other northern residents. 


1. To qualify for preferential treatment with respect to 
pipeline employment, a person must have resided in the 
Northwest Territories or Yukon Territory for a period of five 
years prior to the commencement of pipeline construction. 
Preferential treatment should proceed on the basis of “right of 


first refusal,” and quota systems should not be used in its 
application. 


Some of the disadvantages that native people experience in 
the labour market are caused not by deficiencies in their own 
skills and experience, but by a rigid approach to the 
classification of jobs and to the application of job standards. A 
solution to this problem lies in a thorough review of entry 
requirements for the various categories of employment that 
native people might be able to undertake. 


2. A panel composed of representatives of government, the 
contractors, the unions and the native people should be 
established by the manpower delivery system and should be 
responsible for determining the entry standards that would 
apply to northerners. If entry standards for some jobs are 
unreasonably high, they should be lowered, and preference in 
hiring should be given to native people. 


3. It is essential that unions admit as members all qualified 
northern residents found acceptable by the employment 
system for pipeline work. The unions have offered their 
support in this endeavour. 


Single Agency Referral System 


The Committee for Original Peoples Entitlement suggested 
the establishment of a single agency with strong powers of 
enforcement to deal with all aspects of pipeline employment, 
recruitment, training and union membership. The Canadian 
Pipeline Advisory Council also supported a single agency to 
deal with all employment matters. This agency would 
include representatives from the pipeline company, the 
contractors, the unions and native groups, but it would be a 
government agency and would coordinate the pipeline 
employment activities and requirements of all other govern- 
ment departments and agencies. Although Arctic Gas 
strongly favoured the concept of a manpower delivery 
system, they opposed the proposal to set up a single agency. 

In their study, Alaskan Native Participation in the Trans- 
Alaskan Pipeline Project, which was prepared for the 
Department of Indian Affairs and Northern Development, 
Gemini North proposed a manpower delivery system that, 
although separate from contractors, unions and existing 
government agencies, would rely on the resources of these 
existing agencies. 

I do not share the view that a manpower delivery system 
should be developed solely from existing government agency 
programs. A pipeline employment service will certainly draw 
extensively upon these programs, but existing agencies 
should concentrate on their non-pipeline and continuing 
functions; otherwise, there will be a tendency to neglect the 
non-pipeline sector. Moreover, I am not convinced that 
compliance and enforcement provisions would be adequate in 
a manpower delivery system operated by existing agencies. 


_ 4. A new manpower delivery system for pipeline construc- 
tion, that is, a single referral system to deal with the pipeline 
contractors, the pipeline company, the unions and the 
potential clientele of an employment system, should be 
established. It should have one central office that would hold 
the whole system together and provide a point of reference for 
-bothemployers and employees. 


5. The native people must have control over those aspects of 
the manpower delivery system that most affect their commu- 
nities, and over the relations between the system and the 
communities. Each community, for example, should have the 
right to determine whether the manpower delivery system 
would be allowed to provide information about pipeline jobs 
and to recruit within that community. 


Native workers could, of course, still go to work on the 
pipeline as individuals. The point is that the manpower 
‘delivery system should not enter a community without the 
agreement of the community itself. 


Functions and Establishment of the Manpower 
Delivery System 

Commission Counsel’s submission deals specifically with the 
functions and organizational structure of the manpower 
delivery system. Although I accept the general intent and 
scope of the recommendations, they are more applicable to a 
pipeline that is to be built immediately rather than in ten 
years’ time. The general functions that I consider appropriate 
for a manpower delivery system are as follows. 


6. The manpower delivery system should establish, staff and 
operate a central office and associated services; acquire and 
‘operate support services as required; establish active liaison 
| with line agencies responsible for the delivery of training and 
related manpower services; and coordinate and direct pro- 
grams to disseminate information, and orientation programs. 
‘It should register applications from northern residents for 
pipeline- related jobs and training; assess, screen, evaluate and 
‘process those applications in terms of skills and experience; 
and, where necessary, refer clientele to training programs. If 
necessary, it should prescribe and initiate pre-employment 
training. In all these functions, the manpower delivery system 
should assist the unions in their dispatch of northern residents. 
Finally, it should assemble data and monitor the performance 
of the employment system, with particular attention to 
northern participation in pipeline employment and training. 


7. There should be a two-year planning period for the 
establishment of a manpower delivery system. The Company 
and its contractors should provide the manpower delivery 
system with detailed information on their labour force 
‘requirements before they request personnel for particular 
positions. The use of existing community employment and 
labour pool services should be mandatory. 


8. The manpower delivery system should be prepared, at any 
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time, to inform its client groups or the general public about its 
work and how it operates. That is, any agreements that are 
made with the Company, its contractors, the unions, or the 
native people, should be matters of public record. 


Hiring Halls and In-migration 


Although they expected the pipeline to cause some in- 
migration, Arctic Gas said they would try to prevent an influx 
of non-northern workers seeking employment on the pipe- 
line. One deterrent proposed by Arctic Gas was that non- 
residents would be hired only in southern centres. In other 
words, only northern residents would be referred to pipeline 
employment from a northern manpower delivery system. 
Arctic Gas anticipated that the establishment of a coordinat- 
ing council of representatives from the government employ- 
ment agency, unions, native organizations and employers 
would eliminate the need for hiring halls in the North. 
Foothills proposed to enforce a northern preference policy by 
ensuring that all southerners were hired through halls in the 
South, for example, in Vancouver or Edmonton. This, they 
said, would prevent southern contractors from hiring anyone 
other than northern residents in the North. The Committee 
for Original Peoples Entitlement also argued that hiring halls 
for non-residents should not be established in the Northwest 
Territories: southern workers should be hired only in 
southern locations. 

Strong measures will be required to control migration from 
southern Canada to the Mackenzie Valley and Western 
Arctic during the pipeline boom. As in Alaska, there will be 
many people who will want to go north in the hope of finding 
work with high pay. These people will not only hinder or 
prevent northerners from securing employment, they could 
cause a variety of difficult problems for the territorial and 
local administrations. 

I have already proposed that the minimum period of 
northern residence should be five years: that is, a person 
should have lived in the Northwest Territories for at least five 
years before becoming eligible for preferential treatment with 
respect to employment on the pipeline and related projects. 
This residency qualification provides the primary means of 
controlling undesirable in-migration; but it may not be 
adequate. 


9. To control in-migration, hiring halls in the North should be 
available only to northern residents; all other persons who 
want to work on the pipeline should have to apply for 
employment at southern hiring halls. 


The government should publicize this fact to all Canadians, 
and inform them, in clear terms, of the steps they must take to 
secure a job on the pipeline. Prospective pipeline workers not 
resident in the North must be convinced that they cannot 
expect to secure jobs on the pipeline and directly related 
projects by going North. To this end, there should be a publicity 
campaign that would make extensive use of the media. 
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Detailed information provided by other employment agencies, 
especially the Commission of Employment and Immigration, 
should be incorporated. 


During the construction period, migration within the 
Mackenzie Valley and Mackenzie Delta will take two forms: 
from small communities to larger communities and from one 
area within the region to another. Control of such migration 
could be managed in several ways. To control migration from 
one area to another, zoning for employment purposes might 
be considered. Under such a scheme, persons living in the 
central Mackenzie Valley could apply for employment at 
only a single place, say Norman Wells; they would be 
discouraged from applying at other locations. Of course the 
most important factor in ensuring that there is not excessive 
outward migration from the smaller communities will be the 
development of a strong local and regional renewable 
resource economy after the settlement of native claims. 


10. The manpower delivery system for the pipeline should not 
require a northern resident to be present at a hiring hall before 
dispatch to a pipeline job. In southern Canada, most unions 
can dispatch a member directly to a job by using a telephone 
or telex referral, and the same facility should exist in the 
North. 


Training 

Arctic Gas suggested that prospective employees who could 
not meet even related union qualifications should be given 
special training to upgrade skills to a level satisfactory for 
employment. Arctic Gas also intended to provide an orienta- 
tion and counselling service to meet the needs of employed 
northern workers. 

The preference system for northern resident employment 
outlined in Commission Counsel’s submission should also be 
applied, in the same manner, to on-the-job and pre-employ- 
ment training. Commission Counsel suggests that emphasis be 
given to the acquisition of skills in the apprenticing trades, 
preferably matching these to the long-term requirements for 
skilled labour in the region. Commission Counsel also 
suggested that contractors and unions be required to submit a 
joint plan of procedure outlining the number of training slots 
that would be available, the ratio of journeymen to appren- 
tices on the job, and proposed programs of trainee supervision 
and assessment. This approach would be workable only if the 
single agency responsible for a manpower delivery system 
has the power to initiate and coordinate training. 

11. Government, with the advice of the Company, the unions 
and the native organizations, should be responsible for the 
conduct of training programs. 

12. Preference in pre-employment and on-the-job training 
should be offered to northern residents. 

13. In some special cases, employees may have to be trained 
outside the North, but this number should be kept to a 


minimum; training should be available as close as possible to 
the home community of the trainee. This may mean the 
establishment of training facilities at major northern commu- 
nities — which will be an expensive proposition, but if we are 
serious about employment preference for notherners, those 
costs will have to be borne. 


14. On-the-job training must, of necessity, be a large part of 
the overall training program. Journeymen, tradespeople and 
other personnel who provide on-the-job training must have a 
special awareness of the problems that may be encountered in 
training native people for employment in industry. This may 
be best accomplished by having native organizations partici- 
pate in the presentation of orientation and training programs. 


Conditions of Employment 


Arctic Gas proposed to extend to all northern residents 
employed in pipeline construction the benefits and privileges 
offered to non-resident employees. In an effort to accommo- 
date the personal and community commitments of northern- 
ers, Arctic Gas planned to ensure flexible work schedules for 
northerners working on sections of the pipeline close to home 
areas. As well, transportation would be provided to native 
communities during the scheduled rotational leaves of 
northern workers. 

The Canadian Pipeline Advisory Council did not endorse 
the idea of preferential treatment for northerners while on 
the job. They took the position that northerners should be 
subject to the same disciplinary measures as all other 
employees. 


15. Standards for on-the-job conduct and deportment should, 
for reasons of safety and non-discrimination, be the same for 
all employees. 


Nevertheless, in the Mackenzie Valley and Mackenzie 
Delta, several cultures exist and several languages are spoken. 
This will mean the provision of an interpreting service in all 
of the languages and, where there is a written form of the 
native language, it will mean that printed materials, includ- 
ing forms and manuals, must be provided in the native 
languages. It is essential that terms under which native 
people are employed, and which recognize that they are 
culturally distinct, are fully observed. 


16. Conditions of employment must reflect the fact that native 
workers are people of distinct cultures speaking distinct 
languages. Serious efforts should be made to provide support 
services and counselling to native people entering an indus- 
trial employment situation for the first time. The way in 
which workers are accommodated, fed and entertained in the 


construction camps must reflect native as well as non-native 
values. 


Labour Pools 


A labour pool or cluster hire system can be an effective way to 
ensure that a local work force, particularly native people, is 

retained on components of large projects that are amenable to 
the pooling concept. Commission Counsel, in his submission, 
outlined the advantages and disadvantages of a labour pool 
system. For the employer, the principal advantage is the 
ability to control labour attrition. For employees, the principal 
advantages are the closeness of work activities to the home 
community, flexibility of working hours and flexibility of 

tenure. The principal disadvantage is that work suitable for a 

labour pool system is limited to low-skill and labour- 
intensive activities. 


} 


17. Where northern residents indicate that this is what they 
want, efforts should be made to develop community labour 
pools for work on the pipeline project. 


-~Accommodation, Food and Recreation 


I have assumed that unions negotiating contracts with 
pipeline contractors will make adequate provision for 
acceptable accommodation, food and recreation standards in 
“camps, and that these provisions will, in turn, reduce labour 
turnover. The standards specified for accommodation, food 
and recreation in such contracts have typically been high. 
However, the employment of native people on the pipeline 
will require special provisions that will have to be incorpo- 
rated through collective bargaining. 


18. The Company and its contractors should conform to the 
industry norm with regard to the provision of accommoda- 
tion. Rooms should be designed for singles or couples; 
accommodation for couples and for women should be in 
separate sections of the camp facility. All rooms should be 
bright and clean; they should be equipped with electrical 
outlets, proper locks for security, and ample and modern 
‘shower, washroom and toilet facilities. Adequate laundry 
facilities for personal use and separate washroom facilities for 
women should be provided. 


Collective agreements in the construction industry are 
extremely specific in terms of the quality, quantity and type 
_of food that is to be served to all personnel on the site. The fact 
that there will be native people living at the construction 
‘camps must not be overlooked in the negotiation of 
) agreements. 


19. The Company and its contractors should make adequate 

| provision for the food preferences of native people in 
construction camps. This should include provision of country 

food. In this regard, the Company and the unions should 
consult with the native associations. 


In recent years, there has been a trend toward better and 
more complete recreation facilities in construction camps. 
However it may not be possible to install in the temporary 

‘and mobile camps of the Mackenzie Valley pipeline project 


Employment and Manpower Delivery 53 


recreational programs and facilities that are designed for 
more permanent camps. 


20. The Company and its contractors should provide adequate 
recreational facilities and recreational programs for workers 
in construction camps. Facilities may include television, 
movies, library services, reading rooms, supervised card 
rooms, games rooms and equipment such as shuffleboard and 
pool tables. Provision for other sports activities, such as cross 
country skiing, and for self improvement programs, such as 
crafts, public speaking and culture appreciation, should be 
considered. Facilities should be provided for the controlled use 
of alcohol. 


21. Any negotiations regarding recreational programs and 
facilities must consider the recreational modes and needs of 
the native people. 


22. Camp security provisions should not be so strict that 
pipeline workers and other construction staff will not 
occasionally be allowed out of camp bounds. It would be 
unrealistic to expect that there would be no pressures from 
workers toward pursuing such activities. Of course, the 
circumstances under which they can leave camp to pursue 
recreation must be carefully controlled so that there is no 
contravention of native and environmental interests. 


Security 

Both pipeline companies have stated that they will give full 
support and cooperation to the RCMP with respect to normal 
police activities, but they both intend to have a private 
security force to police camps and construction security. Of 
course, the duties and authority of these private guards must 
be completely defined. Their ability to detain and search 
workers over security matters will be very limited, and 
problems relating to contraband (liquor, drugs and weapons), 
for example, will remain within the control of the relevant 
police authority in the region. Moreover, these guards will 
have to work carefully and diplomatically if they are not to 
have a negative effect on camp moral. The major task of the 
private security force relates to the actual policing of criminal 
acts, fights and so forth in camps. 


23. At all times, there must be complete cooperation between 
the relevant police authorities and the camp security force. 


24. At all times, the Company shall cooperate with the 
appropriate authorities with regard to policing and security 
aspects of the project and its impacts. 

Police authorities shall have complete access to construction 
sites. All matters outside normal guard entry and exit security 
shall be referred to the relevant police authorities. The 
Company shall provide the appropriate authorities with any 
information it has relating to the discharge of undesirable 
persons from the project and to known or anticipated illegal 
acts within the construction areas. 

The Company shall implement adequate education pro- 
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erams for security staff to ensure that they are aware of their 
own responsibilities in relation to those of other authorities. 


Work Schedules 


Work schedules and periods of rotation have not yet been 
established: these questions are normally left to the contrac- 
tors and unions to negotiate. It has been suggested that 
workers on the project may work twelve hours a day, seven 
days a week. 

Although these questions have to be settled through 
negotiation, there are some recommendations that | believe 
should be considered by the parties involved. 


25. The work schedule should generally be long enough to 
ensure sufficient overtime to encourage workers to accept and 
continue to endure the rigours of project employment. 


26. Negotiations relating to hours of work should recognize 
the need to provide on-the-job training, apprenticeship and 
classroom training as part of the normal working day. 


Rest and Recreation Leave 


Construction of a pipeline in the cold and dark of winter, in 
isolated locations, for a 10- or 12-hour day, seven days a week, 
is very taxing on workers. The psychological effect on people 
working in such conditions can be extreme. Regular periods of 
rest and recreation at intervals that are frequent enough to 
ensure that psychological problems do not develop are 
essential: they are essential for safety reasons and for camp 
morale. In Alaska, the work schedule was nine weeks of work 
and then one or two weeks of rest and recreation. The average 
period on the job, however, was between five and six weeks. 
After six weeks in camp, the average worker left the job and 
either went to his home community or to one of the major 
centres such as Anchorage or Fairbanks. All too often, he 
failed to return to the job. With regard to the Mackenzie 
Valley pipeline, there have been various recommendations for 
rotational periods, both from the pipeline companies and from 
the unions. 

The pipeline companies have indicated that they would 
pay transportation costs to fly all southern workers to and 
from Edmonton for their rotational leave and, in addition, 
they will return all southern workers to Edmonton when 
employment is terminated. I should point out that there is 
usually a stipulation in the contract that a worker spend a 
certain time on the job before return transportation to point of 
hire is paid. 

Whatever the normal rotation is to be for employees from 
the South, the pipeline companies have indicated that they 
would permit a more flexible rotation period for northerners. 
The pipeline companies plan to pay northern employees a 
sum equivalent to the cost of rotating a southern worker to 
and from Edmonton. This sum will be pro-rated over the 
normal period scheduled for a term of employment in the 
North. Thus, if the rotational period is six weeks and it costs, 


on average, $250 to fly a person to and from Edmonton, a 
northerner who leaves after three weeks employment would 
be credited $125 for his transportation to and from his 
community. Anything in excess of that would be charged to 
the northerner and deducted from his pay entitlement. 


27. A northerner who leaves the work site before his normal 
tour of duty is completed should report to a manpower 
delivery system office when he is ready to return to work. The 
manpower delivery system should refer such workers to 
employment positions on a first-come first-served basis. (A 
northerner who works his full term and takes his normal rest 
and recreation period would return to his job automatically at 
the end of that period). 


The question of a bonus system to encourage both northern 
and southern employees to remain beyond their normal 
rotational term has been discussed. I cannot endorse this idea 
because such workers may become a danger to themselves 
and to the people with whom they work. 


Safety on the Job 


Both the pipeline companies and the unions have stated their 
positions regarding the safety of workers on the project. It is 
expected that adherence to stipulations in collective agree- 
ments and to various safety ordinances, together with briefing 
sessions before workers begin their employment, will deal 
adequately with the issue of job safety. There will, no doubt, 
be safety committees, scheduled meetings and established 
procedures. But there seems to be a need to channel safety 
information to the men on the job through special training 
programs, and in particular to native persons who may not 
have had experience with the construction industry and its 
hazards. It will be necessary to ensure that such safety 
training information can be provided to native employees in 
their native languages. 

28. Industry practices with respect to safety on the job and 
training for safe practices can be expected to be maintained on 
this project. Nevertheless, the magnitude of the project, the 
nature of the climate and environment in which the project 
will be conducted, and the presence of less experienced, 
northern workers and trainees, make it necessary to initiate 
special safety training and to maintain rigorous safety 
standards on the job. 

29. Instruction in training and orientation programs related to 
safety should be given to native employees in their native 
languages. 


Conduct of Employees on the Job 


The unions have stated emphatically that there should be 
only one standard of conduct for all workers, whether they 
are northern or southern, native or non-native. This position 
is a matter of principle for the unions because they believe 
that all workers must be treated alike and that it is unfair to 


permit one group to follow a less severe standard of conduct. 
Furthermore, the adoption of double standards implies that 
the individual worker is not responsible or accountable for his 
actions, and this, in turn, leads to bad work habits. This, the 
unions say, would hinder, not help the native people, because 
other employers will not apply a preferred standard to native 
people. 

At the same time, we must recognize that a native worker 
on a construction site, particularly a person who has had only 
limited exposure to wage employment, is in a situation in 
which he faces new and difficult problems of time, punctual- 
ity, supervision and so on; his predicament must be viewed 
with flexibility and compassion. The danger is that too 
flexible an approach could create a double standard that could 
lead to abuse. 

Some of these problems can be solved through training 
programs and orientation for job stewards, supervisory staff 
and employment advisers. In large measure, however, the 
successful participation by native northerners in the pipeline 
_ project will depend on a positive response to their needs. 


30. There should be one standard of conduct for all employees 
on the pipeline project. The same degree of compassion that is 
extended to southern workers with special problems should be 
extended to northern workers ina similar position. Because of 
the inexperience of the northern work force, northern 
employees may face more than the usual number of problems. 
_ Extra attention should be given to these. 


Money Management 


| Although individual rights with respect to the disposition of 
pay cheques must be maintained, workers, particularly 
northern workers, would probably benefit from orientation 


and training programs that deal with money management. 
There must also be facilities and services for workers to 
dispose of their earnings. The problems arising from the 
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failure to provide money management counselling and credit 
union or banking services are apparent from an examination 
of the Alaska experience and of construction experience in 
other parts of Canada. In contrast, the Labourers’ Interna- 
tional Union included money management in its life skills 
training program at Keyano College, Fort McMurray, and this 
program has been partially successful in helping native 
workers on the Syncrude Project manage their earnings more 
effectively. 


31. Banking and other financial services should be provided in 
camps so that workers can spend, save or invest their 
earnings or send money back to their families. The exact 
forms of these facilities and services must be determined 
through discussion and negotiation between the unions and 
contractors. 


32. Money management counselling and orientation pro- 
grams should be available to all employees, whether northern 
or southern, native or non-native. Counselling should include 
discussion of union membership dues, obligations, withdrawal 
dues and initiation fees. As part of a pay policy, the unions and 
contractors should make provision for deferred or installment 
payment of initiation fees. 


Women in the Work Force 


Hundreds of women were employed on the construction of 
the Alyeska pipeline in nearly all types and levels of work. 
And in Canada, too, more and more women are taking part in 
construction. At Keyano College, where workers on the 
Syncrude Project at Fort McMurray are trained, approx- 
imately one-half of the students graduating from courses for 
labourers are women. 


33. The Company shall ensure that there will be no discrimi- 
nation against women and that access to training, northern 
preference and the manpower delivery system, union mem- 
bership and dispatching shall be afforded equally to women 
and to men. 


| 
| 
| 
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THE REPORT OF 
THE MACKENZIE VALLEY 


PIPELINE INQUIRY 


Once construction of the pipeline and related projects is 


underway, those communities that have become the centres 


_of urban, industrial and bureaucratic growth in the North 
will undergo a special impact. These communities include 


Inuvik, Norman Wells, Fort Simpson, Yellowknife, Hay River 


and, because of its role as a transshipment centre and its 
emerging importance to Beaufort Sea oil and gas exploration, 


-Tuktoyaktuk. I think it will be useful to refer to these 


communities as action communities. 


The action communities represent major forces for social 


and economic change in the northern hinterland. It is there 


that white society and native society come face to face and 
what happens in and around them will have a large bearing 


on how northern society as a whole will evolve. It is by means 


of the agencies and institutions that it has located in the 


action communities that the dominant society has brought the 


northern hinterland under the sway of the metropolis. It is 
through the action communities that decisions about govern- 


ment services or industrial development, taken thousands of 
miles away, are implemented. The growth of these communi- 
ties and a dependence on services that they provide have 
drawn the native people closer into a way of life dominated 
by government and the industrial system. 


With the great build-up of governmental institutions and 


the growth of mining and oil and gas exploration, the action 
communities have grown substantially in recent years. The 
growth of their populations, based largely on in-migration, 
has outstripped that of the native communities, (which can 
rely only on natural increase). During the 1961-1971 Census 
decade, Inuvik grew at an annual rate of 7.82 percent and Hay 
River grew at an annual rate of 6.19 percent. 


In some of the action communities, the native population is 


at present a significant part of the total population. They are 


the majority in Tuktoyaktuk, about half the population in 
Inuvik and Fort Simpson. In Hay River, Yellowknife, Pine 
Point and Norman Wells, however, they are a minority (their 


numbers were never significant in the case of the latter two 


communities). Present native populations in the action 
communities comprise both persons who have traditionally 
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Communities 


been located near the communities, and persons who have 
migrated to the communities from smaller settlements or 
from the land. The white population of the action communi- 
ties consists of a mixture of government employees, people in 
local business, and representatives of business interests from 
the South. 

As construction of the pipeline proceeds, action communi- 
ties will encounter two kinds of problems: those that derive 
from the mixed white and native populations within the 
communities, and those that derive from the physical and 
financial capability of such communities to absorb more 
people and activity than they have to cope with at present, 
and to provide for future growth. The first category encom- 
passes several pathologies that have been observed with 
increasing — even alarming — frequency during recent years 
in the cities and towns that have borne the brunt of the 
northerly expansion of the urban, industrial and bureaucratic 
frontiers. The second category encompasses a number of 
issues critical to the question of how communities might meet 
the costs of, and derive benefits from, the pipeline. These 
issues relate to such things as town planning and impact 
funding. 

Not all of the problems and issues I discuss affect only the 
action communities, and, to some extent, the points that are 
made in the following pages apply to all of the communities 
of the Mackenzie Valley and Western Arctic. But they derive 
from a consideration of the impact of pipeline construction in 
the action communities. 


Consequences of Rapid Growth 


The relationship between white and native people is complex, 
but the overriding fact is that white people have been 
dominant and native people subservient. Native people have 
had to give way before the imperatives of the white man, and 
they have been urged to modify their values, attitudes and 
social structures in response to white society. At times, such 
as the long years of the fur and mission era, this challenge was 
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not overwhelmingly difficult to meet. Even today, in the 
outlying native communities, where native culture is still 
highly visible and where the white presence is limited, native 
people have found it possible to make accommodations and 
adjustments. In the action communities, however, where the 
white presence is dominant, and where it has intruded so 
completely into the native people’s lives, the native people 
have found it far more difficult to adapt. In these communi- 
ties, they have become hemmed in; their cultures and 
languages have become surrounded and have been over- 
whelmed by the dominant culture and language. They have 
also lost some of their access to the land and its resources. 

The native people of the action communities have become 
split off from their own means of production, are unable to 
move out of the way of the dominant society, and are 
incapable of fully understanding or striking back at the forces 
that have come to cramp them into restricted physical and 
psychological ghettos. Their response to these pressures has 
been violence directed against themselves: drunkenness and 
alcoholism, beatings, child neglect, and suicides. It is the 
violence of people who take out their anger and frustration on 
one another. Death by violence, including suicide, is many 
times more frequent among native people than among other 
Canadians. It is currently the leading cause of death in the 
Northwest Territories, and most violent deaths are alcohol- 
related. Even the most cursory examination of the causes of 
social pathology reveals how essential it is to strengthen 
native society before the next wave of white in-migration 
takes place. 

In addition to the violence, the predicament of the urba- 
nized native people has had other, less obvious, consequences: 
ereatly reduced access to their traditional diets and substitu- 
tion of less nutritional foods, a weakening of the extended 
family leading to the breakdown of the support systems, such 
as care for indigent and aged family members, on which 
native people once relied. In fact, many of the health and 
welfare measures that government has initiated and ex- 
panded throughout the North are direct responses to this 
breakdown, which has coincided with the spread of the 
industrial system throughout the North. 

I do not mean to imply that native people are the only group 
that finds the action communities difficult places in which to 
live. Many white people do not feel at home in them either, 
even though these communities represent frontier extensions 
of mainstream North American society. The severe climate, 
the tensions between white and native people, remoteness 
from their own home and families, and difficulties in 
adjusting to new and usually very different circumstances 
have led to problems such as alcoholism among white 
northerners. But their condition is in no way comparable to 
that of the native people. 

Many well-adjusted native individuals and families can be 
found in these communities to prove exceptions to what I 
have been saying. My thesis must always be understood as 


referring to the dominant and overriding pattern, to the basic 
conflict that is fundamental to life in the action communities. 
To point only to the successful native entrepreneur or bush 
pilot is to overlook the fact that most native people who live in 
the action communities live on the margins and often in a 
state of continuous crisis. 

Whatever occurs in the North, many native people will, 
either by choice or by necessity, continue to live in the larger 
communities of the Mackenzie Valley and Mackenzie Delta. If 
there is a movement back to villages and the land, it will take 
time to gather momentum to have any real effect on the 
distribution of population. Meanwhile, oil and gas exploration 
and development will continue, and we may assume that a 
pipeline will be built in due course; the impact of such 
industrial development on the populations of the action 
communities will be large. And, in these communities, it will 
be necessary to try to mitigate the problems that these 
impacts are likely to cause for all residents, both native and 
white. 


Pathology of Rapid Growth 


The mitigation of socially related medical problems, such as 
malnutrition, alcohol-related injuries and deaths, injuries due 
to violence, and suicides, is a major concern of all northerners, 
but especially of the native people. The conditions that breed 
such pathologies will likely intensify in the action communi- 
ties if the pipeline and related projects are built: houses will 
become more crowded, the already high costs of living will 
increase, and the native people of the action communities will 
have even less access to the land. There will be an intensified 
need to provide and maintain the, at times, inadequate level of 
health services now available in the Northwest Territories. 


1. Every effort should be made now to identify the kinds of 
problems in health care delivery that will undoubtedly occur 
during pipeline construction. Funding mechanisms and special 
programs should be in place well before the construction 
phase to ensure that the health care and delivery system will 
be able to cope with the problems brought by the pipeline. 


2. In the action communities, planning for health care 
delivery during pipeline construction should involve not only 
both senior levels of government, but also local white and 
native spokesmen. 


3. Control of native health care delivery should be in the 
hands of the people themselves. This would allow them, for 
example, to establish programs for the training of native 
para-professional health workers. Models that could be useful 
in the Canadian North include the North Slope Borough health 
program in Alaska, which trains and employs residents in 
each community to be primary providers of health care in the 


community; and the tradition in Greenland of para-profes- 
sional involvement in health care services. 


The Alaska Community Mental Health Services Act of 
1975 was enacted to help communities plan, organize and 
finance community mental health services through locally 
developed, administered and controlled programs. 


4. Legislation similar to that enacted in Alaska should be 
enacted in the Northwest Territories to help the people of the 
action communities deal with the stress that will inevitably 
‘accompany the changes brought by pipeline construction and 
related activities. 


_ Mental health will not be the only area of health care that 
will require substantial community action and participation. 
However, there is a lack of understanding generally in society 
about the problems of mental health and particularly in a 
cross-cultural setting like that of the North. The practices that 
are applied — if any are applied at all — are often culturally 
irrelevant and may be based on serious misconceptions of 
what the problems are. This is why community involvement 
in mental health treatment is so important: the community 
often understands itself much better than does the outside 
professional. 

Crisis intervention centres, also called distress lines or 
suicide prevention lines, exist in about 95 communities in 
Canada. The entire Northwest Territories are served by the 
distress lines established in Yellowknife in 1972. The 
telephones are manned by volunteers who provide a listening 
and referral service; some callers need help with a personal 
crisis, and others simply need referral to another agency. 
Ideally, the lines should be staffed on a 24-hour basis, but at 
the very least they should be operating when other services 
are not available. However, the lack of permanent, stable 
funding (the line was orginally operated with Local Initia- 
tives Program (LIP) funds) has meant irregular hours of 
service and may lead to a complete shut-down of the facility. 


_ 5. At a time when the stress of changing lifestyles in the 
North is becoming greater, there is a vital need for at least one 
crisis centre, staffed by a paid co-ordinator and sufficient 
trained volunteers. The effectiveness of a crisis handling 
service for northern communities during pipeline construction 
depends upon early funding so that distress lines will be a 
well-established and familiar service to those in need of help. 
For those without a telephone or not familiar with its 
operation, friendship centres, which are described later in this 
section, should be available, particularly during the height of 
2onstruction. 

The fact that most deaths among native people are caused 
dy alcohol-related injuries, accidents and violence indicates 
‘hat the problem of alcohol abuse is extensive. The effects of 
ilcohol abuse are also reflected in the incidence of child 
neglect, crimes of violence, violations of the liquor ordinance, 
‘amily breakdowns and other social problems. The evidence 
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suggests that, because of increased access to alcohol and 
because of changes to the social and cultural fabric of the 
community at a rate that exceeds the capacity of the 
community to adapt, we should anticipate a rise in alcohol 
consumption during pipeline construction. 

The decrease in alcohol consumption that has occurred 
since 1974 may be attributed to a new awareness by the 
native people and their determination to solve their alcohol 
problem. Recently enacted legislation on local option has 
resulted in some communities electing to go dry by prohibit- 
ing the sale of alcohol in their communities. Unfortunately, 
this approach is unlikely to be effective in the action 
communities where the non-native population is predomi- 
nant, and where drinking is socially accepted. Even if the 
native people of these communities choose to go dry, 
bootlegged liquor will be available, and there will be strong 
pressures on people to continue drinking. 

Adequate legislation and enforcement policies may be 
useful preventive measures in matters such as serving liquor 
to minors and to those already intoxicated. 


6. To control liquor sales and consumption to and among 
pipeline personnel during the construction of the pipeline, the 
Company and its contractors should operate licensed premises 
within the camps, in full compliance with the Northwest 
Territorial Liquor Ordinance. Pipeline workers should have 
only restricted access to communities, especially those 
communities that prohibit alcohol. Workers found taking 
liquor or drugs into any community, or bootlegging to local 
people, should be fired immediately and returned to point of 
hire. The enforcement of drug-use legislation within camps 
should be carried out by the RCMP. 


The Alcohol and Drug Co-ordinating Council of the 
Goverment of the Northwest Territories provides funding for 
an approach to alcohol problems that involves greater 
community control of alcohol use and the consequences of its 
abuse, in accordance with the perceptions of each community 
or of each group within a community. The success of these 
programs to date indicates that if native people are given the 
time and the opportunity to develop these programs before 
major industrial developments begin in the areas, there is a 
good chance of some success. 


7. Funding for community-based programs to control alcohol 
use should be continued and strengthened. By relying on the 
support systems that are available in any community, some 
progress in controlling alcohol dependence can be made. 

In Volume One, | referred to evidence that I heard on this 
subject in communities such as Fort McPherson and Fort 
Simpson. Alcohol abuse can be beaten if the people them- 
selves are fighting it, and if they feel that they have at least an 
even chance of winning. But they will not always win. 

g. Funds for facilities such as detoxification and rehabilita- 
tion centres will be needed if the communities are to be able to 
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cope with new problems created by the pipeline or existing 
problems aggravated by it. 


Development of the native economy, enlargement of the 
renewable resource sector, and participation by native people 
in the orderly development of the non-renewable resource 
sector will greatly reduce welfare dependence among native 
people in the action communities. In the meantime, however, 
those people who cannot cope with the pressures of change 
and development will need support. As well, in-migrant job- 
seekers who are unable to secure employment will also likely 
require welfare. 

We can expect the cost of living to rise during pipeline 
construction, just as it did in Alaska. This would create new 
strains for people on fixed incomes, and for people receiving 
relatively low non-pipeline wages. 

9. Government social assistance payments must be increased 
to meet the higher cost of living that pipeline construction will 
bring. 


Communities in the Mackenzie Valley and Western Arctic, 
particularly the smaller communities, could lose, at least 
temporarily, significant parts of the local work force. This 
may put great pressure on the social welfare agencies: for 
example, women who take jobs directly on the pipeline, or 
who replace local men who have done so, would require day 
care services; and family and marital stress may increase 
under the pressure of difficult work conditions. 


10. To strengthen and expand programs and staff to deal with 
such problems, local people should be trained to work with 
professional social workers. Native para- professionals should 
be trained to work with the families of native workers that 
have accepted pipeline employment. As well, financial 
counselling should be available during this petiod of increased 
wage employment and cash flow to give native northerners a 
better understanding of money management. 


Solutions offered for the social problems of the Northwest 
Territories are typically those that have had some success in 
the South, particularly in urban areas, where the practice of 
social work and social administration has developed, and 
where the social workers have been trained. Such solutions 
may have little relevance in the North, where distinctive 
cultural conditions have resulted in different behavioural 
patterns and responses. 


———————————————————— El 


Physical and Financial Aspects of Growth 


Several attempts have been made to predict how rapidly the 
major communities of the Mackenzie Valley and the Macken- 
zie Delta will grow during the construction of the pipeline 
and related gas gathering and processing facilities. In 1975, 
Stanley and Associates, an Edmonton consulting firm, 
prepared a fairly detailed forecast for the Northwest Territo- 
ries Association of Municipalities. This forecast relied heavily 
on forecasts contained in community plans that had pre- 
viously been prepared for Mackenzie Valley and Mackenzie 
Delta communities by a number of consultants. 

In the case of Inuvik, Stanley and Associates predicted that 
under conditions of normal growth — that is, if a pipeline is 
not built — the population would increase from a projected 
figure of 3,500 in 1975 to 5,800 in 1985, and that thereafter it 
would continue to grow at an annual rate of 5 percent. Under 
conditions of accelerated growth — that is if a pipeline and 
associated developments are undertaken — the population 
would increase from a projected figure of 4,100 in 1975 to 
10,000 in 1985. With the pipeline, therefore, the 1985 
population is expected to be almost double what it would be 
without the pipeline. Similar patterns were projected for Fort 
Simpson and Hay River. Normal growth in Fort Simpson 
would see the population increase from 1,180 in 1975 to 2,120 
in 1985, whereas accelerated growth would raise it from 1,310 
to 3,020 in those same years. At Hay River, normal growth 
during the period 1975-1985 would see the population 
increase from 3,730 to 5,960, whereas accelerated growth 
would take it from 3,920 to 8,740 (F26981-82). 

Since the Stanley report was published, construction of a 
pipeline along the Mackenzie Valley has been postponed for a 
period of years. But when the pipeline comes, we can expect 
the rate of population increase to be similar to that indicated 
by the accelerated growth figures. In Volume One, I cited 
evidence on the rapid growth of Alaskan communities, 
particularly the city of Valdez. Figures collected by the 
Fairbanks North Star Borough Planning and Zoning Depart- 
ment, and presented by Susan Fison as evidence before the 
Alaska Highway Pipeline Inquiry in July 1977, indicate that 
the Fairbanks regional population rose from 50,450 in 1973 to 
73,519 in 1976, an increase of about 23,000, or 46 percent 
(Alaska Highway Pipeline Inquiry, Exhibit 124, p. 5). 

The predications made by Stanley and Associates appear to 
assume smooth growth at a relatively constant annual rate 
for both normal and accelerated growth situations. In reality, 
the growth of a frontier community that is experiencing 4 
boom is quite different. If a pipeline is built, there will 
probably be large annual variations in the rate of growth in 
the action communities, with the highest growth rates 
probably occurring just before and during the initial years of 
pipeline construction. When construction is completed, 


population growth will likely taper off substantially, but this 
will depend on what other projects are anticipated. In Alaska, 
for example, growth has slowed temporarily now that the oil 
pipeline is completed, but with the advent of projects such as 
the construction of the Alcan gas pipeline, drilling on the 
duter continental shelf, and exploration in Naval Petroleum 
Reserve Number 4, the population is expected to increase once 
again. Typically, there is nothing smooth about growth on the 
frontier. 

_ The Stanley report does not say where the new residents of 
the Mackenzie Valley and Delta communities will come from, 
aor who they will be. A reading of the report indicates that it 
was assumed that the growing population will be relatively 
aomogeneous. Pipeline construction workers are not included 
nthe population growth figures, because these people will be 
noused in camps away from the communities. The report is 
soncerned only with those people who will remain in the 
sommunities for some period of time, however variable. Some 
of these people will be employees of large corporations, such 
as banks and department stores and of government; they and 
heir families will be moved there by their employers. This 
3roup should not cause many difficulties for planners and 
ocal and regional government officials because the employers 
nould normally provide their housing. Moreover, when large 
»mployers have a substantial body of local employees, they 
often invest in a community and provide facilities that the 
community itself cannot easily afford. Property owned by the 
companies can be a significant source of tax revenues for the 
sommunity. As well, the employees are usually well-paid, 
‘esponsible residents who often take an active part in 
‘community affairs. 

_ Many of the new residents, however, will be persons who 
tave come to the region on their own in the hope of finding 
ome kind of work, but with no commitment to stay. If they do 
ind employment, they might remain for a time; but fre- 
{uently they would leave after a few months or even weeks, 
mly to be replaced by others like themselves. It was 
ransients like these, and the families they brought with them, 
hat created a wide range of problems in Alaska: they put a 
train on community resources, but contributed little toward 
neeting community costs. 

_ Transient workers should be viewed as an unattached and 
tighly mobile body of labour that moves around within a 
arge region in the hope of finding short-term employment. 
Although it should be possible to estimate the size of this 
iopulation and to predict its movements on a regional basis — 
or example, Western Canada, the Maritimes — it would be 
npossible to predict how many of them might arrive at any 
articular northern community as it became the scene of a 
oom. Much would depend, for example, on preconceptions 
bout the community itself, and about employment condi- 
tons elsewhere, and on attempts made to discourage in- 
ligration. Even then, the most careful predictions of local 
Mpact could be wrong by a considerable margin. 
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Another component of population in a northern boom 
community will be native people who have come from the 
smaller settlements in search of employment, and who 
decided to stay for a time. Because it will be a low income 
population, its demand on community resources will proba- 
bly exceed its contributions to community revenues. It will 
probably put additional pressures on housing, which will 
already be in very short supply. Native areas within the 
action communities will no doubt become even more 
overcrowded. 

Planning required for the regular growth assumed by 
Stanley and Associates differs substantially from that 
required by the disjointed growth that is likely to take place 
on the frontier. Growth of the type projected in the Stanley 
report, whether normal or accelerated, involves simply 
looking ahead along a growth curve to determine when the 
capacity of municipal infrastructure and services needs to be 
expanded. Even with normal growth, there would be some 
miscalculation, but by and large, targets would be met. 

Planning for the rapid and disjointed growth induced by a 
pipeline and related projects will be far more difficult. A 
flexible approach is needed that allows for smooth growth by 
some parts of a community’s population and for erratic 
growth by other parts. In addition, there must be ready access 
to both expertise and funding, and there must be a way of 
obtaining quick and reliable data on what is happening to the 
community. These data will assist in determining the 
proportion of the in-migrant population that will remain 
after the pipeline project is completed, and the proportion that 
is transient. 

Fairbanks, Alaska, because it has experienced more boom- 
induced growth surges than most North American communi- 
ties, provides an example of how to handle community 
planning during periods of rapid and unpredictable growth. 
With the coming of the Alyeska pipeline, the Fairbanks North 
Star Borough established a Pipeline Impact Information 
Center, whose job was to define and measure the various 
components of growth, and to present this information to the 
city and borough in a manner that would provide a basis for 
planning. The Fairbanks North Star Borough is one of the 
wealthiest in Alaska, and had substantial resources to back 
up its planning. It also received impact funding from the state 
government. 

Some things, however, the borough did not handle well. 
Housing was a major difficulty throughout the pipeline 
project, but no satisfactory system of providing additional or 
emergency housing was devised. Those persons that could 
afford high rents or mortgage payments obtained housing, 
others did not. The transient native people who came into the 
main hiring centres from the remote villages of Alaska 
simply hung around town while they were waiting for jobs 
on the pipeline. No special hostel or half-way facilities were 
provided for them. Indeed, the borough gave no special 
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attention to the difficulties that these culturally different 
people encountered in an urban setting. 


Information, Planning and Impact Funding 


Postponement of the pipeline project has given us the time we 
need to initiate and establish processes that will help 
northerners cope with the pipeline, and the transformation 
that it will bring. The conditions exist now for information 
gathering, planning and impact funding in a way that reflects 
the wishes of the local people. 

The planning process that I outline in the following 
paragraphs gives residents of the action communities a 
substantial role in planning. The people of the communities 
must be fully involved in the identification of issues, and the 
formulation of measures to deal with them. The people must 
also be involved in setting priorities so that impact funds, 
which will inevitably be limited, can be spent most effec- 
tively. A real concern about the future of their communities 
will ensure that planning that is undertaken locally is 
responsible and realistic. By the time we are ready to build a 
pipeline in the Mackenzie Valley, we should be in a position 
to set up the machinery needed to carry out the recommenda- 
tions that follow. 


11. Impact information centres, modelled on the Fairbanks 
North Star Borough Impact Information Center of Alaska, 
should be established. There should perhaps be one centre for 
the Mackenzie Delta, one for the middle Mackenzie and one 
for the Great Slave Lake area. The centres should be funded by 
government; they should be established well before construc- 
tion of the pipeline begins and should continue for an 
appropriate follow-up period, such as two years, after 
construction is completed. Each centre should operate openly, 
and should distribute its information to government, to the 
pipeline company, and to any other person or group that 
needs it. 


12. The centres should gather and distribute data on variables 
such as employment, income, prices, costs, shifts in local 
supply and demand, the changing status of particular groups, 
incidence of crime and violence, and alcohol consumption. 
Each impact information centre should be concerned not only 
with the action community in which it is located, but also with 
any nearby communities that might be influenced by the 
pipeline project or by the impact of rapid growth in the action 
community. In this way, information gathered by the centre 
could assist in regionally coordinated planning, as well as in 
local planning. 

Planning is difficult in an area in which the future is as 
uncertain as that of the Mackenzie Valley. Before planning 
can start, a number of basic questions need to be answered. 
What is an appropriate time frame fcr planning: will the 
planning be concerned only with short-range problems, or 
will it apply to a prolonged period, say ten years? What 
geographic or societal unit should planners deal with: should 


they plan for individual communities, for groups of commu- 
nities, or for a broad region. 


13. Planning related to the pipeline project should be kept as 
simple as possible; it should have a local focus and deal with 
those communities that will be immediately affected by the 
pipeline. Apart from a reasonable period for follow up, such 
planning should not extend beyond the period of pipeline 
construction. 


In this report, we are concerned with planning for extra- 
norma! circumstances that may be caused by the pipeline and | 
related developments. These circumstances will have their 
greatest impact at the local community level, and local people. 
should, therefore, be in a position to modify and control them. 
We are not concerned here, for example, with the planning 
and construction of normal community facilities. Rather, we 
are concerned with how communities should meet extraordi- 
nary demands that could occur rapidly and that could be) 
transitory. If, for example, more classrooms are needed, the 
community would decide, on the basis of what it considers 
best for its children, whether to use portable facilities or to 
double-shift existing facilities. 

I am not saying these difficulties can be resolved before 
construction of the pipeline begins, but I hope that we can 
make a good start toward their resolution. If they are not dealt 
with, the divisions that presently characterize the action 
communities of the Mackenzie Valley may become 
aggravated. 

There remains the definition of planning objectives. What 
exactly are we trying to resolve? At what level of government 
must action be taken? Will the problem respond to short-term 
solutions, or is it something that will go away or turn into 
some other kind of problem with time? Can the problem be 
solved with money, or is it a physical bottleneck that no 
amount of money can alleviate in the time available? What 
institutional factors impinge on the development of a solution 
to the problem? 

14. Local planning to ameliorate or modify the impact of the 
pipeline should be closely related to the procedures of the 
Agency and to the activities of regional and territorial 
governments. It should be underway well before construction 
of the pipeline begins and should be an integral part of the 
final review of the pipeline design. 

Local planners should assess the data assembled by the 
impact information centres, as well as other pertinent 
information and, with the help of professional staff from 
government and the Agency, should develop programs to 
moderate the local impact of the pipeline. Thereafter, as 
pipeline construction proceeds, the programs should be 
revised to match changing circumstances. In this way, each 
community would be able to evaluate the local effects of the 
project and draw up its own measures to deal with them, both 
before and during construction of the pipeline. 


_ Planning, no matter how detailed, is useless unless it leads 
to a practical program. Moreover, in the communities that 
will be affected by the pipeline, the practical results will have 
to come swiftly: the time between the identification of needs, 
the setting of local priorities, the review of these priorities, the 
release of funds, and the implementation of the particular 
proposal, must be kept short. Some projects, such as the 
provision of additional housing, additional hospital beds, 
additional detoxification centres, and additional professional 
3taff to man such facilities, may involve substantial sums of 
money. 

15. To ensure that ameliorative measures can be implemented 
without delay, someone in the planning sequence should be 
ampowered to hold funds, including major funds, and to 
release them quickly as the need arises. 


Current plans call for the major part of pipeline construc- 
‘ion to take place in winter. As a consequence, significant 
qumbers of people could be without jobs for a considerable 
sart of the year. Projects to moderate the impacts of the 
dipeline could be carried out during the slack season, 
sroviding that the technical and resource conditions govern- 
ng them permitted this, and they could thus be used to 
tounter the cyclical nature of pipeline construction in the 
egion. 


specific Problem Areas 


(here are a number of major problems that could only become 
iggravated, unless steps to resolve or at least modify them are 
aken before construction of the pipeline begins. 


16. Although the medical requirements of pipeline workers 
ind other in-migrants will probably impose a severe strain on 
xisting health facilities and services in the North, the 
yrovision of medical services to pipeline employees must not 
ve allowed to jeopardize the health facilities or health 
rograms of the communities of the Northwest Territories. 


' Under the Northwest Territories Public Health Ordinance, 
he pipeline company and its contractors will be responsible 
or providing medical services for their employees. Although 
he pipeline companies have said they will not use commu- 
ity facilities and staff, emergency situations and pressures 
n the Company’s facilities may require them to do so. It is 
specially important to establish the nature and extent of the 
acilities and services that the Company will need. The 
ipeline is to be built during the arctic winter when darkness 
nd intense cold impair not only productivity, but also 
lertness and awareness. Under such circumstances, and even 
vith the best possible safety measures, there will be accidents, 
jedical problems related to exposure to cold temperatures, 
nd pyschiatric problems arising out of reactions to cold, 
arkness and isolation. The Company should be prepared to 
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cope with all of these problems, and cannot be allowed to 
burden facilities in nearby communities because of inadequa- 
cies in its own planning. 


17. Realistic projections of both the pipeline employees’ and 
the public’s needs should be available before construction of 
the pipeline begins, so that the medical problems that will 
have to be met during construction can be properly estimated 
and provided for. 


As I said earlier, it is difficult to estimate the size and 
distribution, and therefore the demands, of the transient 
population, and of the native population that will be attracted 
to the action communities. Planning for these populations 
should focus on the development of quick and flexible means 
to meet their requirements. Portable facilities, such as hospital 
units and nursing stations may be one solution. 


18. Although some upgrading and expansion of hospital 
facilities in the major communities will be necessary to handle 
pipeline-related effects, the long-term needs of the communi- 
ties must take precedence over the short-term needs of 
pipeline personnel. 


19. Demands on sanitation programs will, without doubt, 
increase during construction of the pipeline. More environ- 
mental health officers for inspection and enforcement services 
will be needed as the water and sewer requirements of 
construction camps are added to those of rapidly growing 
communities. The problems of human waste disposal must be 
addressed now to ensure that conditions of good public health 
prevail before pipeline-induced rapid growth occurs. 


The pipeline project and related activities will undoubtedly 
impose a burden on the school facilities of the major 
communities, and it is likely that it will be possible for only a 
part of the increased enrollment that may result to be 
accommodated in existing classrooms. 


20. Planning to accommodate in the school system the 
increased number of pupils that will result from pipeline- 
induced growth should start soon and should include forecasts 
of the numbers and needs of pupils. 


Accurate forecasting should become easier as the final 
design stage is approached. Planners must always distinguish 
between short-term problems, for example, temporary over- 
crowding, which may be resolved by measures such as double 
shifting, and problems resulting from long-term population 
growth, which could require the expansion of school facilities 
and staff. 

Construction of permanent schools and classrooms fi- 
nanced out of normal government revenue must, even during 
peak pipeline construction, reflect the long-term needs of the 
individual communities. Students entering the school system 
during population surges that accompany pipeline construc- 
tion could be accommodated in modular classrooms. 

In Alaska, it proved difficult to ameliorate the housing crisis 
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that accompanied the construction of the trans-Alaska 
pipeline, not because the United States lacked the resources to 
build houses, but because housing, traditionally, is not an area 
of government involvement. Housing is regarded as an area 
for private initiative, and government, to a great extent, lacks 
the agencies and funds necessary to deal effectively with 
housing shortages. Because Canadians tend to regard housing, 
especially in the North, as more of a public responsibility than 
the United States does, the problem might not be as severe in 
Canada as it was in Alaska. Nevertheless, there could be 
significant housing problems. 

The influx of people into the North with the advent of 
pipeline construction will put pressure on the poor housing 
situation that exists at present. The Northwest Territories 
Housing Corporation, which uses federal funds through the 
National Housing Act and through Treasury Board directly, 
has inadequate funds to redress the housing situation. Indeed, 
the corporation cannot keep pace with new family formation, 
cannot match the existing shortfall, and does not have 
sufficient funds to rehabilitate and repair the existing housing 
stock. As the housing demand grows, overcrowding, use of 
substandard units, inflated building costs, and in general, an 
inadequate housing supply are likely to become more 
common. In addition, the supply of land to meet the present 
allocations of housing is restricted, and servicing is falling 
behind because of lack of planning. 


21. The fundamental requirement to ensure the smooth 
delivery of serviced land is a survey of current housing 
adequacy, and a land use and site development plan for each 
community. Although the Company intends to provide its 
own housing for permanent staff, its housing :plans must be 
consistent with community development objectives and must 
be subject to community regulation. The Company and the 
federal and territorial government should share equally in the 
cost of assembling and developing serviced land in the action 
communities. 


The Northwest Territories Housing Corporation’s housing 
policies to encourage home ownership are still inconsistent 
with its staff housing policy, which offers considerable benefit 
to persons who rent. Also, the Housing Corporation’s policy of 
charging 25 percent of income for rental conflicts with the 
low maximum rents that exist in housing provided by 
government and major private sector employers. The Com- 
pany should provide low-interest mortgages in place of and 
at better rates than rental allowances, which would encour- 
age home ownership and stability. Rental subsidies to 
Company employees should conform with existing public 
housing subsidies in the Northwest Territories. 

There must be safeguards to ensure that the supply of 
materials for housing construction in the Northwest Territo- 
ries is not adversely affected by heavy demand that pipeline 
construction places on northern transportation systems. 
Funds for housing construction should not be reallocated 


from other parts of the Northwest Territories or from smaller 
communities to larger ones. Mobile housing units that could 
be transferred rapidly from one location to another offer one 
solution to the problem of extraordinary surges in accommo- 
dation demand that will occur. The impact information. 
centres, described above, should advise in-migrants on the 
unavailability of housing in the communities, and zoning 
regulations should be strictly enforced to avoid indiscrimi- 
nate trailer and camp settling, which, on unserviced land, can 
create serious health problems. 

Government'’s first priority is to ensure adequate housing 
for northerners at a time when pipeline construction activ- 
ities will create a high demand and short supply. Estimates of 
housing needs should be frequently reviewed, in light of the 
difficulty of predicting the overall level of future activity in 
such an unstable region. 
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Camps and Communities 
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In the chapter Employment and Manpower Delivery, I dealt 
with the conditions that should prevail within pipeline 
camps regarding such matters as food, recreation, accommo- 
dation and security. I shall now consider the relationships 
that should prevail between construction workers housed in 
the camps and residents in near-by communities. My 
recommendations apply to all communities in the Mackenzie 
Valley and Mackenzie Delta, and not only to the action 
communities. 

Many misconceptions have arisen about construction 
camps and their occupants. The fact is, construction workers 
are decent human beings who are trying to make a living and 
to save some money, and who must work long hours to do so. 
According to Professors Bering-Gould and Bennett, the 
attitudes and aspirations of the thousands of people living in 
the pipeline camp near Valdez, Alaska did not differ 
significantly from those of the residents of Valdez. 

Workers who have comfortable housing facilities, good 
food and accommodation, proper recreational facilities and 
access to liquor (under controlled conditions) present fewer 
problems than workers who are poorly housed, badly fed, and 
treated like adolescents. The collective agreements that 
govern pipeline construction and that will apply to the 
Mackenzie Valley pipeline require a high standard of 
accommodation for pipeline workers. The quality of life in 
camp is not the only thing that determines whether a labour 
force will be easy to manage or not: treatment on the job and 
conditions of leave are also important factors. Nevertheless, 
the quality of camps has a major influence on the behaviour of 
workers during off-hours both in camp and in nearby 
communities. 


22. Construction camps must be of a high standard and should 


meet the requirements set out in the chapter on Employment 
- and Manpower Delivery. 


Persons living in even the best of camps will want and, 
under certain conditions, should have access to nearby 
communities. However, the degree to which communities or 


groups within communities can accommodate or tolerate 
' visitors varies. Although larger communities, such as Inuvik 
_and Hay River, have had long experience with exploration 


crews, barge crews and construction crews and a considerable 
part of the local economy is based on expenditures by 


transient populations, not all parts of the populations of these 


_ communities are equally tolerant of outside intrusion. Native 


| 


ble to exploitation by unattached and irresponsible transients. 


| 


populations of the action communities have proved vulnera- 


However, in general, and within certain limits, action 


| communities have established means of dealing with 
_ transients. 


| 


| 
| 


The smaller communities of the Mackenzie Valley and the 


_Mackenzie Delta, those in which native people form the 
majority of the population, are far less able to withstand the 
‘influx of considerable numbers of visitors. The stability of 
‘relationships within such communities is important to their 


‘continuity and harmony. The intrusion of a few visitors, 
under conditions which the community can control, will not 


generally pose a problem, but should such visits occur at a 
‘frequency and under conditions with which the community 


‘cannot cope, the community may be presented with social 
problems of the most serious kind. 


23. Insofar as technical constraints governing pipeline 


| 
) 


construction will allow, camp facilities should be located far 


from communities, so that access to towns and villages is 
difficult and camp residents are discouraged from going. 


f 4 ans 
| However, access to the action communities should not, and 


probably cannot, be restricted; workers who want to go to 


town will find some means of getting there. 


24. Behaviour on the part of pipeline employees that is anti- 
social and disruptive to the well-being of the communities 
should not be condoned. Employees found guilty of disorderly 
-and drunken behaviour, assault, and destruction of property, 
should be dismissed and returned to point of hire. 


25. In action communities, facilities such as bars that 
‘pipeliners would frequent should be located away from 
residential areas. 


26. Pipeline workers should be discouraged from visiting the 
smaller, largely native communities of the Mackenzie Valley 
and Delta. Means of restricting access to the small communi- 
ties should be the subject of discussions between the native 
people, the Company, the unions, and the Agency. 

People from the communities will be attracted to pipeline 
construction camps for a variety of reasons. Local people who 
wish to learn about the pipeline or the camp, or who wish to 
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visit relatives who are working on pipeline construction 
should not be prohibited from visiting camps. 


27. Access to camps, and to facilities for visitors within 
camps, must be of a kind that is not hazardous to the visitors, 
and that does not interfere with the normal operations of the 
camp. Access to camps must be carefully monitored and 
controlled by the Company. 


28. At each camp, a comfortable lounge, or similar facility, 
should be provided in which pipeline workers and _ local 
people can meet and visit with each other. If a sufficient 
number of local people want to visit a particular camp, 
perhaps because several local people are working there, 
special arrangements should be made with respect to trans- 
portation and to accommodation of visitors. However, no such 
arrangements should be allowed to interfere with the prime 
purpose of the camp, which is to house people who are there to 
build the pipeline. 


Community Energy Supply 


A gas pipeline in the Mackenzie Valley should provide two 
things for northerners an assured energy supply and a 
reduction in energy costs. At least that is the way northerners 
feel about it — they believe it would not be right that gas from 
the North should pass by northern communities only to 
service industries and homes thousands of miles away. I think 
the case they have made is a good one. 

29. To assure energy supply to communities close to the 
pipeline, the Company should either provide valves and 
fittings at appropriate locations along the trunk line or 
guarantee to provide them at a future time but at costs current 
at the time of the trunk line construction. The Company should 
enter into acommitment that will last as long as the operating 
life of the pipeline lasts, to make gas available to communities 
as and when it is requested to do so. 

The reduction of energy costs could be more difficult to 
accomplish. Evidence presented to this Inquiry suggests that, 
if gas were made available to communities, only Inuvik, 
Norman Wells and Fort Simpson would clearly experience a 
cost reduction over currently available energy sources. 
Benefits to smaller communities are likely to be insignificant 
or non-existent. However, economic studies are very sensitive 
to assumptions about oil (and gas) prices and market growth, 
and it is therefore impossible to be precise in marginal cases. 

Whether energy costs to communities will be reduced or 
not depends not on the price of the gas itself but on the capital 
cost of installing lateral lines and distribution grids. Capital 
costs are heavily influenced by economies of scale: the higher 
the volume in any market, the lower the per capita cost. This 
fact, of course, benefits the action communities and works 
against the smaller communities in the North. However, even 
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the largest communities of the Northwest Territories repre- 
sent markets of minimal size in terms of recovering the full 
costs of supplying natural gas to them. 

A number of subsidy schemes have been proposed to ensure 
that natural gas would be more widely available in the 
Mackenzie Valley and Mackenzie Delta. Foothills proposed to 
lower the price of gas service to residential and commercial 
customers in several communities by passing the cost on to 
southern users of northern gas. The Northwest Territories 
Association of Municipalities showed that if Inuvik, Norman 
Wells and Fort Simpson, all of which would experience 
substantial energy price reductions through the use of gas, 
were to pass some of these gains to other communities, energy 
costs in most communities in the region could be lowered. In 
addition, the Association recommended that any royalty on 
non-renewable resources ought to be applied first to achieve a 
reduction in energy costs throughout the Northwest Territo- 
ries, to a level equal to the average energy cost reduction that 
is experienced by communities that can be economically 
supplied with natural gas. 

Another factor is that energy costs vary considerably 
throughout the region. Norman Wells provides its customers 
with lower oil-product prices than are paid almost anywhere 
in Canada, and in some northern communities and for certain 
classes of consumers, the price of electrical energy is lower 
than in many major southern Canadian cities. 

In my opinion, northerners should receive the benefit of 
reduced energy costs from northern gas production. This 
reduction could be achieved in two ways: through an inter- 
regional pricing policy that would ensure that southern users 
subsidize northern customers, and a system of cross-subsidi- 
zation in the North within particular regions. 

30. Some form of rent or special tax should be levied against 
gas owners, gas field operators and pipeline operators and the 
returns should be used to lower energy costs on a per unit of 
consumption basis by class of customer, throughout the region 
(Industrial customers are charged less for gas and accordingly 
would receive a smaller subsidy than residential customers.) 


Costs should be reduced to the point where residents, 
businesses and industries in the most favoured communities 
(from an unsubsidized energy cost standpoint) in the North 
would pay energy prices equivalent to the most favoured 
communities in the South. 


This does not mean that annual energy costs for northern 
consumers will equal those of the southern basing-point. The 
severe climate and longer winter of the North would still 
militate against northerners. But it would mean a considera- 
ble reduction in user-costs over those that apply in the North | 
at present. 

The benefits from extensive subsidy schemes that would | 
result in an equal price for natural gas or, indeed, any form of | 
energy to all larger communities are, in my opinion, question- 
able. There is already an artificiality and distortion of regional 
activity patterns, and the imposition of energy pricing policies 
that do not to some degree reflect local cost variations would — 
further aggravate this trend. There is not much to be gained 
from action communities subsidizing each other's energy 
costs. And, in the same way that it is inappropriate for Hay 
River to share totally with Inuvik the economic benefits it 
derives from being a rail terminus, so it is undesirable for 
Inuvik to share totally with Hay River the economic benefits 
it receives from its proximity to a pipeline. But it does seem 
appropriate for action communities to subsidize the cost of 
supplying energy costs to the smaller communities in their 
local area of influence. 

Thus Inuvik would subsidize communities in the Macken- 
zie Delta, Norman Wells would subsidize Fort Good Hope and 
Fort Norman, and Fort Simpson would subsidize Wrigley. I 
am not saying that energy prices should be the same in all of 
these communities but that natural gas-induced cost reduc- 
tions in the larger communities should be used to reduce 
energy prices in the smaller communities. 


31. In the region, there should be an area pricing scheme for 
energy by which the cost savings obtained by larger commu- 
nities from use of natural gas would be passed on to the 
smaller communities in their local area. 


# REPORT OF 
- MACKENZIE VALLEY 
PIPELINE INQUIRY 


) This Inquiry heard a considerable body of evidence on the 
present state of northern business and about the expectations 
‘that northern businessmen had formed with respect to the 
proposed Mackenzie Valley pipeline. On the basis of this 
evidence, I now advance several recommendations designed 
‘to promote the orderly long-term growth of the northern 
| business community and to ensure that it will derive 
| appropriate benefits from the pipeline project whenever it 
may be built. Some of my recommendations are made to 
‘protect existing northern businesses; others are concerned 
with the promotion of a healthier and more competitive 
| regional business economy. 

_ Northern-based firms are in a poor competitive position 
relative to firms that do business in the North but whose main 
operations are in the South. Firms that are exclusively or 
largely dependent on the North normally operate in small 
and uncertain markets, and they do not have such a large 
volume of sales, over which they can spread overheads and 
other fixed costs, as their southern-based competitors have. 
Their markets are, moreover, likely to be distinctly seasonal, 
particularly in construction. Typical northern firms do not 
earn revenues during as much of the year as do southern 
firms. Northern firms are less favourably located with respect 
_to suppliers, which means they have higher transportation 
costs and a more limited choice among suppliers of certain 
goods or services. Their labour costs are, on the average, 
} 

| 


higher, and the local labour force is often less skilled and less 
productive than the labour force in the South. Services that 
southern firms take for granted are frequently unavailable to 
northern firms, or available to them only at considerable 
_ expense. 
_ Southern firms have generally left the northern market to 
| northern firms when business in the South has been thriving 
or when projects in the North have not appeared attractive. 
However, when business has been slack in the provinces, or if 
a particular project is regarded as attractive, southern firms 
have vigorously entered the northern market. I do not suggest 
that existing northern firms can at present handle the full 
range of business opportunities that may occur in the North. 


PART ONE — 
PEOPLE: SOCIAL AND 
ECONOMIC CONCERNS 


Northern 
Business 


There are many projects they simply cannot tackle because 
they lack the necessary resources and experience. However, in 
certain fields, especially construction, southern-based firms 
have often been able to underprice northern firms by a 
considerable margin even on jobs that northern firms could 
undertake. Southern firms are thus in a position to skim the 
cream off the northern market, to move in and out as seems 
favourable to them, to take advantage of only the most 
rewarding projects, and to avoid the less attractive ones. 
Northern firms do not have this flexibility; they must work 
within their limited market and take advantage of whatever 
opportunities may come their way. 

Not all problems faced by northern firms can be attributed 
to the market and to location. Although there are many 
competent businessmen in the North, there are some that are 
relatively inexperienced in identifying investment opportu- 
nities and in running a business. Native northerners, whose 
entrepreneurial traditions are mainly based on trapping, 
trading and riverboat transportation, do not fit easily into the 
business sector that is now taking shape in the North. 

The northern economy, moreover, is and has always been 
pervaded by uncertainty, primarily because the region's 
major resources are sold in distant markets and because there 
is virtually no control within the North over these markets or 
over the development of these resources. Most of the decisions 
that affect the growth and development of the regional 
economy and that determine, therefore, whether or not its 
businesses will thrive are taken far beyond the region’s 
boundaries. By the time these decisions have been transmitted 
to the northern business community, they have often been 
distorted by rumour and speculation and they generate 
unrealistic expectations. 

My recommendations, therefore, recognize the need to 
improve the quality of northern management and to increase 
the range of services that are available to the northern 
business sector. More generally, they pertain to the growth of 
the northern economy as a whole because it is important that 
this economy should develop beyond its present limited 
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capabilities and capacity if it is to survive the pipeline and, 
more positively, to benefit from its construction. 

The nature and scope of the settlement of native claims will 
greatly influence the degree to which, and the methods by 
which, the native people of the Mackenzie Valley and 
Western Arctic will be able to participate in economic 
activity related to the pipeline project. It may well be that,asa 
result of the settlement of native claims, native enterprises, 
whether they are cooperatives, corporations, or proprietor- 
ships, will become an important element in the providing of 
goods and services in the North. As they evolve, they should 
enjoy the same advantages that I am recommending for 
northern resident firms, provided, of course, that this is 
consistent with the wishes of the native people. 

The pipeline will introduce many new elements into the 
North for which most northern businessmen are, at present, 
ill-prepared. Not only will the project be one of the largest 
ventures ever undertaken by private capital, it will bring 
north powerful international unions. If a negotiated settle- 
ment of native claims has by then been achieved, there will 
also be a much larger native presence in the economic affairs 
of the region, the nature, scope and effect of which cannot be 
predicted at present. Thus, within a short time, the northern 
businessman's world will be reshaped and transformed, and 
he must be prepared to meet the challenge that these changes 
pose. My recommendations are aimed to help him in this 
adaptation. 


Definition of a Northern Resident Firm 


For the purpose of this chapter, I accept the definition of a 
territorial firm offered in Report of the Task Force Formed to 
Study Problems Encountered by Northern Businessmen in 
Obtaining Federal Contracts. The government of the North- 
west Territories applies this definition to determine whether 
or not a firm is eligible for favourable treatment with respect 
to bid differentials. It requires the head and the administrative 
offices of a firm to be located in the Northwest Territories, that 
more than half of its business be carried out in the Territories, 
and that 50 percent or more of its capital assets be located 
there. Although this definition has given rise to certain 
problems and should be re-examinined, it is in principle a 
sound one. 


1. Northern resident firms should be defined as those whose 
head administrative offices are located in the Northwest 
Territories, who carry out more than half of their business in 
the Northwest Territories, and who have at least 50 percent of 
their capital assets located there. 

The definition of a northern resident firm is less of a 
problem than its application. If government seriously wants 
to create a viable northern business sector, it must be prepared 
to deal with resident firms on a preferential basis and should 
make exceptions to rules, such as the residency requirements, 
only when there are very special reasons to do so. 


Bid Differential 


The territorial government has maintained for some time a 
bid differential in letting contracts for construction. Late in 
1976, the federal government announced that it would 
continue to follow this practice, but it has since retracted this 
statement. All contracting firms that meet the criteria set by 
the Task Force on northern business in its definition of a 
northern resident firm are given a 10 percent preference on 
territorial government contracts under $500,000 and a five 
percent preference on contracts over this amount. Preference 
here means that the bid of a northern resident firm can be 
higher, up to the relevant percentage, than the lowest bid by a 
southern firm. Thus far, only construction firms that are able 
to meet the residency criteria set by the Task Force on 
northern business are eligble for this preference. 


2. The federal government should establish a bid differential 
and extend it to all northern resident firms that bid on 
government contracts or on contracts with private sector 
projects that require government approval. This change 
should be made soon so that it will have had a real impact in 
strengthening northern business well before the pipeline is 
built. 


3. During pipeline construction, the bid differential should 
apply to the construction of all project facilities, as well as to 
those contracts defined above. However, to prevent a situation 
of permanent or potentially damaging dependence on mea- 
sures such as bid differentials, there should be a thorough 
review of the subject both before and after construction of the 
pipeline project. The review before construction should focus 
on the adequacy of the measures that have been taken to that 
time. The review after construction should examine the need 
for the continuation of a bid differential. 


Regional Purchase of Goods and Services 


Industrial and commmercial growth usually depends on the 
ability of a few key industries to grow rapidly and to create 
capital and income for additional growth. For this reason, 
governments have typically encouraged the growth of 
leading industries and sectors of the economy by a variety of 
incentives and by market protection. 

In any regional economy, the leading industries are usually 
those associated with exports from that region. In some cases, 
they include industries that are particularly vulnerable to 
shifts in market forces or that are under the control of 
external decision-makers who have little interest in the 
region beyond its resources. The result is that, instead of the 
relatively smooth growth that can be predicated on economic 
models, growth takes on an unpredictable character. This 
kind of growth has certainly been characteristic of the 
northern economy, where economic activity has been cyclical. 

The purchase by the pipeline company of goods and 
services from firms resident in the Northwest Territories 


should not lead to a situation in which, by the time that the 
pipeline project is over and the regional purchasing programs 
have ended, a large proportion of the region’s commercial and 
productive capacity depends solely on the pipeline project. 


4. The regional purchase of goods and services requires 
careful planning by the Company, all levels of government, 
and the regional business community. Well before the final 
design phase, the Company and regional businessmen should 
hold a series of meetings to determine the details of the 
procedures the Company will use for local purchases. 


Planning should focus not only on how some firms may 
benefit directly from the Company’s purchases of goods and 
services, but also on how other firms may benefit from 
performing services for each other. Planning should also 
consider how the pipeline project might contribute to the 
growth of regional capacity and the quality of regional 
services, without making the northern business sector unduly 
dependent on the pipeline. 


In planning the purchase of goods and services from 
resident firms, care should be taken to ensure that the volumes 
these firms undertake to supply are realistic. Resident firms 
should not undertake to supply goods and services to the 
Company in volumes that are likely to create shortages in 
local markets. 


5. The pipeline company shall instruct its prime contractors 
to ensure payment within 30 days to northern resident firms. 
This promptness is necessary because, among other things, 
northern subcontractors may have to meet conditions in their 
collective agreements that could impose strains on their cash 
flow position. 

Local purchase procedures for the pipeline may be complex 
and difficult to work out; the more experience that northern 
businesses have with such procedures before the pipeline is 
built, the easier it will be to apply them when the construction 
of it begins. 

6. Before the pipeline is built, government should establish 
and adhere to a local purchase program, and it should require 
large private companies in the North to do the same. 
Government should be flexible and willing to experiment 
with such programs, although not in a manner that would 
impose costs or confusion in the private sector. 


7. Regional purchasing and other programs, including 
education programs, should encourage innovative solutions, 
such as the joint venture, in which two or more firms combine 
to provide goods or services or to bid on a particular contract. 
Joint ventures between northern firms, and between northern 
and southern firms, should be encouraged both in the long and 
the short term. They could provide the means of securing the 
risk capital that will be needed to complete special projects of 
limited duration, and they could facilitate the participation of 
northern resident firms in development projects. 
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8. Crown corporations, such as the Northern Transportation 
Company Limited, when they perform services for the 
pipeline company, should ensure that they involve local 
private firms to the maximum degree. In the meantime, and 
well before the pipeline is built, crown corporations should 
contract to northern resident firms some of the services they 
currently provide for themselves so that adequate local 
services, such as trucking, can be developed before construc- 
tion of the pipeline begins. 


Tendering Procedures 


Construction and the supply of materials are key activities in 
the North. Firms active in these fields provide considerable 
employment and income in the larger communities of the 
Mackenzie Valley and Mackenzie Delta. They could, more- 
over, be one way whereby significant numbers of northern 
residents could find their way into pipeline-related employ- 
ment without being employed directly by the pipeline 
company or its major contractors. Excessive reliance of 
northern resident firms on the pipeline would be undesirable, 
but nevertheless assistance to northern suppliers and con- 
tractors is necessary to give these firms a position of equality 
with their southern-based competitors. 


9. Before pipeline construction begins, the pipeline company 
and its major contractors should prepare a list of goods and 
services they will require. This list should be developed with 
the assistance of the Government of the Northwest Territories 
and representatives of northern businesses and should be 
made available to northern suppliers and construction 
contractors. 


Where possible, this list should be broken down into 
increments or lots that coincide approximately with the scale 
and volume at which the northern firms can operate. It should 
also indicate how exacting the tolerances for a particular item 
or service may be and what substitutes may be allowed. 


10. All contractors and suppliers, whether they are based in 
the North or in the South, should be required to submit bids 
FOB point of use rather than FOB point of supply; that is, full 
transportation costs should be included in all bids. 

11. Contracts that are compatible with the capacity of 
resident northern businesses should be tendered first in the 
locality in which the goods and services in question are to be 
consumed. To facilitate this recommendation, a list of pre- 
identified, registered northern resident businesses should be 
compiled by locality. 

12. Standard procedures for tendering should be developed. 
All notices for tenders that are within the capability or 
competitive range of northern resident firms should be 
published in the North. 
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Bid Depository 

A bid depository is usually operated under the auspices of a 
contractors’ association. Tenders are submitted before a 
specified time, and they are opened before an impartial 
committee. Strict rules ensure that all bids are submitted and 
opened by identical procedures. The cost of operating a bid 
depository is not great, and it should be financed through the 
sale of envelopes to contractors. 

A bid depository has been in operation in Whitehorse for a 
number of years, but there are none in the Northwest 
Territories. The bid depository most frequently used by 
contractors in the Northwest Territories is in Edmonton, and 
that is another reason why contractors resident in the 
Northwest Territories are at a competitive disadvantage, 
relative to non-resident firms, in bidding on contracts for 
construction projects within the Northwest Territories. This 
competitive disadvantage is enhanced by the distances 
between contractors and their suppliers. Because the suppli- 
ers’ bids are usually not available until moments before the 
bid depository closes the northern contractor must often 
travel to the bid depository to submit his bid on time. If bid 
depositories were located in the major communities of the 
Northwest Territories, they could be used, as well as those in 
southern centres, for the deposit of bids for major develop- 
ment projects in the North. 


13. One or more bid depositories should be established in the 
Mackenzie Valley. During pipeline construction, bid deposito- 
ries should be operating in all of the major centres within the 
Mackenzie Valley. 


Because the initial volume of envelope sales will be low, the 
Government of the Northwest Territories should provide seed 


funding to a territorial construction association to develop a 
bid depository. 


Labour Relations 


It is federal policy, as stated in the Pipeline Guidelines, that 
any work that is directly associated with the construction of 
the proposed pipeline and its related facilities will be subject 
to collective agreements between prime contractors and a 
number of unions representing workers in the pipeline and 
building and construction trades. This regulation will, of 
course, have important implications for northern workers, 
who will have to join unions to be eligible for direct pipeline 
employment. The northern businesses that seek contracts 
associated with pipeline project construction will also be 
affected, because there will be provisions in collective 
agreements that stipulate that all subcontractors working on 
site for prime contractors are to be bound by the provisions of 
the collective agreements. In other words, the northern firm 
will have to pay the wages, offer the benefits, and provide the 
working conditions that are outlined in collective agreements. 


With a few exceptions, this will be a new and perhaps trying 
experience for northern businesses. 

A report prepared by Manforce Research Associates, Trade 
Unions and the Northern Business Community, suggests that 
the presence of unions in the North and the stipulations of 
collective agreements could significantly alter the hiring 
practices of northern businesses. Businesses directly associ- 
ated with the project will have to ensure that the members of 
their work force meet union entry requirements. The in- 
creased expectations arising from union-negotiated wage- 
and-benefit packages could make it difficult for northern 
businesses to attract or to keep workers during the period of 
pipeline construction and to maintain worker satisfaction 
after it is completed. The report also indicates that adminis- 
trative and bookkeeping chores are likely to increase: most 
collective agreements stipulate, for example, that workers 
must be paid on a weekly basis, that a cheque-cashing service 
must be provided, and that dues must be deducted from 
wages and forwarded to the union. 

To the extent that construction of the pipeline will 
stimulate continued development of hydrocarbon resources 
in the Western Arctic and promote the growth of infrastruc- 
ture in its larger communities, the stronger union in- 
volvement in the North will become. Representatives of the 
northern business community, in their submissions before the 
Inquiry, expressed concern over the impact that trade unions 
and collective agreements could have on their present 
operations and on their ability to obtain contracts associated 
with pipeline construction. 


14. 1n preparing for pipeline construction, the Government of 
the Northwest Territories, in consultation with the northern 
business community and the trade unions representing 
workers in pipeline construction, should undertake a compre- 
hensive review of trade union practices and their potential 
impact upon business operations in the North. 


15. Before construction of the pipeline begins, a program 
should be created to inform northern businesses more fully of 
federal government policy with regard to unions and collec- 
tive agreements. A similar program should be established to 
inform the trade unions about business conditions in the North. 


Information and Forecasting 


Many uncertain and unpredictable elements in the North 
affect the course of economic life in the region and make it a 
very difficult place in which to operate a business. These 
uncertainties are particularly strong in the region’s major 
communities; their dependence on the hydrocarbon industry, 
the mining industry, and on government projects and 
activities has in the past led to large variations in activity. 
This problem has two aspects. First, northern businesses need 
better information about the plans and prospects that are now 
affecting the behaviour of industry and government both in 


the North and elsewhere. Secondly, better forecasts of what is 
likely to happen in the future are needed. 

Large corporations and government have always been very 
selective in choosing the information they wish to make 
available to northerners, and they have tended to release only 
the information that could help them achieve a particular 
end. When they believe that no information is likely to 
further their interests, no information is made available. Not 
surprisingly, such behaviour has had a whole range of 
negative consequences. It has led to the excitement of great 
expectations about projects such as the Mackenzie Valley 
pipeline, which in turn has led to the misallocation of regional 


_ labour and capital resources. 


It is very difficult to forecast with any degree of accuracy 
for a region such as the North, but it should be possible to 
separate out from the enormous range of events that might 
occur those that are most likely to occur. Even the roughest 
indications of what the likely course of events is going to be 
could give businessmen and potential investors something on 
which to base their decisions. Such crude forecasts would not 
only be helpful to the business community, all northerners 
could also benefit from their availability. However, they 
would have to be conducted in a responsible and professional 
manner to be of any real usefulness. 

It is therefore appropriate to make recommendations with 
respect to the degree to which both government and large 
corporations should supply more and better information to an 
interested public. Fuller access by the public to such informa- 
tion will probably come about only with time and, even then, 
probably only with legislation. 


16. There is, at present in the North, a great need for better 
information so that the people there can comprehend the 
implications of a vast undertaking such as the proposed 
pipeline. Procedures to supply this essential information 
should be formulated and implemented as soon as possible. 


17. The Government of the Northwest Territories should 
continue its efforts to assemble northern businesses into 
regional associations so that it will be easier to supply 
information to individual businessmen and to provide a forum 
in which the problems of the businessmen themselves can be 
discussed with representatives of government and industry. 
These organizations may require initial government support. 


18. With assistance from the Government of the Northwest 
Territories, these regional business associations together could 
operate a business information centre, which should work 
closely with the impact information centres | recommend in 
Action Communities. The business information centre should 
be staffed by persons who are familiar with northern business 
and with the operation of both the territorial and federal 
governments. Under the direction of the business community, 
the centre should serve as a liaison with government and 
industry and inform businessmen of developments that are 
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likely to affect their operations, review forecasts and maintain 
statistics. 


Skills of Management and Enterprise 


Although northern businesses have economic and geographi- 
cal problems, the calibre of northern entrepreneurship and 
management is not always high, and these qualities could be 
improved in the long term by educational and management 
development programs, especially in the more isolated 
communities. 

Several programs related to the development of managerial 
skills are now available to northerners through the Govern- 
ment of the Northwest Territories and the Federal Business 
Development Bank. The territorial government has designed 
a series of teaching modules on small business management. It 
may be difficult to persuade owners and managers of small 
businesses to set aside the time required to complete the 
sections of the course that are relevant to their own specific 
needs. A small businessman may be busy just making ends 
meet and he may be reluctant to undertake work that he 
considers merely academic. And, even with good manage- 
ment, probably many small northern businesses will not 
become more successful because of the geographical and 
market difficulties facing the northern economy. The north- 
ern businessman must, therefore, be persuaded of two things: 
that his business has a better chance of survival in the long 
run if he learns to run it more efficiently and that the 
management development course will be of real use and 
benefit to him. 

Some incentives could be provided to induce the northern 
businessman to take a course to improve his managerial skills. 
For example, employees at the management level could be 
given bonus pay for successfully completing business man- 
agement courses that their employers think may be useful to 
them. In addition, individuals could be reimbursed for course 
fees and costs. 


19. Businessmen should be encouraged to take advantage of 
the courses on management that are already available in the 
Northwest Territories, and new courses covering subjects that 
would prove useful in the event of pipeline construction 
should be devised and made available. 


20. The government should assist northern firms to procure 
better management expertise. This could be done by providing 
funds to hire persons with management skills who could 
work with the resident owner and operator for a period of 
time, or by placing young northerners who show promise of 
business ability in management trainee positions in the South, 
to obtain management expertise through on-the-job 
experience. 


21. Northern businessmen seeking contracts will require 
knowledge of a variety of special techniques and arrange- 
ments that are peculiar to industry, such as preparing bids, 
tendering procedures, bonding applications, job costing and 
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labour relations. An advisory service for these procedures 
should be available within the Government of the Northwest 
Territories. 


Availability of Loan Capital 

Loan capital is essential to the operation of a small business to 
ensure that sufficient funds are available for the acquisition of 
assets, the provision of working capital, and the financing of 
inventories, which must necessarily be larger in the North 
than in the South because of isolation and transport cost. 
Although there is now a special Agricultural and Rural 
Development Act (ARDA) program for the North, through 
which grants are made available to northern businessmen, 
loan capital will still be needed for equity and bridge 
financing until enough work has been accomplished to meet 
the requirements under which ARDA grants are made. The 
expansion of loan funding is important to the development of 
a healthy business community in the Mackenzie Valley. In 
the long term, and in anticipation of the construction of a 
pipeline, it is essential that sufficient funds are available for 
the establishment of new resident northern businesses and 
for the expansion of existing businesses. 

At present, there are five major sources of capital available 
to residents of the Northwest Territories. The chartered banks 
and credit unions supply only limited loan capital because 
they have stringent collateral requirements and, in the case of 
credit unions, loan capital is in short supply. The Federal 
Business Development Bank is a major lender for the 
purchase of fixed assets in the Northwest Territories. The 
Small Business Loan Fund of the Government of the North- 
west Territories lends capital for the purchase of fixed assets 
and the financing of inventories. This fund allows limited 
guarantees and limited grants. Upon being transferred from 
the federal government to the Government of the Northwest 
Territories, it was restructured, and the ceiling on loans was 
raised from $50,000 to $100,000. The fund will be replenished 
by $600,000 annually to a maximum of $5 million. Loans are 
amortized over a maximum period of 15 years at an interest 
rate set by the Federal Business Development Bank. The fund 
is now administered by a board made up of four businessmen 
and two government officials. The Eskimo Loan Fund 
provides financing to Inuit for risk and inventory capital at an 
interest rate well below the prevailing bank rates, and the 
Indian Economic Development Fund, which is administered 
federally, provides financing for risk and inventory capital 
for Indian and white entrepreneurs active in native economic 
development. 

Thus limited risk capital is available through the Federal 
Business Development Bank, the Eskimo Loan Fund and the 
Indian Economic Development Fund. All other financing is 
limited to the purchase of fixed assets and, in the case of the 
Small Business Loan Fund, to the financing of inventories. 
There is a serious need, particularly in the construction 


industry, for loans to finance working capital. If a diversified 
service sector is to be developed in the North, it is absolutely 
essential that such capital be made available. Moreover, to the 
extent that business risk is a function of poor management, 
that problem can be met by providing incentives to business- 
men who are willing to couple their borrowing with 
management training. 


22. When pipeline-related activity begins, the Small Business 
Loan Fund should be expanded and the ceiling on loans should 
be raised to allow for the financing of the expansion of 
businesses so they can participate in primary and secondary 
pipeline activities. Such funds should be directed particularly 
toward activities that are likely to remain important in the 
pattern of regional employment and income base following 
completion of the pipeline. 


23. Offices to administer the various northern loan funds 
should be set up in the main communities of the Mackenzie 
Valley and Mackenzie Delta, and perhaps throughout the 
North, to ensure that all regional businessmen have access to 
them. 


24. The Federal Business Development Bank should be 
directed to locate and staff one or more regional offices in the 
Mackenzie Valley and Mackenzie Delta. 


Bonding 


Northern contractors who testified before the Inquiry stressed 
the difficulties they have encountered in obtaining bonding 
from surety companies. Bid bonding is usually required on 
tenders above a minimum value of between $5,000 and 
$10,000. This requirement is based on the need for owners and 
prime contractors to be assured that a contract will be 
completed in the time and manner specified in the contract. It 
is a form of prequalification of bidders in an industry that has 
long been troubled by defaults and bankruptcies. Owners 
obtain their protection through the bonding of prime contrac- 
tors, and they in turn require the same protection from their 
subcontractors. A contractor who can obtain a bid bond will 
have no difficulty in obtaining the required performance and 
material bonds, therefore a bid bond has come to be regarded 
as a means of separating qualified from unqualified bidders. 
Surety companies examine the applications for bonding to 
ensure that the contractor is not only in a financial position to 
complete the contract, but also that he has the capability and 
expertise to perform the work in a satisfactory manner. 
Applications must be supported by financial statements, 
summaries of experience on previous contracts, references 
from suppliers and bankers, and any other information that 
will persuade the surety company that the contractor has the 
experience and resources to fulfil his contractual obligations. 
The northern contracting industry is still young and it 
shares the problems inherent in new business operations. 
Many contractors lack experience and management expertise, 
and they cannot provide the necessary assurance of their 


capability to execute a contract properly. Moreover, the 


contracting industry in the North is very competitive and has 
grown rapidly, thereby placing a greater demand on the 


surety industry to finance bonds. Competition for a limited 
amount of bonding capital places an additional obstacle in the 
way of new northern-based contracting firms. Furthermore, 
the surety companies do not have bonding agencies 
throughout the Territories, and they are not familiar with the 


_ special problems of northern contractors. 


25. Pipeline contractors should use regional contractors, so far 


as possible, without requiring them to obtain bonding, 


provided that the pipeline contractor believes that commit- 


ments can be met and provided that those commitments will 
not place undue strain on the regional firm. 


Bonds are not insurance, and a surety company has the 


right to recover from a contractor the full extent of its loss on 
_ a defaulted contract. The contractor should not, therefore, be 
_bonded on contracts that are larger than he can handle. 


Pipeline and Economic Problems 


_Thave already said that the effects of the pipeline will intrude 
heavily into all aspects of economic life in the Mackenzie 


Valley and Mackenzie Delta. Major problems that may take 
years to resolve could arise out of the introduction or the 
extension of such massive new forces as large corporate 
interests, big unions, and unprecedented government inter- 
vention into the northern economy. Locally, these new forces 
could lead to permanently higher cost structures, price 


inflation, particularly in rents, and shortages of skilled labour. 


To counter such effects, I could recommend such measures as 
the subsidization of some costs, the indexing of incomes, and 
the establishment of rent control boards, but I am not 
convinced that these measures would be effective or benefi- 


cial. However, some problems can perhaps be modified or 
made less severe if action is taken now along the following 


lines. 


26. In every possible way, government must ensure that 
unrealistic expectations are not built up in the minds of 
northern residents around the idea of the pipeline project. 


In the early 1970s, the federal government’s promotion of 


the Arctic Gas project, at a time when gas reserves in the 


Mackenzie Delta were questionable and the environmental 
and social impact of the proposal had not been subjected to 


independent scrutiny, led to great expectations of growth and 
expansion among businessmen of the region, expectations 


that have not been fulfilled. The proposals that I have already 
made with respect to the provision of fuller information and 
to forecasting would help to avoid disappointments in future. 
Other steps include an information program that would 


describe the negative as well as the beneficial aspect of the 


proposed pipeline and continued research on the probable 
local effects of the project. By placing local people in direct 
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communication with union officials and corporate executives 
and by ensuring that their questions are properly answered, 
much confusion can be avoided. It will also be useful to report 
on conditions in regions, such as Alaska and later, the Yukon, 
that have experienced the construction of a pipeline. 

I recognize that postponing the construction of a Mackenzie 
Valley pipeline has created hardship for some northern 
businessmen who may have believed that the project was 
imminent and who may have made investments they would 
ordinarily not have made. Of course, those who invest with a 
view to making a profit must expect to bear losses when they 
occur. So there is little that government can be expected to do 
directly about the problems of these firms. However, indirect 
measures could alleviate their plight and that of the local 
labour force that may have come to depend on them. Some 
local construction programs, proposed for the future, could 
perhaps be undertaken now to ease the transition for 
northerners who had expected the pipeline to be built almost 
immediately. I am not advocating unnecessary projects nor a 
round of pump priming for a pump that does not work. Such 
local projects should make sense in terms of the ordinary 
community and regional growth and renewal. 


27. Procedures should be established to avoid, as far as 
possible, the bunching of major projects during peak pipeline 
construction. If they are not taken in advance of pipeline 
construction, various public works that government would 
normally undertake should be deferred, if possible, until the 
pressures generated by the pipeline have passed. Private 
ventures should be discouraged in the region during peak 
construction. 


To some extent, this process will occur automatically: there 
will be severe shortages of labour and industrial capacity 
while pipeline construction is underway, and the resultant 
higher costs should discourage any but the most immediately 
profitable or, in the case of public works, the most necessary 
projects from going forward. Some public and private projects 
may have to proceed, despite their possibly disruptive effects 
and high costs. If, for example, there is a severe housing 
shortage, more houses will have to be built, and it may be 
impossible to postpone the construction of badly needed 
municipal structures. 


28. Government should always be fully informed about when 
and where additional capacity exists in the Canadian 
economy so that, if necessary, it can draw quickly on goods, 
services and expertise. Where practicable and in keeping with 
other recommendations made in this report, the development 
of such capacity should be fostered in the North. 


There is a widespread view, well-grounded in economics 
and law, that procedures such as northern preferences and 
bid depositories restrict the free functioning of industry and 
commerce and that they inhibit rather than enhance the 
operation of the market system. I agree with this view. No 
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restrictive measures should be adopted — indeed, they should 
not be necessary — in a mature market where competitors are 
in a position of approximate equality. But the northern 
market is not such a market. 

Northern businessmen, although they affirm their belief in 
free competition, insist at the same time on government 
assistance and enforced preferences. I do not see how they can 
do otherwise. Firms that must operate exclusively or largely 
in the North are at serious disadvantage in comparison with 
firms that do only a part of their business in the North. 
Northern-based firms operate at much higher levels of 
uncertainty and cost, and they do not generally have the same 


access to institutions of government, such as administrative 
tribunals, or to private professional services, such as lawyers, 
consulting engineers, and management consultants, as firms 
that are based in the South. 

Because of this disadvantage, I feel that northern businesses 
require assistance in the form of protective and supportive 
measures of limited duration. The purpose of such assistance 
is to give the northern businessman a reasonable chance of 
surviving the pipeline project and to continue to serve in the 
private sector of the northern economy in the future. In other 
words, this assistance is primarily directed toward business- 
men who are able to demonstrate that they have a long-term 
commitment to the region and its economy. 


THE REPORT OF 
THE MACKENZIE VALLEY 
PIPELINE INQUIRY 


Project Logistics 


The transportation associated with the pipeline construction 
will have a broad range of impacts on the region. Pipeline- 
related freight moving north from Hay River will more than 
‘double the total volume carried on the Mackenzie River in 
1972, the peak year to date. If the pipeline is to be completed 
according to schedule, the region will have to accommodate 
similarly increased transport requirements in passenger 
travel and in the use of small aircraft and helicopters. 

The existing regulatory machinery of the federal and 
territorial governments and the plans put forward by the 
pipeline companies are not adequate to ensure that the 
necessary protection against adverse effects is given. Past 
events have demonstrated the inadequacy of regulatory 
mechanisms and planning to cope with boom-and-bust 
situations in the North, situations that have invariably 
involved transportation. During the oil and gas exploration 
boom of the early 1970s, aircraft flying at environmentally 
hazardous low levels could be controlled only where there 
was a project-specific basis for such control and when land 
use or similar project-specific regulations could be applied. In 
the same way, because of large annual variations in the 
volumes of freight, the planning of transport capacity has 
proved to be difficult. A part of the Mackenzie River fleet, 
expanded with government approval during the period of the 
oil and gas exploration boom, is now in storage. 

In considering the logistics of the proposed pipeline in 
relation to the regional transport system, we must remember 
that construction of the pipeline is likely to be postponed for 
ten years. By that time, transport systems and pipeline 
construction techniques will probably have changed consid- 
erably, but we must base our present view of this problem on 
the proposals put forward by Arctic Gas and Foothills. 

Any examination of the environmental and the socio- 
economic impact of the pipeline project must consider the 
specific location, scheduling and method of operation of 
transport facilities. Inadequacies in consultation, planning 
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Transportation 


and site-specific studies for transport facilities and inade- 
quate control of the facilities during operation could create 
seriously adverse effects on northern people, northern 
business, existing and future patterns of land use, fish and 
wildlife resources and archaeological sites. 

The response of communities to plans for transportation 
facilities may range widely. Action communities, particularly 
Hay River, Fort Simpson and Inuvik, may want improved 
facilities, whereas others may not wish to have anything to do 
with wharves or stockpile sites. 


1. During review of the design phase of the project, 
consultation with the people of each community regarding the 
facilities to be constructed or used at or near that community 
will be essential. 


Construction of a pipeline will require the transportation of 
enormous volumes of materials and equipment from the 
South to many sites in the North. Arctic Gas’ plans called for 
the movement of about 1.5 million tons down the Mackenzie 
River over a three-year period. The transshipment operation 
at a typical Arctic Gas wharf and stockpile site would include 
2.6 million gallons of fuel, 45,000 tons of pipe, 500 tons of 
explosives, and 9,500 tons of miscellaneous camp facilities and 
heavy equipment. These materials and equipment will be 
moved by various means, and the necessity of transporting 
them will bring about improvements in and additions to the 
transportation infrastructure that exists at present in the 
Mackenzie Valley. New wharf sites will be built and others 
will be up-graded, and there will be new stockpile sites, both 
at wharves and at compressor stations, new airstrips and 
heliports, and new access roads to serve these and other 
facilities. 

Both Arctic Gas and Foothills proposed to use the Macken- 
zie River and Arctic Ocean routes for heavy equipment 
supplies. During the shipping season, equipment and supplies 
will be off-loaded at wharves along these waterways and 
stored either at the wharf site or at the stockpile sites farther 
inland until the winter construction season begins. Both 
Arctic Gas and Foothills concede that use of the Mackenzie 
Highway, while not absolutely necessary to them, would be 
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an asset during the construction and particularly during the 
operation of the pipeline. Futhermore, witnesses from Alaska 
expressed the view, based on their experience with the oil 
pipeline built there, that an all-weather road is essential for 
pipeline construction and operations. Thus, whether or not 
the highway is extended is an important variable. 

Both pipeline companies plan to make extensive use of 
snow roads. I have recommended that snow roads must be 
used if terrain damage is to be kept to acceptable standards. 
There are, however, two fundamental problems — scheduling 
and the sufficiency of snow. In Volume One, I described these 
problems and the techniques that have been proposed to 
overcome them and I consider them again in the chapter 
Terrain Considerations: Snow Roads. 

I am particularly concerned by any plans that may be 
advanced to rely on helicopters rather than on fixed-wing 
aircraft. Helicopters have a limited freight capacity, they are 
much less able than fixed-wing aircraft to cope with bad 
weather conditions, and they are more likely to disturb 
wildlife. Contingency procedures will have to be developed 
for any plans that rely heavily on helicopters for pipeline 
construction and operation. 

The proposals of Arctic Gas and Foothills for transporta- 
tion are, in many respects, preliminary and tentative. ACCUG 
Gas has drastically altered its logistics plan, first to accommo- 
date the concept of multiple staging areas, then to accommo- 
date a development plan that Hay River proposed for itself. 
Both pipeline companies have based their plans, at least in 
part, on overly optimistic and unproved (or invalid) assump- 
tions, such as the capacity of the winter road between Fort 
Simpson and Inuvik to carry high levels of traffic, the ability 
of helicopters to fly under adverse weather conditions, and 
the availabilty of community wharf sites and airstrips. 
Neither Arctic Gas nor Foothills have offered any contin- 
gency planning. Both proposals depend on a variable but short 
summer shipping season on the Mackenzie River. Other 
transportation routes and modes of transportation are 
available, but the companies’ planning has not reached the 
stage in which these other possibilities might be used to 
handle major freight movements. 

Nevertheless, although the pipeline companies’ proposals 
for transportation are still in a preliminary form, many of the 
measures that will be necessary to minimize the undesirable 
effects of pipeline construction and operation on the regional 
transportation system can already be discerned from them. 
They are described below. 


Existing and Proposed Public Facilities 

The difficulties in planning logistics stem in part from 
uncertainty about government programs, especially with 
regard to facilities that will be available to the pipeline 
company. For example, in their original applications, the 
pipeline companies assumed that the Mackenzie Highway 


would extend as far north as Fort Good Hope. During the 
course of this Inquiry, however, the federal government 
changed its highway program. Extension of the road is still 
included in the government's long-term plans, but the 
northern terminus of the highway will be, for an indefinite 
period, a location near Wrigley. However, work on the Fort 
Simpson-Fort Nelson Highway, which had been suspended, 
is now under consideration. This road could serve as an 
alternative to supply routes through northern British | 
Columbia. 


2, Government should make an early statement as to its 
policy for the public facilities in the North that will be 
available to the Company. This statement should include the 
exact nature, location and standard of all public works that 
government or crown corporations will undertake, a defini- 
tive timetable for such works, and a description of the 
locations and the principles of cost-sharing for major new 
facilities or additions to existing facilities that may be required 
by the Company but that would be of value to the region after 
pipeline construction. 


At the same time the Company should make its own 
transportation plans known so that government can assess 
them and integrate them into long-range plans for the 
Mackenzie Valley. In this way, government can ensure that 
the natural and socio-economic environment is disrupted as 
little as possible. 

At the hearings, Foothills stated that they hope to make 
considerable use of the Fort Simpson-Inuvik winter road and 
Edward Mirosh, Manager of Engineering, even declared that 
it ‘would serve the same purpose as the Mackenzie 
Highway” (F9746). The grades, route and width of this winter 
road limit the speeds and loads that can be carried on it, and, 
in its present form, the road does not appear to be suitable for 
the requirements of transportation during pipeline construc- 
tion. Any proposal for using it should be looked at carefully, 
for it will probably then require up-grading and rerouting, 
with consequent environmental and socio-economic impacts. 


3. The government should explicitly declare its plans for an 
all-weather road in the Mackenzie Valley. If the government 
does not intend to continue the Mackenzie Highway, it should 
state clearly its policy with regard to the Fort Simpson_Inuvik 
winter road. 


ee 
Facilities 

ee 
Transportation activities generated by pipeline construction 
will create both opportunities and problems. The project will 
provide useful additional facilities, such as the airstrips, 
wharves, warehouses and stockpile sites that the Company 
will have to install. But these facilities will have to be 
maintained. Moreover, they are an extension of non-native 


activities into the northern frontier: they will increase the 
mobility of outsiders within the North and will interfere in 
many ways with traditional native activities. 
| Operations related to the construction and operation of the 
pipelines may disrupt the normal resupply of the communi- 
ties along the Mackenzie River. The demands on transport 
during pipeline construction have been forecast only on a 
theoretical basis, and there is no information on the amount 
by which this demand may be exceeded. The National Energy 
Board has already pointed out that an additional volume of 
freight will be required to counter the problem of frost heave. 
Because it takes time to bring into service some forms of 
‘equipment used along the Mackenzie River, especially tugs 
and barges, the impact of excess demand on the existing 
transportation system and on the people who now depend 
upon it could be severe. 
_ Problems and opportunities must be considered from the 
‘point of view of the users, the carriers and the affected 
‘communities. Each may be significantly affected, but in 
different ways. To reduce this complexity, I shall discuss 
/pipeline-related transportation problems in terms of facilities 
_and services. 
From the standpoint of facilities, the construction of a 
pipeline in the North could be similar to earlier construction 
projects there related to national defence. Facilities were built 
with little or no thought given to their short- or long-term 
advantages. Many of these facilities, however, proved to be 
useful, and some of these are now essential to the regional 
transport system. At the same time, these legacies are not 
without their costs: the Alaska Highway, for example, has 
‘required expensive maintenance and rebuilding over the 
_years, and some of the airports are poorly located and too big. 
A facility created by this means is often too expensive to keep, 
but too good to throw away. 

The pipeline project will require considerable augmenta- 
tion of existing marine and air facilities and, although present 
services may be improved and of use in the longer term, we 
must ensure that, as far as possible, new or up-graded 
facilities created to serve the pipeline will not be only an 
added burden to the North. 


4. The Company should provide all the facilities and 
equipment that are required to increase the regional transpor- 
tation system’s capacity to accommodate pipeline-related 
.traffic, and so far as is feasible, in a way that will ultimately 
reduce the costs of serving normal traffic and that will 

Improve the quality of service. 

This should be the general principle, but there will be 
problems of implementation unless there are also available 
sufficient details about the Company’s plans, firm commit- 

‘ments by the government with respect to transport infra- 
‘Structure, and at least the basic elements of a multi-modal 
plan for the infrastructure of transportation in the Mackenzie 
Valley. One special aspect relating to the improvement of 
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transport facilities in general is the improvement by the 
Company of existing facilities. Improvement and expansion 
that do not disrupt the social and economic fabric of the 
community is clearly desirable, but they could lead to 
conflicts in demand between the Company and the 
communities. 


5. The cost of expanding or improving existing facilities to 
accommodate traffic related to pipeline construction shall be 
borne entirely by the Company and shall not be assessed 
against traffic to resupply the communities. 


6. During the period of pipeline construction, community 
resupply traffic shall have priority wherever facilities are 
jointly used. Normal operating and maintenance personnel 
shall not be displaced in favour of pipeline employees. 


The remaining problem is one I mentioned earlier: a new or 
improved facility may be too expensive to keep, but too good 
to throw away. This problem can be alleviated if the pipeline 
facilities are integrated into transport plans for the region. 
Nevertheless, the question of who will maintain facilities that 
are not required regionally remains unanswered. 

7. The design for improving and expanding existing facilities 
and the way in which they are built should permit them to be 
readily scaled down when they are no longer needed for the 
pipeline project. All improvement and expansion should be of 
a high enough standard to ensure that long-run maintenance 
costs are minimized. 


In addition to these general recommendations, specific 
problems include the use of community airports, the develop- 
ment of pipeline staging areas in the southern part of the 
Northwest Territories, and the use and maintenance of roads. 


Community Airports 


Arctic Gas originally intended to make major improvements 
to the airports at Fort Good Hope, Fort Norman and Wrigley. 
These improvements would have had to be in place before 
pipeline construction began and would have supplanted those 
planned by the federal government as part of its Northern Air 
Facilities Program. Subsequently, Arctic Gas indicated that, in 
response to representations made at community hearings, 
they would locate the necessary airstrips away from these 
settlements. 

Throughout my report, I have stressed that pipeline 
construction must not intrude on native communities against 
the wishes of the communities. This principle should apply to 
government agencies as well as to the Company. The revised 
Arctic Gas proposal to construct the airports away from 
communities, in response to local desires, is entirely appropri- 
ate; it should be taken as a model in similar situations and 
should be formalized as a process during the preparation of 
plans. 
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Staging Sites in the Northwest Territories 


In the chapter on Action Communities, I discuss some of the 
problems and benefits that will accrue to these communities 
as a result of development. Two of these communities, Hay 
River and Fort Simpson, could be greatly affected by the 
choice of staging sites in the Northwest Territories. 

Hay River, at the head of rail, is the more important of the 
two staging sites in the Northwest Territories. Some of the 
residents, local businessmen and the town council want it to 
retain this pre-eminence, and they have prepared a master 
plan according to which Hay River will be the staging site for 
all pipeline traffic. If this plan were implemented, it would 
cost more than $30 million and create dock space and other 
facilities that would far exceed the foreseeable needs of the 
community, the transportation industry, or indeed the 
pipeline company. Future maintenance costs of these large 
installations would also be high. Fort Simpson, the other 
staging site, is the present terminus of the Mackenzie 
Highway for all practical purposes. Fort Simpson has not 
actively sought to expand its transport facilities, but business 
has gone there both because of its position at the end of road 
and because it has an enterprising barging company based 
there. Although Fort Simpson has not proposed plans similar 
to those of Hay River, it would like to retain at least its present 
share in the staging business and perhaps to expand it. 

Both pipeline companies have proposed to establish a major 
marine staging area at Axe Point, a good natural site for such 
a purpose with enough flat land for associated facilities and 
fairly close to the Mackenzie Highway. Barge traffic going 
from Axe Point down the Mackenzie River would avoid the 
hazardous crossing of southwestern Great Slave Lake and the 
Providence Rapids. If this new staging area is built, Hay River 
and Fort Simpson will be able to handle all of the regular 
traffic, and the normal community resupply requirements 
will not be disturbed during pipeline construction. Both 
pipeline companies propose to deactivate Axe Point when the 
project is completed, but that may not happen: not only will 
the investment in Axe Point be substantial, but the leases 
there are held by Northern Transportation Company Limited 
(NTCL), and it is likely to have its own interests in view 
rather than those of the communities. If Axe Point is not 
deactivated, continued use of its facilities could reduce by as 
much as 12 percent the transportation costs on freight that 
enters the Northwest Territories by truck for furtherance by 
barge. These savings would be effected at some cost to the Hay 
River economy and to the governments that would have to 
serve the new community at Axe Point and deal with the 
socio-economic problems of Hay River. 

Two other factors complicate the picture. Hay River has a 
major economic advantage as a port because it is also the head 
of rail. But vessels moving down the Mackenzie River from 
Hay River must navigate the Providence and Green Island 
rapids above Fort Simpson. If the channel there is not dredged, 


and if costs for moving dry cargo by truck and air continue to 
decrease through better transportation techniques, the advan- 
tage for trucked-in dry cargo would pass to downstream 
locations, such as Axe Point and Fort Simpson. Hay River 
would maintain its superiority only with respect to petro- 
leum products, which arrive by rail in bulk. Petroleum 
products account: for about half the freight moved on the 
Mackenzie River. If indigenous natural gas replaces imported 
petroleum for heating and electrical generation, transport 
requirements and associated facilities will be drastically 
changed. 

The solution of problems related to staging sites must be 
sought in a long-term plan for transportation facilities in the 
southern part of the Northwest Territories. However, such a 
plan cannot be drawn up until native claims have been 
settled and until decisions are taken regarding the use of 
indigenous energy supplies and the dredging of shallow areas 
in the Mackenzie River. 

Although I cannot settle the controversy over staging sites, I 
can recommend that the following steps be taken toward 
achieving a resolution. 


s. Government should develop a plan for transportation 
facilities in the southern Northwest Territories that takes into 
account both energy supply and river dredging. 


9. The Company should not be permitted to construct 
facilities at Hay River or Fort Simpson that do not conform to 
the principles of the government's transportation plan. 


10. Facilities that will not be required to support the demand 
for transport in the Mackenzie Valley during the foreseeable 
future should be constructed away from communities and 
should be deactivated on completion of the project. To ensure 
that such deactivation takes place, the federal and territorial 
governments should hold as crown land, until they are 
required, all potential port sites between Hay River and Fort 
Simpson and reacquire all such sites that are now leased. (The 
NTCL leases at Axe Point expire between 1978 and 1982). In 
addition, the federal government should control any roads 
that extend from the Mackenzie Highway to potential port 
sites. 


Roads 


The major effects of pipeline-generated traffic on roads are 
maintenance costs and dusty conditions. Evidence from 
Alaska indicates that there was a substantial increase in 
maintenance costs on some state highways because of 
increased traffic on them during pipeline construction and, in 
some places, highways had to close daily for extended periods 
so that they could be maintained. Construction of a pipeline 
along the Mackenzie Valley will be based on river transport 
rather than on road transport, so the impacts in Canada 
although similar, will probably be less severe. In the Yukon 
Territory and Northwest Territories, government revenue€ 
generated from fuel taxes and licence fees approximately 


balances the costs of road maintenance. If care is taken to 


maintain this balance, maintenance costs should not pose a 
problem. However, the time required to carry out mainte- 


nance activities may well become a problem. 
11. Before construction of the pipeline begins, permanent 


| roads that will be used for project purposes should be 
reconstructed to a standard commensurate with the traffic 
that is expected on them during the construction period. The 
Company should bear the cost of any reconstruction that 
exceeds foreseeable local needs. Where the reconstruction 


represents an acceleration of planned improvements, the 


Company should bear the cost of the acceleration. 


12. The territorial government should develop a highway 


/maintenance policy for the period of pipeline construction 
_that will give adequate consideration to the Company and to 
_residents of the Northwest Territories. 


} 


Except for a few short paved stretches, northern roads are 


surfaced with gravel. In dry, unfrozen conditions, vehicles 


passing over them raise great clouds of dust; meeting or 


overtaking a vehicle in these conditions is unpleasant and 
dangerous. Dust abatement through the application of 


-calcium chloride is carried out where traffic warrants it and, 


if higher traffic levels are reached, the road is paved. 


_According to present policy in the Northwest Territories and 
subject to the availability of funds, dust abatement is 
‘introduced when traffic reaches 250 vehicles per day, and the 


} 


road is paved when traffic reaches 500 vehicles per day. 
Application of calcium chloride is considered to be a 


'maintenance expense, and it needs no special consideration 
beyond that given above to road maintenance generally. 
Paving, on the other hand, is a capital program. It would be 


wrong to charge the total cost of paving a road to the 


‘Company, if use of it by a few vehicles caused the arbitrary 
number of 500 vehicles per day to be exceeded. 


13. If traffic is forecast to exceed 500 vehicles per day during 


' pipeline construction, the road should be paved before pipeline 


construction begins. The Company should bear the full cost of 
any paving that would not be required in the foreseeable 
future; where paving represents an acceleration of planned 


improvements, the Company should bear the cost of the 
acceleration. 


In Alaska, much of the highway north of Valdez had to be 
rebuilt because of frequent use by heavy vehicles during the 
period of pipeline construction. Permanent roads in northern 
Canada might require similar work after construction of the 


_ pipeline is completed. 


14. After pipeline construction is completed, the Company 
‘should be required to restore the highway system in northern 
! Canada to its previous standard. The amount of reconstruction 
/and major maintenance to be carried out should be specified 
/by government, and the work should be completed within 


{ 


Transportation 79 


three years of the date that gas begins to flow through the 
pipeline. The Company shall bear the cost of this work. 


Services 


The completion on schedule of the proposed pipeline will 
depend on a transport system that operates with clockwork 
efficiency. The pipeline companies have stated that they 
would rely on dedicated services, which they would provide 
for themselves to whatever extent might prove necessary. It 
seems clear that the Company will have to provide at least 
some of their own transportation to avoid overstraining the 
existing services. 

Although probably the basic requirements of the Company 
can be predicted and handled by the existing transport 
system, emergency situations will no doubt have to be 
accommodated. They will include emergencies during pipe- 
line construction and during pipeline-related activity, such as 
government monitoring, gas plant construction, and oil 
exploration. There will also be increased demands by 
northern businesses that are responding to pipeline opportu- 
nities and increased spending by Mackenzie Valley residents 
based on income derived from work associated with the 
pipeline. The transport system must continue to meet the 
normal demand of northern communities, but there are 
justifiable fears that emergencies may cause a shortage of 
freight and of air transport capacity and drive the present 
rates upward. 


SURFACE FREIGHT CAPACITY 


The tug-and-barge system, which is the lifeline of the 
communities down river from Fort Simpson, will equally be 
the lifeline for pipeline and gas plant construction and for oil 
and gas exploration. Because NTCL, a crown corporation, has 
a near monopoly of the freight business along the Mackenzie 
River, the situation may not be difficult to control. 


15. Northern Transportation Company Limited should be 
directed to give first priority to the delivery of shipments to 
resupply the northern communities. NTCL should also set a 
guaranteed delivery schedule for any dry cargo and for 
emergency shipments of bulk petroleum assigned to it. 


I make the following recommendation to ensure that 
emergency requirements of the project do not disrupt the 
normal resupply of the communities. 


16. Whenever the Company or its subcontractors unexpect- 
edly require transport service, the use of which would mean 
the withdrawal of service from territorial residents, the 
Company should be responsible for the full cost of providing 
emergency replacement service to communities. The replace- 
ment service (for example, aircraft to replace water trans- 
port) should be provided through the Agency after consulta- 
tion with the Company. 
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The problem of pipeline-related activities remains un- 
solved, and it should not be underestimated. Between 1971 
and 1972, barge traffic on the Mackenzie River increased more 
than 40 percent because of increased oil and gas exploration 
in the Mackenzie Delta. The barge traffic that is related to 
hydrocarbon exploration and development should be inte- 
grated with the traffic for pipeline construction. 


17. Allitems of freight destined for the oil and gas industry in 

the North that weigh more than 100 pounds should be 
forwarded by the Company, through a joint-industry trans- 
port group. 
Such a group would ensure that critical development-related 
and construction-related shipments do not compete with 
discretionary shipments related to exploration and that the 
ultimate allocation of priorities for the hydrocarbon sector is 
not left to the carriers. 

I am not impressed by arguments about the difficulty of 
distinguishing between shipments for the oil and gas industry 
and shipments for community resupply. Cargo destined for 
Swimming Point is cargo for the oil industry, whether it is 
shipped by Gulf Oil or by a food wholesaler. Nevertheless, 
some cargo ultimately destined for hydrocarbon activities 
may be handled through the communities. This is not of great 
concern, because such routing will benefit business in the 
northern communities. 

The problems of truck freight have received somewhat less 
attention than those related to barge freight. However, the 
potential problems are just as great for communities, such as 
Yellowknife, Rae-Edzo and Fort Simpson, that rely on truck 
transport, and for communities, such as Fort McPherson and 
Inuvik, that will become more dependent on this mode of 
transportation if the Dempster Highway is completed. As 
with barge freight, the problem of truck freight could be 
solved by the use of a crown corporation. 


18. The three previous recommendations should also apply to 
NTCL’s subsidiary, Grimshaw Trucking and Distributing Ltd. 
To ensure that this corporation can carry out its task, it should 
be granted temporary authority to operate in the Yukon. 


In making these recommendations, | have been concerned 
about effects on local businesses, especially on trucking 
businesses, which, because of low capital requirements, lend 
themselves to northern entrepreneurship. The thrust of my 
recommendations is to ensure a base level of service rather 
than to establish monopolies responsible for carrying out the 
resupply of communities. If NTCL and Grimshaw Trucking 
are required to carry only the traffic that is offered to them, 
the field will be held open for northern transport businesses to 
compete, if they wish to do so. 


AIR PASSENGER AND AIR FREIGHT CAPACITY 


The problems related to the availability of air services differ 
from those associated with freight services in at least two 
ways. First, because both companies plan to use dedicated air 


services, the problems of air freight capacity — indeed, the 
problems of the availability of air services in general — are 
less likely to be caused by the Company’s actions than by the 
boom in related activities, such as oil and gas exploration. 
Secondly, there are two distinct parts to air services: mainline 
jet service to the action communities, and the use of small 
aircraft, in many cases on an irregular basis, to native 
communities. It is difficult to separate vital air services from 
those that may be said to enhance the quality of life. I do not 
consider this distinction useful in a northern context; I believe 
that transportation services, whether in support of real or 
perceived needs, must be as readily available to northern 
residents as, for example, health care. 


19. Northern residents shall have priority as passengers and 
for cargo on mainline flights that follow a published schedule 
for up to 12 hours before flight time. 


20. To ensure that air services to small communities are not 
affected, carriers providing non-scheduled unit-toll services 
shall be required to convert to scheduled unit-toll service 
during the period of pipeline construction, and northern 
residents shall have the same 12-hour preference on these 
carriers as well. The scheduled service should be at least as 
frequent as the service that is in effect when the National 
Energy Board grants a certificate of public convenience and 
necessity. 


RATES 


Many northerners fear that pipeline construction and related 
activities will create a supply shortage and exert upward 
pressure on rates or cause the withdrawal of common carrier 
services, if they convert to private or contract carriage. 
Previous recommendations should make the latter alternative 
unavailable. The problem of increased rates, however, is more 
difficult because the carriers will argue that they must be able 
to pass on costs caused by pipeline-induced inflation. The 
effect of passing on these costs, of course, will be an 
inflationary spiral, with costs and prices chasing each other. 


21. Because of the pervasive effects that the means of 
transportation have on all aspects of life in northern Canada, | 
consider a freeze on transportation rates to be an essential and 
integral part of a program to control inflation in the North 
during the period of pipeline construction. Legislative author- 
ity to control rates already exists. The basic philosophy of the 
freeze on transportation rates is that only increases in fuel 
costs, depreciation costs on the acquisitions of new equipment 
not related to pipeline activity, and wages up to the national 
average could be passed on through rate increases. The 
Company must be held responsible for other costs and must 
ensure that the carriers’ financial positions do not deteriorate 
from what they were when the certificate of public con- 
venience is issued. 

It would be unfair to the Company, however, to leave the 
above provisions entirely open-ended. 


) 


22. To ensure prudence on the part of the carriers, the Agency 


should designate which northern carriers may be eligible to 
_ participate in the program to control rates described above. 


The Company should have the right to appeal to the Agency if 


_it believes that excessive costs are caused by imprudent or 
_ inefficient practices by a carrier. 


23. When construction of the pipeline is completed, the freeze 
on transportation rates should be reviewed. Any subsequent 
increase in rates must be related to general rate increases in 
southern Canada. 


| POSTCONSTRUCTION PROBLEMS 


After rates, surplus vehicles, particularly tugs and barges, 


_will be the major transportation problem in the postconstruc- 
_tion period. Trucks, because of their short life, and aircraft, 
because of their mobility, present no significant problems. 


However, when the two peak shipping seasons proposed by 
the pipeline companies are over, there will be a large surplus 


of floating equipment that was specifically designed for 


operation on the Mackenzie River and that will be useless 


during years of normal shipping. Arctic Gas have estimated 
that $57 million will represent 80 percent of the amortized 


i} 


cost of the 13 barge sets they will require. Only another major 


construction project, such as an oil pipeline, would give this 


equipment more than salvage value. 
There are two fears with respect to this equipment: first, a 
large part of its cost may find its way into increased rates for 


_the resupply of communities; and secondly, the equipment 
/may find its way into contract or private carriage, thereby 


destroying the economies-of-scale that exist in the present 


system of near monopoly by a crown corporation. 


24. Project-related barging equipment should be costed as 


' part of the pipeline project and controlled by the Company. In 


_turn, the Company should be enjoined from disposing of this 


equipment under ordinary circumstances except to acommon 
-carrier company who had prepurchase licencing approval 
from the Canadian Transport Commission. To gain such 
‘approval, the carrier should have to demonstrate public 


convenience and necessity as defined under the federal 
Transport Act. 


Reference was made above to disposal of the equipment 
under ordinary circumstances. However, it is possible to 


foresee extraordinary circumstances — the construction of an 


oil pipeline. To accommodate such a situation, it would also be 
appropriate to permit the Company to dispose of its equip- 


-ment in any manner that met the approval of the Minister of 


Indian Affairs and Northern Development. 
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Communications 


Communications, although equally as pervasive in the socio- 
economic environment of northern Canada as transportation, 
are not nearly as visible. This may be because high-speed 
communications are recent phenomena in the North: only a 
relatively few years ago the airplane that brought in 
passengers, freight and mail represented the most common 
method of communications. Until fairly recently, the only 
voice communications along the Mackenzie Valley were those 
set up by private organizations or government agencies to 
serve their own requirements. Canadian National Telecom- 
munications, the common carrier for the region, has systemat- 
ically been expanding public facilities to make the services 
there comparable to those available in southern Canada. 
Despite major and rapid improvements in various phases of 
communications, unique features in the North have made 
expansion difficult. The market area is small and does not 
generate sufficient revenue to support the high cost of 
technologically advanced systems. As a result, cross-subsidi- 
zation from revenues generated in the South and assistance 
from the federal government through such programs as the 
Northern Communication Assistance Program has been 
necessary. 

Operations of the pipeline will offer little opportunity to 
improve public facilities because the systems proposed by the 
pipeline companies cannot be fully integrated into commu- 
nity service. Both the satellite system favoured by Arctic Gas 
and the terrestrial system favoured by Foothills are to be 
private, dedicated systems. Improvements could be made 
during the construction phase, however, because the telecom - 
munications system will require expansion to support both 
the general increase in economic activity and the specific 
needs of pipeline construction. Such expansion could be 
carried out so that private dedicated systems are kept to a 
minimum and can easily be interconnected with the public 
system. 

25. The government should ensure that the pipeline project 
does not cause upheavals in telecommunications and that 
pipeline construction serves as a vehicle for improvement of 
telecommunication services for all residents of the North. 


Telephone and Business Communications 


During construction of the trans-Alaska pipeline, telephone 
systems in Alaska were unable to cope with the demand; 
indeed, they were barely adequate before pipeline construc- 
tion began. During construction, the systems bogged down, 
not because of excess use by the pipeline company, which had 
its own telecommunications system, but because activity in 
the state increased generally. At Valdez, for example, a person 
might have to dial 80 or 90 times to complete a telephone call. 
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26. To avoid the problems caused by an inadequate telephone 
system in northern Canada, the government should establish 
contingency plans for expansion, based on anticipated traffic 
demand patterns. 


We must also consider the communications requirements 
of businesses in northern Canada. Because the market for 
advanced telecommunications services in the North is small 
and scattered, these services have been available to northern 
businesses only slowly. Telex, for example, is still not 
available in many communities. During pipeline construction, 
small businesses in the North will be faced with a wide range 
of opportunities; it would be unfortunate if they had to let 
these opportunities fall to large, non-resident firms because 


communications techniques were unavailable or because 
their financial resources were inadequate to order specialized 
services on a dedicated basis. 


27. To ensure that improvements and advances in telecom- 
munications are provided, as far as possible, by the common 
carriers and broadcasting companies, and to ensure that the 
dedication of services is kept to a minimum, the federal 
government policy in this regard should continue in the North, 


28. Improvements and expansion should be carried out in 
advance of construction to ensure that common carrier 
services are not relegated to a low priority position and thus. 
possibly not become available generally until pipeline con- 
struction and induced demands have levelled off. 
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THE REPORT OF 
THE MACKENZIE VALLEY 
PIPELINE INQUIRY 


Many people assume that the vastness of the North and the 
_sparseness of its human population preclude the possibility 
that its land, water and air could ever become polluted. This 
assumption, | believe, is false. Although large areas of the 
North still remain relatively pristine, there is ample evidence 
_to suggest that they may not always remain unpolluted. Over 
_ the years, and especially during recent years, human activity 
has progressively extended disturbance from small, isolated 
centres to much larger areas. We can now see a marked 
contrast between the untouched wilderness on the one hand 
and, on the other hand, the lands and waters that surround 
the settlements and the extensive areas in the Mackenzie 
Valley and Mackenzie Delta that have been subjected to 
_ intensive exploration and development. 
There is a tendency to underestimate the dimensional and 
cumulative aspects of human impacts on the northern 
landscape and to overestimate the capacity of the environ- 
ment to absorb them. The concentration of polluting activities 
that follows projects of a linear nature, such as seismic lines, 
_the proposed pipeline, highways, and transportation corridors 
in general, means that such impacts are not only becoming 
-more extensive but also that they are becoming interlocking 
_and interdependent. People and their polluting activities are 
generally found together, and the overlap and cumulative 
build-up of successive environmental changes they create 
tend to be longer lasting in the North than they are in more 
temperate regions. Our technological needs and capabilities 
are leading us to undertake very large-scale projects in the 
North, and these projects necessarily involve very large-scale 
environmental impacts and risks. 
For these reasons, I do not believe that the vastness of the 
North and the relative sparseness of its population will be any 
_ protection from serious degradation of environmental quality. 
Furthermore, northern ecosystems are vulnerable because 
certain important species within them have critical habitats 
and critical life stages; thus, some human activities and some 
areas of wilderness will have to be excluded from industrial 
development, if we are sincere in our commitment to protect 
_the northern environment. Some kinds of environmental 
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damage that are self-healing in the South, or are at least 
capable of rehabilitation, are, in the North, virtually perma- 
nent, and they therefore tend to be cumulative. It is this kind 
of cumulative effect, however slowly it may develop, that I see 
as the most serious threat to the northern environment in the 
long run. 


Environmental Priorities 


The evidence of hundreds of witnesses at the community 
hearings makes it quite clear that cumulative environmental 
impacts in the Mackenzie Valley and Mackenzie Delta have 
already reached a level that disturbs the people who live 
there. It is impossible for me to compare analytically past and 
probable future rates of accumulation of environmental 
impact. In the past, the rate was no doubt hastened by a 
general insensitivity to environmental concerns, and our 
ability to mitigate these effects was less advanced than it is 
today. In the future, the rate may be slowed by a greater 
corporate, governmental, and personal concern for the 
environment, but it might equally be intensified by our now 
greater technological ability to advance massive industrial 
developments. 

Subject to the recommendations in this volume, I am 
convinced that a pipeline can be built in the Mackenzie 
Valley with an acceptable level of environmental impact. But 
we must bear in mind that any individual “‘acceptable”’ level 
of impact may be the beginning of a significant impact that 
will result from insignificant increments. How often and in 
how many locations can “acceptable” levels be tolerated 
before cumulative impact has produced an “unacceptable” 
level? This question is important. It seems to me that an 
“unacceptable” level is determined by, among other factors, 
both the absolute extent of the change involved and the 
public’s perception of the environmental quality base that is 
being changed. It may be that undamaged areas are likely to 
be regarded as worthy of protection from even minimal or 
“acceptable” damage. On the other hand, areas that have 
already been changed and that need protection to preserve 
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their remaining environmental qualities may not be consid- 
ered worthy of such protection. Often a crisis situation has to 
develop before action in the form of ameliorative measures is 
thought necessary. 

Environmental protection cannot be viewed in isolation 
from man’s perception of what is right and proper. It involves 
decisions on which elements of the environment warrant 
protection for their own sake, which elements should be 
protected to meet man’s needs for renewable resources or his 
desire for aesthetic enjoyment, sport or recreation, and how 
far protection should be relaxed to meet his priorities for 
industrial development. Thus, priorities for environmental 
protection depend upon individual attitudes, and they will 
differ among the various segments of any society. 


1. Priorities for environmental protection must reflect not 
only those of government and of the Company, but also those 
of native people and of other residents of the North, together 
with those of citizens of other parts of Canada. Of necessity, 
standards and measures for environmental protection must be 
developed and implemented. In practice, public officials will 
carry out this function, but interested segments of society must 
be permitted to have a voice in the formulation and the means 
of implementing controls. This is in recognition of the fact 
that, in the North, regulation of land use and protection of the 
environment are closely related. Environmental impact of an 
industrial development project will involve not only the 
project itself but it will also lead to changes in the renewable 
resources and lands and will therefore affect their ongoing use 
by others. 


I am aware that there are many codes, standards, and 
regulations that apply generally to the environmental 
questions raised here, and that there are guidelines and 
standards specifically designed to apply to pipelines in the 
North. It is not my intention, in this report, to supersede such 
existing standards and regulations; rather, my purpose is to 
place on record some of the insights gained during the Inquiry 
process. I hope that my comments will supplement and 
complement existing measures and that they will be useful in 
the drafting of an environmental code and guidelines for the 
pipeline. (See Project Regulation and Review.) 


Environmental Atlas 


The interrelationships among the elements of an ecosystem 
are complex. Once one of the primary elements, such as land, 
water, vegetation, air or wildlife, is badly abused, it is difficult 
to prevent that damage from spreading to the other elements. 
Also, effects within an ecosystem are often felt in time and 
space far from the point of initial impact. For these reasons, 
damage toa highly visible element in the environment cannot 
be ignored or used as an excuse to avoid taking action that 
would prevent further degradation of that element. The 
northern environment must be viewed as an integrated 
entity. 


Except in a very few localized situations, development in 
the North has not yet greatly abused the environment. 
Nevertheless, few large areas apart from the Northern Yukon 
can justify absolute protection measures solely on the basis of 
their wilderness condition. Most of the Mackenzie Valley and 
Western Arctic environment is in a state of early develop- 
ment and of sporadic impairment, a state that unfortunately 
evokes a somewhat apathetic response in any consideration of 
its environmental values. This apathy facilitates and serves to 
condone incremental damages that can, in the areas of critical 
habitat and life stages, quickly surmount the threshold of 
acceptability. 

As an aid to understanding the wide range of environmen- 
tal issues, I have been impressed with the usefulness of the 


environmental and wildlife maps prepared by the two- 


pipeline companies and, in particular, by the atlas prepared 
by the Environment Protection Board and subsequently 
revised by Carson Templeton (Exhibits F135, F834 and F835). 
These documents present the various elements of the north- 


ern ecosystems, of present and projected land use, and related — 


subjects in a visual format that is easily understood. 


2. | recommend that a large-scale, detailed, environmental 
atlas be prepared jointly by the Agency and the Company to 
show environmental sensitivity and land use priority for the 
use of all interested parties during design review, construction 
surveillance and project monitoring. 


Environmental Quality Index 


How much “acceptable’’ damage can be tolerated before the 
situation becomes “unacceptable”? This question could be 
answered if we understood both the nature and extent of the 
accumulated damage and the public’s perception of that total. 
I heard much evidence on the need for and the means of 
project and environmental monitoring, often of a subject- 
specific, species-specific or site-specific nature. However, I 
heard very little about how this valuable information could 
be used to appraise in a general way changes of broad 
environmental quality or changes over broad geographic 
areas. 

Statistics bearing on changes in environmental quality 
already exist but they are frequently inaccessible, irregular in 
coverage and in time, or isolated from other related data. We 
need some measure of overall and cumulative environmental 
change to which the expert and layman alike can refer. In 
final argument, such a measure was proposed by Commission 
Counsel in his recommendation for environmental quality 
indices along the lines developed by Inhaber (1974) in Canada 
and by the Council on Environmental Quality in the United 
States (Thomas, 1972). Properly developed environmental 
quality indices would permit trends to be easily seen, would 
not hide assumptions, would be easily understood, and would 
be meaningful indicators of changes in, for example, air, 
water, land, and in biological and total environmental quality. 


Air quality indices already exist for some metropolitan areas, 
for example Toronto, and the principle is firmly entrenched in 
our everyday lives by such well-known, continuously 
updated measurements as the gross national product (GNP) 
_and the consumer price index. 
Research by government and industry in the Mackenzie 
‘Valley has provided adequate environmental data to begin 
establishing indices for water, air quality, land and various 
biological components. Many measurements upon which 
such indices would be based are purely scientific. They are 
free from the cultural bias that the Committee on Original 
Peoples Entitlement stated, in its response to Commission 
-Counsel’s recommendations, would result from the imposi- 
tion of non-native values on an index. Indices relating to 
things such as renewable resources could possibly be estab- 
lished that would take into account both the values of native 
_ people and their interaction with the environment. 

Arctic Gas criticized severely the idea of indices, saying 
that it is “nothing but a futile attempt to portray in simple, 
meaningful ecological terms the complexity of ecosystems” 
_ (Responses of Canadian Arctic Gas Pipeline Limited to 
_ Commission Counsel Submissions, Vol.1, p. 11-91).1 think that 
response misses the point. An index is not an attempt to 
_ provide a model of a system; rather, it is designed to give a 
_ general overview of a complex situation without an immense 

volume of reports, studies or detailed statistics. It is one means, 
admittedly a general means, for experts to communicate with 
both their peers and the layman. 


3. The government should establish a system of environmen- 
. tal indices for the Mackenzie Valley and Western Arctic so 
that there will be a readily available and easily understood 
' measure of the state of the regional environment and a 
baseline against which short- and long-term changes can be 
assessed. 


-The Northern Landscape 


- During pipeline construction and operation, large and widely 
distributed parts of the landscape will be subject to major 
| disturbance. Compressor station sites will be the foci of 
_ activity, with associated wharves, gravel pits, landing strips, 
_ roads and other facilities affecting large areas around them. 
Permanent disturbance and sources of pollution will be 
- introduced for the first time into areas where land, water and 
_ air are now virtually unimpaired. Large blocks of land, still in 
_ their natural state, will be split by the pipeline and held open 
_ by permanent access routes and sources of pollution. 
- We have been assured by the pipeline companies that 
_ deleterious environmental effects associated with short- and 
_ long-term disturbances of land and waterbodies, degradation 
_ of landscape values, and increases in air and noise pollution 
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levels will be held to “minimal” or “acceptable’’ levels. 
Nonetheless, I believe these effects will be significant. 

Of course, some environmental damage is acceptable and 
some is unavoidable. However, this fact does not negate the 
need for protective measures; rather, it emphasizes such a 
need if we are not to foreclose other uses of the environment 
during the selection of land for a pipeline and the pipeline’s 
use of it. Similarly, conflicts over land use can be exacerbated 
by environmentally inappropriate selection and use of land. 
Clearly there is a need for broad measures that will help 
mitigate these kinds of problems. 


4. As a general principle of environmental conservation, the 
areas of land and water used by any part of the project or 
physically disturbed by it should be kept to a minimum. 
Furthermore, the right-of-way, roads and sites for facilities 
should be selected so that their geographic distribution ensures 
minimal infringement upon other existing or potential uses of 
land. This principle of minimal pre-emption and disturbance 
applies to the routing, siting, design, construction, operation 
and, ultimately, the abandonment phases of the project. 


Sensitive Terrain 


In Volume One, I described the characteristics of northern 
terrain that make the Mackenzie Valley much more sensitive 
to engineering ventures than topography alone would 
suggest. The Valley was formerly flooded by extensive 
postglacial lakes, which means that much of the region is now 
underlain by silts and clays. These soils cause engineering 
problems that are made yet more difficult by the presence of 
permafrost, which increases northward in the Valley. Under 
permafrost conditions, fine-grained soils frequently contain 
excess ice. When such areas are disturbed, the thermal regime 
can be altered so that the ice melts and the soil loses its 
strength and stability, leading to subsidence, slope failure and 
erosion. 

5. For environmental as well as for purely technical reasons, 
the pipeline route and facilities should avoid, wherever 
practicable, areas of sensitive terrain and particularly areas in 
which terrain disturbance could adversely affect nearby 
waterbodies or lands important to wildlife. 


The importance of the insulating properties of the organic 
mat that overlies permafrost is well-known. Irreversible and 
progressive environmental damage is often the inevitable 
result of disturbance of this mat. 

6. [In permafrost terrain, and particularly in areas of sensitive 
fine-grained soils, disturbance of the organic mat and the 
vegetation that protects it should be minimized to avoid or 
reduce a wide range of environmental and engineering 
problems that could develop from permafrost degradation. 
(See Terrain Considerations: Ground Surface Preparation.) 


7, Any organic mat and surface vegetation that has been 
disturbed should be restored, rehabilitated and stabilized. In 
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permafrost terrain with fine-grained soils, the progressive 
nature of thermokarst degradation, slope failure and erosion 
requires quick and efficient remedial measures. 


Importance of Valleys 


In Volume One, I noted the special importance of valleys in 

the landscape: 
Although the valleys crossed by the corridor may constitute 
only a small proportion of the total landscape, they are the 
locations of disproportionately high land use and are of 
particular environmental, aesthetic and recreational values. 
They define essential fish and mammal habitat and the 
vegetation along them is more varied and abundant than 
elsewhere. Valleys have always been and still are the preferred 
areas for many native people. ... Valleys... are the foci of the 
regional ecosystem. [pp. 78-79] 


One of the most important elements of any valley, in 
environmental terms, is the bank of the river or stream. Here, 
the “edge effect’’ brings together for many species, including 
stream dwellers, their complex requirements of food, cover 
and water; it is a zone of very high biological productivity and 
diversity. The setting — the collective land-water contrast — 
is also a vital element of the scenery. From this perspective, 
shorelines can be considered to be environmentally sensitive 
areas that, if damaged by construction, will tend to broadcast 
the effect far out of proportion to the immediate and local 
circumstance. 


8. The potential for the pipeline project to cause land use 
conflicts, unacceptable damage to aesthetic values, or degra- 
dation of wilderness or areas important for recreation is 
particularly great in valleys and around waterbodies. The 
project should be adjusted to avoid or minimize impacts of this 
nature. Careful consideration must be given to the location of 
pipeline crossings, roads, water intakes, sewage and waste 
disposal sites, wharves, stockpile sites, work pads, camps, 
compressor stations and borrow areas where such facilities 
may impinge on valleys and waterbodies. Wherever possible, 
facilities (particularly groups of facilities) should be kept out 
of valleys and away from waterbodies and buffer strips 
should be left undisturbed. The land-water interface should be 
accorded special attention because of the special environmen- 
tal values and geotechnical sensitivity associated with them. 
Water crossings should be kept to a minimum, and the 
pipeline route and roads should avoid closely paralleling 
watercourses. 


Wetlands 


Swamps, marshes and wetlands constitute a unique natural 
landscape. Although they are recognized by some as vital 
habitat with high values for wildlife and water conservation, 
they are more often treated as wastelands or nuisances — 
something to be drained or filled in. 

Wetlands must not be regarded simply as wastelands. In 
this regard, | cite the following statement made by President 


Carter to Congress on May 23, 1977, in a message about the 

environment: 
The important ecological function of coastal and inland 
wetlands is well-known to natural scientists. The lasting 
benefits that society derives from these areas often far exceed 
the immediate advantage their owners might get from draining 
or filling them. Their destruction shifts economic and environ- 
mental costs to other citizens ... who have had no voice in the 
decision to alter them. ... We must now protect against the 
cumulative effects of reducing our total wetlands acreage. 


[Duels | 

9. To protect the hydrologic and biologic values of wetlands, 
they should be accorded the same level of protection as other 
elements in the landscape and environment. 


Aesthetic Values 


In relation to the amount of direct evidence presented on 
aesthetic impacts of the project, the Inquiry heard a dispro- 
portionately large amount of cross-examination and discus- 
sion. This reflects the difficulty of coming to grips with such 
an abstract concept. The cross-examination was unsuccessful 
in demonstrating the existence of clear ameliorative mea- 
sures, but it was useful in highlighting gaps in our knowledge 
and in delineating various aspects of the problem. 

Arctic Gas stressed the subjective nature of aesthetic 
judgments, saying that perceptions vary so much from 
individual to individual that contradictory assessments can 
be made of the same situation. This extreme view tends to 
down play the importance of aesthetics. I agree that aesthetic 
judgment has a strong subjective component and that, as 
appeared in cross-examination, we know little of the influ- 
ence of culture on aesthetics, particularly with regard to 
native people. However, whatever subjectivity and cultural 
influence there may be in aesthetic judgment, I believe there is 
a general consensus on what is pleasing and displeasing, on 
what is good practice, and on unacceptable aesthetic design. 
Although difficult to quantify or to protect, aesthetic values 
are an important component of environmental quality, and 
they must be viewed in this way in all aspects of the project. 


10. All aspects of the pipeline project should be designed and 
the right-of-way and facilities should be located to protect the 
natural aesthetic attributes of landscapes and waterbodies. All 
installations (and not simply those in areas of high sensitivity 
or visibility) should be constructed so that, as far as possible, 
the surrounding area is left in its natural state. 


Cumulative Effects of Development 


Although the Mackenzie Valley covers a vast area, it will not 
be long before conflicts over land use within it intensify. The 
wildlife of the region has certain requirements. The native 
people will continue to need extensive lands for their own 
purposes. Industrial developers will need land, and still other 
areas may be designated for conservation and recreation. Each 


designated use will diminish the availability of uncommitted 


| 


| 
4 


land, and competition for such land will increase. 

The environmental effect of industrial development will 
often preclude or inhibit the ongoing use of the land by others. 
This problem is exacerbated by a tendency to view and assess 
each industrial development as a single and exclusive event. 
In considering the effect of a project like the pipeline, not only 
its direct and immediate impact but also the effect of all 


ancillary and spin-off activities, and the effect of other 


_developments that can be reasonably anticipated over the life 
_of the project, must be taken into account. 


11. The pipeline project should be designed and located so that 


its effects on the ongoing use of the region by others, such as 
the native people, are kept to a minimum. In so doing, the 
cumulative effects of all construction, operation and abandon- 
ment activities shall be considered, along with the effects of 


other developments that can be reasonably anticipated in the 


_region over the life of the project. 


Two particular aspects of the pipeline project that are 


related to cumulative environmental impact warrant special 
“mention. The first deals with the operation of the project after 
construction. It is established engineering practice to mini- 
mize long-term costs by judicious allocation of costs between 
initial capital construction costs and annual maintenance and 


| 


‘repair costs. An essentially maintenance-free project is 


generally not feasible. In many locations, however, environ- 


mental considerations may render maintenance and repair 


activities too unacceptable to allow standard economic trade- 


{ 


offs to be employed. If the environmental protection of 


' sensitive areas is to be taken seriously, there must be a shift in 


i) 


the ratio that normally exists between capital costs and 


annual maintenance costs to reflect more firmly the impact of 


r 


_ maintenance activities on the environment. 


Let me cite one example. Pipeline maintenance and repair, 
particularly in summer when the active layer is unfrozen and 


the ground surface is soft and when waterfowl or fish may be 
concentrated nearby, could be much more damaging and 


disturbing than the original construction activity. 
12. The Company should locate, design and construct the 


_ pipeline and related facilities so that maintenance and repair 


activities that could damage the landscape and disturb 


wildlife over the life of the project are kept to a minimum. In 
_ permafrost and other sensitive terrain, the Company’s designs 


may, as a result, have to be significantly more conservative 
than is usual in established pipeline engineering practice. 


The second aspect related to cumulative environmental 
impact is of broader concern. It refers to both the current use 
of local resources by others and the possible future demand on 
those resources by further development. It is likely that there 


will be sections along any route where water, gravel and 


other resources that are essential to virtually all develop- 
ments will be in short supply, or where they will be 
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regionally depleted before there is a comprehensive plan to 
share a scarce resource among present and future users. 


13. The use of resources such as gravel and water by the 
pipeline project shall be compatible with the demand made on 
such resources by local activities and by developments that 
can be reasonably anticipated in the future. In particular, the 
pipeline Company shall employ designs and construction 
practices that minimize the use of limited local natural 
resources so far as practicable. 


Water 


Water, as an element of the physical environment, has 
innumerable domestic, commercial and industrial uses; as an 
element of the landscape, it is the essential element of 
marshes, ponds, lakes, streams, rivers and springs. In both of 
these functions, the quality of water is a prime consideration 
and it is this aspect that I develop in this section. 

Much of what I have to say about other aspects of water is 
contained in other parts of this report. In the chapters on Fish 
and Wildlife, I deal with the biological aspects of waterbodies. 
Elsewhere I recommend measures to protect the land-water 
interface — the shorelines, the river banks and the stream 
edges — measures that would indirectly protect the water- 
bodies themselves. 

Just as I recommend that the pipeline should avoid 
wilderness areas and specific, important natural areas to 
protect their intrinsic values, I also recommend that: 


14. Wherever possible, lakes should be avoided, and the 
crossings of watercourses should be minimized to protect 
water resources. For example, the pipeline route should be 
adjusted where practicable so that meandering rivers are 
crossed only once. 


Fluctuations in flow and water levels are natural, and 
certain plants and animals find their habitat in intertidal 
zones, floodplains, intermittent stream channels or sloughs 
that result from such changes. On the other hand, drastic 
changes in water levels, either natural or man-induced can 
cause destructive environmental changes. Although aquatic 
vegetation, furbearers, waterfowl and fish can tolerate a 
certain range of natural or seasonal fluctuations in water 
level, untimely changes may cause effects ranging from 
significant to severe. After a severe disruption, populations 
depending on such an environment may take generations to 
attain previous stable levels. It would be prudent, therefore, to 
eliminate or to minimize large-scale, man-induced effects of 
this kind. Such man-induced changes could occur if streams 
were overused as water sources, particularly in winter when 
flow is low, or if surface and subsurface drainage were 
impeded by the construction and operation of a chilled gas 
pipeline. 
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15. Site-specific review of water withdrawal proposals shall 
be required to ensure that any drawdown of water that 
exposes shorelines, shrinks channel flow or depletes stream 
pools does not cause unacceptable vegetative or faunal 
changes. (See Water Withdrawals.) Similarly, designs or 
construction activities that result in ponding or flooding shall 
be deemed unacceptable practice, and they shall require 
modification to mitigate these adverse impacts. (See Terrain 
Considerations: Drainage and Erosion.) 


It is the pristine quality of water in the North that gives the 
waterbodies their great value. To the extent that southern 
Canadians have some idea of an undefiled northern land- 
scape, it is probably based on their impression of pure lakes 
and streams rather than on unspoiled tracts of land. But the 
waterbodies in the North are highly susceptible to industrial 
pollutants. Permafrost restricts downward filtration so that 
spilled contaminants move laterally into surface waters 
rather than into deep soils and bedrock, where self-cleansing 
might take place. Permafrost also restricts groundwater 
movement so that many waterbodies are separate and 
isolated, rather than forming parts of a connected system, as 
they would in a region lacking permafrost. The cold tempera- 
tures also greatly inhibit biodegradation of pollutants, so they 
persist longer and often have a more devastating effect in 
northern waters than they would in the South. 

Our experience with water pollution, competing demands, 
and conflicting interests over water resources in southern 
Canada should provide the motivation necessary to avoid 
these problems in the North. In southern Canada, we are now 
learning the great environmental, social and economic cost of 
water pollution and the difficulty of trying to restore the 
surface water to an acceptable quality. In the North, except 
for a few isolated localities, the surface waters have not yet 
been badly polluted. In allowing development to proceed, we 
have an obligation to maintain the high quality of water 
where it now exists. We must emphasize that here we would 
be maintaining the relative purity of northern water, a 
contrast with the current emphasis on water pollution control 
programs in southern Canada. Such a maintenance program 
must have two parts. The first is to control what goes into the 
water. My recommendations in this regard are found under 
Waste Management and, to a lesser extent, in other chapters 
such as Management of Fuels and Hazardous Substances. The 
second involves monitoring the quality of the receiving 
waters. 

Following waste management procedures and adhering to 
effluent standards will not in themselves guarantee that the 
quality of receiving waters will be maintained. The treatment 
of effluent is limited by current technology, and it relies to 
some extent on the natural assimilative capacity of the 
receiving waters. Effluent standards are only one part of the 
administrative mechanisms directed at environmental (and 
public health) protection. They are not an end in themselves. 


Each waterbody in its natural state has its own unique 
chemistry — its own unique quality. The development and 
use of effluent standards require judgment to determine how 
effluent can be released without adverse impact. Watercourse 
and effluent volume, flow or exchange rate, method and 
timing of effluent discharge, downstream water use and, of 
course, receiving water quality must all be considered. 

I have not found a fully satisfactory compilation of the 
limits within which receiving water quality parameters must 
be kept, but Commission Counsel has examined a number of 
sources and combined the findings of three excellent and 
authoritative works: Water Quality Criteria, 1972, U.S. 
National Academy of Sciences and National Academy of 
Engineering; Surface Water Quality Criteria, Province of 
Alberta, Government of Alberta; and Standards Methods for 
the Examination of Water and Wastewater, American Public 
Health Association. Commission Counsel’s compilation is 
included below as standards for the Agency and the 
Company. 

Many of the streams and waterbodies that will be selected 
to receive effluent discharges are likely to be used for this 
purpose far into the future. There is no reason to believe that 
either the period of pipeline construction or the life of the 
project itself will terminate effluent discharges into them. 
Only by long-term monitoring will it be possible to make 
rational decisions that will maintain ambient water quality. 


16. To ensure that receiving waters maintain the water 
quality standards imposed by the Agency, a program to 
monitor the streams and waterbodies into which effluents are 
discharged shall be established. Both the Company and the 
Agency should take into account the information made 
available by the Department of the Environment’s Water 
Resources Document Reference Centre (WATDOC) and the 
National Water Quality Data Bank (NAQUADAT). These 
two computerized services shall be supplied with all relevant 
new information that is assembled during the design, con- 
struction and operation of the pipeline project... 


Water Quality Standards 


17. Unless otherwise specifically approved by the Agency, 
wherever effluent is released into a waterbody the Company 
shall adhere to the following limits for water quality: 


a) Bacteria: at least 90 percent of the samples (not less than 
five samples in any consecutive 30-day period) shall have a 
total coliform density of less than 5000 /100 ml and a fecal 
coliform density of less than 1000 /100 ml. These standards 
are the upper limits; in certain cases, they may have to be 
substantially altered to guarantee that public health is 
protected. (See Waste Management.) 


b) Dissolved oxygen: shall not go below 6.0 mg /1. If natural 
conditions are below 6.0 mg /1, effluent shall not be released 
into the waterbody unless the Company can demonstrate 
that discharge will not adversely deplete the oxygen level. 


c) pH: shall not be altered by more than 0.5 and shall be 
maintained in the 6.5-8.5 range. 


d) Temperature: shall not be altered by more than 3°C. 


e) Odour: shall not exceed the threshold odour number 8 at 
20°C (see American Public Health Association, op. cit., 
p. 252). 

f) Colour: shall not be increased more than 30 colour units 
above background. 

g) Turbidity: see Fish. 

h) Phenolics: shall not exceed 0.005 parts per million. Fish 
flesh shall not have any detectable change in taste or odour 
as determined by a government agency taste panel. 

i) Oils and greases: no visible iridescent sheen shall be present. 


j) Inorganic chemicals: shall not exceed the following levels 
_ expressed in mg /1: 


' Boron 0.5 Nitrogen 1.0 
Copper 0.02 Phosphorus 0.15 
Fluoride 15 Sodium 30-75 
Iron 0.3 Sulphide 0.05 
Manganese _ 0.05 Zinc 0.05 


k) Pesticides: only air-fogging pesticides shall be permitted. 
No persistent chemicals shall be used. 


!) Toxic chemicals: shall not exceed the following levels 
expressed in mg /1: 


Arsenic 0.01 Lead 0.015 
Barium 1.0 Mercury 0.001 
Cadmium 0.01 Selenium 0.01 
Chromium 0.05 Silver 0.05 
Cyanide 0.01 


_ 18. Samples for the water quality criteria shall be taken at 
points determined by the method outlined in Fish. Dissolved 
oxygen shall be measured in stream pools and locations in 
lakes where depleted oxygen levels could be expected because 
of organic loading. 

19. Testing for the parameters listed above shall be carried out 
according to the methods outlined in Standard Methods for 
the Examination of Water and Wastewater, American Public 
Health Association, 1974. 


Air 


There can be little doubt that, from a global perspective, there 
is little man-made air pollution in the North. However, the 
‘contrast between localized areas of human activity and the 
large intervening wilderness areas illustrates the high 
‘potential that exists for problems related to air quality, even 
with limited human activity. These problems range from the 


i 
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emissions of certain industries, to ice fog in communities and 
dust problems along the gravel highways. While the pipeline 
project would cause many problems that would have to be 
dealt with by the Agency, my principal concern here is the 
environmental effect of major sources of pollution at given 
points, such as compressor stations. Unless we formulate 
comprehensive standards for such permanent emissions now, 
we will be faced in the future, after successive industrial 
developments, with the problems and costs of trying to clean 
up these emissions. 

Most of us do not think about problems of air quality when 
we have clean air, but quickly become obsessed by the sight 
and smell of pollution when, apparently from nowhere, the 
reward of our negligence is inflicted upon us. It is not 
surprising, therefore, that pure air is taken for granted 
throughout most of the Mackenzie Valley, whereas the 
residents of Toronto keep an anxious eye on their air quality 
index, and the citizens of Fairbanks and Inuvik suffer through 
the inconvenience and hazards of ice fog. 

We can sometimes conceal or walk away from lands and 
waters that have been degraded, but we cannot walk away 
from air pollution. It envelops and pervades all aspects of our 
lives. No doubt that is one reason why, during the growth of 
environmental awareness in the 1960s, air quality was among 
the first aspects of the physical environment to receive 
widespread attention. Air quality is an issue that is personal, 
regional, national and international in scope. 


Air Quality Objectives 

The Department of the Environment has established National 
Ambient Air Quality Objectives for a number of common air 
contaminants. These objectives are divided into three levels — 
maximum tolerable, maximum acceptable and maximum 
desirable — with standards applicable for various periods of 
discharge. The most stringent standard, the maximum 
desirable level, is meant to “define the long term goal for air 
quality and provide a basis for an anti-degradation policy for 
the unpolluted parts of the country and for the continuing 
development of control technology” (The Canada Gazette, 
Part I, August 7, 1976, p. 3898). 

In uninhabited areas, where there is no foreseeable threat of 
air quality degradation, an anti-degradation policy means 
little. If an anti-degradation policy is to be implemented 
anywhere, it should, I think, be applicable in the Mackenzie 
Valley and Western Arctic where the present air quality is 
high but is threatened by industrial development. The 
following recommendation therefore seems to me to be in 
keeping with stated government policy. 

20. Emissions from pipeline development shall be controlled 
in the Mackenzie Valley so that ambient air quality figures do 
not exceed “maximum desirable levels” as defined in the 
Clean Air Act: Ambient Air Quality Objectives (The Canada 
Gazette, Part II, Vol. 108, No. 11,and Vol. 109, No. 3). 
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But is this control practicable under normal conditions? 
Temperature inversions must be regarded as normal, for this 
condition prevails from one-half to two-thirds of the time in 
winter in the Mackenzie Valley. During a temperature 
inversion, pollutants are discharged into the air as though into 
4 closed container, the lid of which is removed only when the 
weather changes. As a result, under inversion conditions, 
emissions often accumulate for days at a time, and ice fog 
forms spontaneously if the temperature drops below -40°C. 


21. Constraints placed on the pipeline project to maintain air 
quality must reflect northern conditions, such as temperature 
inversions, which inhibit dilution and dispersal of atmo- 
spheric pollutants. (See Facilities Complexes and Equipment 
Operations.) 


ss 


Noise 


———— 


The control of noise is as much a part of environmental 
conservation as the maintenance of water quality and of 
natural landscapes. The only redeeming features of noise 
pollution are that it is often of short duration, and that it 
usually leaves no visible scars when it stops. Nevertheless, 
intermittent or sustained noise has an overwhelming influ- 
ence on overall environmental values from both a human and 
a wildlife perspective. Noise cannot be ignored because its 
effects, although not necessarily the sound itself, can and do 
linger on in the form of abandoned wildlife ranges, staging 
areas and nesting sites, and a general lessening of the 
usefulness of the region. In yet another sense, and one that I do 
not discuss here because it is adequately dealt with in existing 
codes, noise can be an occupational hazard for health and 
safety reasons. 


Environmental Aspects of Noise 


Noise is measured in decibels (dBA) on a scale that is not 
linear, but is based on doubling the apparent loudness of noise 
to the human ear with every additional seven to 10 dBA. Zero 
dBA, the lower end of the scale, is at the threshold of hearing. 
The level of conversation is about 65 dBA, and 120-140 dBA is 
at the threshold of pain. To place environmental noise levels 
in context, in a tundra environment under calm conditions, 
natural noise levels are less than 15 dBA (Dr. George Thiessen, 
National Research Council, Ottawa, personal communication, 
August 1977); in an open alpine meadow, with the rustling of 
grasses and brush and the distant sound of tree movement, 
Dailey and Redman reported the background level to be about 
30 dBA under low wind conditions of three to five miles per 
hour, but to increase to about 35 dBA in a mature coniferous 
forest under the same conditions (Guidelines for Roadless 
Area Campsite Spacing to Minimize Impact of Human- 
Related Noises, 1973, p. 12). They also pointed out that noise 
must be reduced to 15 dBA less than the background level of 


the setting before it is muffled by background noise (p. 16). 
Generally, noise levels decrease by six dBA for each doubling 
of the distance from its source. This figure may be increased or 
decreased by topography, vegetation and meteorological 
conditions. 

In recent years, environmental noise pollution has received 
increased attention from the public and law-makers, a fact | 
attested by the proliferation of arcticles and studies on the 
subject and by noise control legislation at all levels of 
government. The sound emission standards for construction 
equipment recently passed by the Province of Ontario, : 
(Ontario Ministry of the Environment, Publication NPC-115 
in Schedule 1 of Model Municipal Noise Control By-Law, 
Revised May 1976), are a good example of an approach that 
aims at maintaining environmental, and not simply occupa- 
tional, quality. This trend toward noise abatement as part of 
the maintenance of overall environmental quality is directly 
applicable in the North and to the pipeline project in 
particular. Despite the present use of planes, trucks, snowmo- 
biles, outboard motors and diesel motors in many communi- 
ties, the North is still a relatively quiet place. This silence is a 
vital aspect of the habitat for many species of wildlife and is 
also one of its main attractions for both residents and visitors. 

I shall not discuss here the complexities of the production, 
propagation, attenuation and measurement of sound and the 
enforcement of its control. But central to all these problems is 
the fact that sound is both a physical phenomenon and a 
perceived sensation. The first is objective, scientific, measur- 
able; the latter is highly subjective and personal. 

The recommendations I make, here and elsewhere in this 
report, require compliance with certain standards — in this 
case, with noise levels measured in decibels. It is a quantita- 
tive approach, such as regulatory agencies have traditionally 
felt bound to use for public health. The approach is not as 
satisfactory as a protection of environmental! quality, but I 
nevertheless advocate its continued use for that purpose. 

This approach, however useful it may be to quantify the 
problem, is quite inadequate to solve it. It seems to me that the 
crucial difference is the perceived difference between sound 
and noise. The distinction should not be made on the basis of 
intensity or of a decibel reading on a sound meter. The 
distinction should be made on the basis of acceptability or 
non-acceptability — on the basis of pleasantness or disagree- 
ableness, of annoyance or disturbance — however difficult it 
may be to assess these qualities. 

Low intensity sounds — lower than noise standards are 
ever likely to be set — can still be perceived as noise, and they 
can therefore be considered a disturbance. Disturbance to 
wildlife need not be manifested in fright or flight reactions to 
be real and harmful. 

Subjective judgment must therefore be added to the 
quantitative approach to noise control. In attempting this 
change, we shall have to follow the advice of wildlife experts 
and to accommodate the feelings of the public. A solely 


juantitative approach to noise is limited in its application by 
the very fact that response to it is subjective according to 
3pecies. 


The Environment and Project Noise 


t is clear that pipeline construction and operation in the 
Mackenzie Valley, which will have noise levels in the range 
of 90 to 140 dBA, will often produce noise that may be 
considered environmental pollution over an area several 
niles from its source. Noise will pervade a greater area than 
any other form of pollution generated by the project. The 
commonly held impression that transportation by pipeline is 
quiet is no doubt based on the public’s experience with gas 
mains, water mains and sewage systems in urban areas. But 
such an analogy is wrong. The pipeline will be a noisy 
dusiness, both in its construction and in its operation. 

| Of course, I cannot recommend that pipeline construction 
and operations should be silent: that is patently impossible. 
No technology exists (and it may never exist) that would 
2liminate the variety of noises associated with the construc- 
-ion and operation of industrial developments. But technolo- 
zies do exist to reduce noise levels. Although noise is 
ncreasingly attenuated in the interests of public health and 
worker safety, we must begin to consider the importance of 
attenuating noise as a means of mitigating environmental 
dollution. 

When compressor stations are operating, the gas turbine 
engines, which are comparable to jet aircraft engines, will 
emit constant noise of very high intensity. Maintenance 
olowdown (depressurizing the pipeline), with its intermittent 
out startlingly loud noise, will be confined mainly to 
compressor station sites, but similar noises will be generated 
elsewhere along the line, for example during purging. My 
-ecommendations on pipeline operations noise are dealt with 
nore fully in the chapter Facilities Complexes and Equip- 
ment Operations. As a general principle however: 


22. The pipeline project should be designed in accordance 
with good noise abatement practice to minimize environmen- 
cal disturbance, particularly at times and at locations that are 
critical to wildlife populations and to traditional land use by 
‘ocal people. 


Pipeline construction will employ thousands of pieces of 
leavy equipment, machinery and vehicles that have the 
dotential for environmental disturbance by making noise. 
Jrawler-type tractors, earth-moving and ditching equipment, 
iir compressors and drills, to name only the most familiar 
nachines, generate noise in the 85-115 dBA range. These noise 
evels will be generated at wharf sites on the Mackenzie 
River, at borrow pits, which are scattered over a wide area, 
ind along the right-of-way. Only slightly lower intensities 
ill be generated by road construction and haulage activities. 

There seems to be no justification to diminish environmen- 
al quality through noise pollution because noise reduction 
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technology is available. Sound emission standards for con- 
struction equipment are common in the South, and new 
standards have been developed for 1980 (Ontario Ministry of 
the Environment, op. cit.), so there is ample and practicable 
precedent for standards of noise attentuation in construction 
activities. 


23. Environmental standards for noise associated with the 
operation of construction equipment should be developed by 
the Agency in keeping with the best practicable technology. 
Special noise abatement practices should be developed for 
activities in sensitive areas for wildlife. (See Wildlife.) 


Construction noise will be accompanied by noise from 
associated transportation activities. The movement of sup- 
plies and personnel will increase barge, vehicular, helicopter 
and fixed-wing aircraft traffic, and commercial air traffic will 
also increase greatly. These sources of noise are discussed 
further under Facilities Complexes and Equipment Opera- 
tions and under Wildlife. Blasting, another construction- 
related noise, is separately discussed under Terrain Consider- 
ations: Blasting. 

Monitoring and maintenance activities, which will be 
carried out mainly by aircraft, will produce most of the 
transportation noise during the post-construction period. The 
major concerns about this form of continued disturbance are 
discussed at some length in the chapters entitled Wildlife and 
Aircraft Control. 


Archaeological Sites 


Archaeological sites are one aspect of the physical environ- 
ment that we often overlook. In Volume One, I referred to the 
prehistory of the North as it is known through archaeological 
discoveries that have so far been made in, for example, the Old 
Crow Flats, but I said nothing about the impact of the pipeline 
upon the part of our national heritage that is represented by 
as yet undiscovered sites. 

Archaeological sites constitute not only an irreplaceable 
element of our national heritage, they are also an integral part 
of the history of northern native peoples. The little that we 
know of the prehistory of the Mackenzie Valley and the 
Western Arctic suggests that sites there may be rare and 
small. Their smallness makes them hard to find and particu- 
larly susceptible to destruction. As J.V. Wright wrote in his 
article, ‘‘The Destruction of Canada’s Prehistory,”’ “Any 
human or natural force that alters, buries, or floods the earth 
can be regarded as being potentially destructive to archaeo- 
logical data’’ (p. 5). Obviously, such forces include pipeline 
construction and associated activity. Preliminary studies in 
the Mackenzie Valley and elsewhere have shown that some 
disturbance and destruction of archaeological sites is inevita- 
ble in a project the size of the proposed pipeline. 

Paradoxically, the very process of disturbing the northern 
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landscape is often the means of finding an archaeological site. 
The numerous borrow pits, the ditch excavation, and the 
excavations for other facilities involved in the pipeline project 
will provide unprecedented opportunities for archaeological 
and paleoecological studies that would further our knowledge 
as muchas, if not more than, the disturbances would hinder it. 
This is an opportunity not to be taken lightly. Sites are 
difficult to find in the boreal forest and logistics are often 
complex and expensive. Moreover, the density of human 
population may always have been quite low so that archaeo- 
logical sites may, in fact, be relatively scarce. We must, 
therefore, take advantage of any opportunity to provide 
future generations with a more complete record of past 
human occupation and environmental evolution in the North. 


Existing legislation clearly stipulates that archaeological 
sites should be protected from both wilful and negligent 
destruction. The Territorial Land Use Regulations prohibit 
industrial excavations or other land use operations within 100 
feet of a known archaeological site, and whenever an 
operation encounters a previously unknown site, the operator 
is instructed to suspend his work and notify the engineer or 
an inspector of the location and nature of the occurrence. 


Embodied in the Yukon Act and the Northwest Territories 
Act are Archaeological Sites Regulations that stipulate that 
all archaeological investigations must be conducted under 
permission of the Minister of Indian Affairs and Northern 
Development. 

It appears that existing law provides a legal framewcrk for, 
the protection of archaeological resources from construction: 
projects, but on a large-scale venture such as the pipeline only 
the organization of an adequate archaeological project can: 
ensure that this will be done. It is certainly in keeping with 
this position that the pipeline companies have proposed: 
archaeological work as a complement to the pipeline project. 


25. An archaeological program shall be established tc 
identify, protect, excavate and investigate archaeological sites 
and associated paleoecological materials on or adjacent tc 
lands used by or for the pipeline project. This archaeologica, 
program should be funded by the Company and organizec 
under an arrangement between the Company and the Agency. 
with the especial involvement of the Archaeological Survey 0} 
Canada, National Museum of Man. The program should be ir 
operation from the time field operations of the Company, 
begin until the pipeline is commissioned and all archaeologica. 
field studies and reports are completed. . 


THE REPORT OF 
THE MACKENZIE VALLEY 
PIPELINE INQUIRY 


j 
1 


i 


A number of the principal environmental concerns identified 
n Volume One of my report will be alleviated by implemen- 
cation of the major environmental recommendations in that 
volume. My recommendations that no pipeline be built and no 
energy corridor be established across the Northern Yukon, 
and that a wilderness park be created in that area, are 
designed to protect this unique wilderness region. This region 
includes vital habitat for wildlife and migratory birds on the 
Arctic Coastal Plain and Old Crow Flats, and, in particular, 
the critically important calving and summer range of the 
Porcupine caribou herd. 

My recommendations that no pipeline be built and no 
energy corridor be established across the Mackenzie Delta, 
‘ogether with the recommendations for the white whale 
sanctuary and bird sanctuaries in the outer Delta area, are 
Jesigned to protect the unique land-and-water ecosystems 
that characterize the Delta and the littoral of the Beaufort Sea. 
Only in this way will it be possible to safeguard the critical 
life stages of the migratory birds, whales, and other mammals 
and fish that depend upon this fertile and productive area. In 
addition, the bird sanctuaries that I proposed along the 
Mackenzie Valley are designed to protect major populations 
of migrating and nesting birds at critical localities. 

Beyond these recommendations, there must be a wide range 
of specific measures designed to avoid or to mitigate the 
adverse effects of construction and operation of a pipeline on 
nammals, birds and fish. In this chapter and the following 
chapter on fish, I present the criteria, approaches and 
standards that I consider appropriate for the protection of 
these valuable but vulnerable resources. 

Of course, the pipeline project will inevitably have some 
vironmental impacts that cannot be mitigated. So I empha- 
size the importance of minimizing disturbance and of 
naintaining land, water and air, insofar as possible, in their 
iatural state. With regard to mammals, birds and fish, I focus 
ny concern on critical habitats and critical life stages — on the 
acts of land and water of limited size that are vital to the 
survival of whole populations of certain species at certain 
times of the year. The recommendations I made regarding 
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Wildlife 


withdrawals of land for a wilderness park, a whale sanctuary 
and bird sanctuaries offer the firmest protection to such 
habitat, but further measures are needed. My recommenda- 
tions for the protection of birds relate to their migration routes 
and their nesting, moulting and staging areas; those for 
mammals concentrate on calving, lambing or den sites, on 
winter habitats, and on travel routes. | emphasize protection 
for species that are harvested by local people, as well as rare 
species, such as the peregrine falcon, the survival of which is 
of national or international concern. 

The great challenge we face in the Mackenzie Valley is to 
maintain its living resources, a challenge that demands the 
same resolve with which we plan the development of 
northern energy and transportation systems. 


Mammals 


Caribou and Reindeer 


In Volume One, I discussed in some detail the importance and 
vulnerability of the Porcupine caribou herd and why I was 
convinced that a gas pipeline should not be built across the 
Northern Yukon. My major recommendations that no pipe- 
line be built across that area, but that a wilderness park be 
established there, were designed to offer the firmest protection 
for the habitat of this herd. I also mentioned the Bluenose and 
Bathurst caribou herds, which winter close to the Mackenzie 
Valley; the woodland caribou, which are year-round Valley 
residents; and the semi-domesticated reindeer, which live in 
the Tuktoyaktuk peninsula. 

According to testimony before the Inquiry, the Bluenose 
herd once wintered in the Mackenzie Delta and ranged west 
across to the foothills. In recent years, this herd has been 
reoccupying winter range near the Delta, and it is possible 
that gas production facilities and the pipeline may disturb the 
herd in that region. The herd’s apparent increase in numbers 
and its expansion of range is and will continue to be an 
important feature in the renewable resource economy of the 
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people of the Mackenzie Delta and of the lower Mackenzie 
Valley. 

The large-scale movements of migratory caribou herds 
allow them to use a wide range of habitat and environmental 
conditions. Nevertheless, the loss of any particular portion of 
a herd’s total range may reduce its vitality and potential 
population. 

The construction of a gas pipeline, the completion of the 
Mackenzie Highway, other developments, and increased 
access along the east bank of the Mackenzie River may, in my 
opinion, halt the continued westward expansion of this herd. 
The reduction of territory into which this herd might expand 
is, of course, significant, but it does not have the same serious 
implications for the future of the herd that the Dempster 
Highway and a pipeline along it would have on the Porcupine 
herd. 


DEMPSTER HIGHWAY 


In my discussion of the Porcupine caribou herd in Volume 
One (pp. 42-43), I drew attention to the impacts on the herd 
during migration and on its winter range caused by the 
existence of the Dempster Highway, by traffic on the 
highway, and by increased hunting related to the highway. 
These concerns have now been reinforced by the National 
Energy Board's decision to favour the possibility of a gas 
pipeline along a Dempster Route as well as by recent 
experience on the Dempster Highway. 

The Dempster Highway and any pipeline along’ it would 
dissect the herd’s winter range and might cut the herd off 
from a substantial part of that range. Although the Dempster 
Highway is not yet complete, there is evidence that the access 
it now provides to the herd’s winter range and migration 
routes has greatly increased both subsistence and sport 
hunting in the region. Canadian Arctic Resources Committee, 
the Yukon Conservation Society and others, including Ronald 
Jakimchuk, a biologist who has spent years studying this 
herd, believe that the Dempster Highway poses a threat to its 
well-being. The threat comes from uncontrolled harvesting 
and from the obstruction to herd movements that the 
highway itself and traffic along it represents. 

The whole point about the Dempster from an environmen- 
tal point of view is that the decision to build the highway was 
made without adequate environmental assessment. But the 
highway is in place now. It is virtually complete, so we shall 
have to devise measures to cope with it. The highway must be 
our principal concern so far as protection of the Porcupine 
caribou herd’s winter range is concerned. 

I consider that measures are needed now to protect the 
Porcupine herd on its wintering range near the Dempster 
Highway. If we can devise measures to cope with the 
highway, we may, in due course, be able to cope with a 
pipeline along the same route if it comes. I deal with these 
measures in detail in the section on Wildlife Management 


and Research, but I think this recommendation is appropriate 
here. 


1. A restricted hunting zone should be established that 
extends two miles on either side of the Dempster Highway 
and of all connecting access roads and seismic lines within the: 
winter range of the herd, but with provisions made for 
continued traditional use of this land by native people. All 
vehicle traffic and construction activity on the Dempster 
Highway should be controlled during the caribou herd’s 
seasonal migrations through the region. 


The Alaska Highway Pipeline Inquiry, in its report, made 
this statement on our present knowledge of the environment: 
along the Dempster Highway: 

First, there is not sufficient information, nor has there been 

adequate study, of the Dempster Highway as a pipeline route. 

Further environmental, economic, and social research is 

necessary before this route may be seriously considered as an 

alternative to a pipeline along the Mackenzie Valley. There is 
an urgent need for detailed and extensive studies on the 

Porcupine caribou herd, and for studies of the probable impact 

on the herd of increased human activity along the Dempster 

Highway. Time is essential to permit adequate study of these 

subjects. 

Apart from the Porcupine caribou herd, there are other 

environmental consequences of a pipeline along the Dempster 

Highway that must be studied. No doubt much may be learned 

by the experience of constructing a pipeline across the southern 

Yukon, but, until we know much more about the Dempster 

Highway route, we cannot make an informed comparison of the 

advantages and disadvantages of that route and the one along 

the Mackenzie Valley. We therefore recommend that at least 

five years be given to studies of this nature. [p. 130] 


I cite this recommendation because it is fundamental to the 


protection of the caribou herd and to the pending decisions 
regarding a pipeline along the Dempster Highway. 


2. Before a pipeline along the Dempster Highway is giver 
further consideration, the recommendation of the Alaskc 
Highway Pipeline Inquiry should be implemented and ¢ 
thorough comparison should be made of the alternative routes. 


BARRIERS AND DIRECT MORTALITY 


The possible effects of roads and other obstacles as barriers t¢ 
caribou herds vary from minor diversions in the line of trave. 
to delay in herd movement, increased exposure to hunters 01 
to predators in unsuitable habitat, and abandonment of par 
or all of a traditional range. It has been demonstrated ir 
Scandinavia and Alaska that highways and railways do no 
in and of themselves cause reindeer or caribou to abandor 
their ranges. However, in conjunction with heavy traffic anc 
with hunting, which is of special concern (See Wildlife 
Wildlife Management and Research), the herds are likely t 
abandon their ranges, with the result that a herd’s populatior 
declines — perhaps drastically. 

During construction, it should be possible to avoid mos 
contact with the migrating caribou by the careful scheduliny 


‘of work, including contingency planning, and by continu- 
ously monitoring the progress of the migration. Despite wide 
‘annual and seasonal variations in the use of ranges and of 
‘travel routes, the traditional use of certain locations, such as 
iriver crossings, allows observers to make some predictions 
about migration. 

, A number of activities related to pipeline construction 
‘could constitute both a physical barrier and a direct threat to 
caribou. An operating spread, complete with open ditch, 
strung pipe and operating equipment, or a well-travelled 
highway or haul road could present a formidable hazard to a 
‘migrating herd or to individual animals. Snow fences in 
unbroken lines perpendicular to a migration path, deep- 
drifted snow associated with roads or fences, steep road 
embankments, and elevated portions of the pipeline and 
feeder lines could also be serious barriers to caribou 
/movements. 

The main concern, as I emphasized in Volume One, is the 
Porcupine caribou herd. There is no similar large migrating 
herd in the Mackenzie Valley, although the fact that the 
Bluenose caribou herd winters not far east of the proposed 
route and part of the herd winters in the vicinity of the route, 
suggests the possibility of some impact on it. Woodland 
caribou in the Mackenzie Valley could also be affected, but 
their low density and relatively local migrations should keep 

the impact on a minor scale. 


3. The Company shall schedule construction and all other 

activities associated with the project so that barriers to groups 
of caribou during migration or on their winter range are 
“minimized. The Company shall, therefore, prepare detailed 
‘schedules, including contingency plans, to handle annual 
variations in the patterns of migration and occupation of 
| wintering grounds. These schedules shall be approved by the 
_ Agency before the Company proceeds with construction. 
' 4. Before and during construction, a monitoring program 
shall be maintained to define the seasonal distribution and 
‘day-to-day movements of caribou during critical periods. This 
monitoring program will form the basis of the Company’s 
contingency plans to safeguard the well-being of caribou. 


5. The Company shall submit to the Agency for approval, 
measures that will prevent caribou from being obstructed or 
entrapped by project-related activities. These measures may 
‘include but are not limited to the scheduling of construction to 
-minimize the time lapse between trenching and backfilling; 
the construction of earthen plugs in open trenches to permit 
the animals to pass across or to escape from the trench; and 
‘the skewing or stacking of pipe strung out along the right-of- 

way to enable the animals to move freely. 

6. The Company shall submit for approval by the Agency 
steps that will be taken to minimize any disturbance of, or 
interference with, the movement of concentrations of caribou 

‘that approach a construction site. These measures may 
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include, but are not limited to, backfilling parts of the trench, 
moving pipe strung out along the right-of-way, and shutting 
down operations. 


7. The Agency should ensure that the design and maintenance 
proposals for any of the project’s rights-of-way guarantee 
free and easy passage to the caribou. In particular, the 
Company shall design and maintain roads to ensure free and 
easy passage of caribou. Snow shall be controlled and cleared 
so that caribou movements are not impeded by long, unbroken 
stretches of snow fence or of deep drifts or snowbanks caused 
by snow fences or by road clearing. Snow fences shall be 
removed in spring before the caribou arrive. 


8. To keep to a minimum the number of caribou killed as a 
direct result of increased hunting in the project area, the 
Agency, in cooperation with the Company and the relevant 
government departments, should restrict access to the pipeline 
right-of-way and related facilities to personnel directly 
associated with the project. (See Wildlife: Wildlife Manage- 
ment and Research.) 


9. To avoid disturbance and mortality to caribou, a highway 
traffic management plan should be developed by the appropri- 
ate authorities for areas in which there are concentrations of 
caribou. Such measures as speed limits, convoying and 
staggered scheduling of traffic, and periodic closures of 
highways should be considered. 


HABITAT AND DISTURBANCE 


In the Mackenzie Delta and Mackenzie Valley, the construc- 
tion of gas plants, feeder lines, compressor stations and the 
main pipeline will not pre-empt any significant portion of the 
range of the woodland caribou, the Bluenose caribou herd or 
the reindeer. There are, however, some overall concerns about 
habitat that are related to fire and to emissions from facilities, 
especially because the production facilities and the pipeline 
are concentrated in the Delta, where a major part of the 
reindeer range and part of the Bluenose caribou herd’s range 
is located. 

The destruction of critical winter range by wildfires must 
be considered, although such fires will not necessarily be 
caused by activities associated with the pipeline project. 
There is some disagreement over what use caribou can make 
of recently burned areas, but it is evident that the animals 
avoid areas that have recently burned. The regeneration and 
growth of the lichens that are a major part of the caribou diet 
is very slow in the North, and for many years burned areas 
are unsuitable for pasturage. Although the number of fires 
may increase because of activity associated with the pipeline, 
better communications and improved access may help to 
reduce the total acreage burned. 


10. The Company shall develop contingency plans for the 
suppression of fires and give high priority to fire prevention 
and control in areas of important caribou habitat. (See Terrain 
Considerations: Forest Fire Prevention and Suppression.) 
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Disturbance from a number of pipeline-related sources, 
including aircraft flights, machinery, human presence and 
compressor station noise, is potentially one of the most serious 
impacts on birds and mammals and is particularly significant 
for caribou. Although construction is scheduled for winter, a 
time when most animal species are widely dispersed, it is a 
time when the food supply is low and the animals’ energy 
reserves are becoming depleted. The effects of disturbance can 
be severe. 

Uncontrolled aircraft flights are probably the most serious 
form of disturbance. I deal with this in detail in the chapter on 
Aircraft Control, and make only one general recommendation 
here. 

11. To minimize aircraft disturbance to caribou, the Company 
shall control the flying heights and the frequency of project- 
related air traffic over occupied caribou range. 


Hunting and the increased presence of humans, which 
follows from easier access to a region, are other major forms of 
disturbance, both of which I discuss in more detail in Wildlife: 
Wildlife Management and Research. 

If disturbance of wildlife is to be kept within acceptable 
levels, a number of regulations will have to be imposed. Many 
of my recommendations on this subject apply equally to birds 
and fish, and they may be found in relevant sections. Others 
that are related to project activities are contained in the 
appropriate chapters of Part Three: The Project. 


White Whales 


In Volume One, I dealt extensively with white whales and 
recommended that a whale sanctuary be established in the 
west Mackenzie Bay area and that no pipeline be built across 
Shallow Bay. These measures are necessary if we are to 
protect the calving areas of the Beaufort Sea population of 
white whales, but they will not totally protect the whales. 
The sanctuary is, in itself, a compromise between the needs of 
the oil and gas industry and the necessity for preserving 
critical habitat of the whales. Thus, my concern for the well- 
being of these marine mammals does not end with those 
measures. As | explained in Volume One, there is a great deal 
of gas and oil exploration going on in the Delta and offshore in 
the Beaufort Sea. This activity will not cease, even if a gas 
pipeline is delayed or is not allowed to cross Shallow Bay. 
Exploration and other activities, which will extend well into 
the future, continue to pose a danger to the white whales of 
the Beaufort Sea through increased disturbance from water 
and air traffic and because of the risk of oil pollution. 

Investigations to date have not been detailed enough to 
draw firm conclusions about the effects of disturbance on 
white whales. In The 1975 White Whale Study, Slaney and 
Company summarized their four years of investigations on 
the impact of construction of offshore drilling islands and of 
barge traffic on the whales in this way: 


Boat traffic has, in some instances, resulted in short-term 


changes in whale distribution. Reaction of whales to boats is 
variable, probably due to the interaction of a complex of 
factors... 


The possibility of adverse effects on whales and whale hunting 
as a result of current levels of industrial activity does exist, 
however, there is no evidence suggesting that the overall 
pattern of whale movement and/or hunting has been affected. 


[p. 41] 
Dr. David Sergeant and Wybrand Hoek, in their testimony 
before the Inquiry, suggested that more detailed studies of the 


effects of waterborne noise on whales are required. They cited - 


evidence from Churchill, Manitoba, where whales, because of 
increasing and continued disturbance, are believed to have 
abandoned their traditional calving area in favour of another 
area where they are not disturbed. The evidence stated that 
the white whales were most sensitive to waterborne distur- 
bance during calving and were somewhat less sensitive to 
airborne disturbance. 


Many aspects of the white whale’s life cycle are not yet | 


well understood. My concern is that whales outside of the 
proposed sanctuary may be adversely affected by the host of 
activities that are, and will be, impinging upon the white 
whale habitat in the Beaufort Sea as a consequence of oil and 
gas exploration, development, production and transportation. 

Although existing levels of activity are producing only 
short-term effects, increased activity could result in long- 
term changes in the whale’s pattern of behaviour, with 
consequences that could lead to a decline in the Beaufort Sea 
population of the species. Such changes could, of course, have 
a serious effect on the economy of native people who harvest 
white whales. 


12. Shipping corridors should be established in the waters 
adjoining the outer Mackenzie Delta to avoid disturbing white 
whales, particularly during their calving season. 


13. The Company, the Agency and the responsible govern- 
ment departments shall protect the white whales from 
disturbance by prohibiting harassment by low flying aircraft 
and water craft. Also, because information on the effect of air 
cushion vehicles on white whales is lacking, these vehicles 
should not be operated near the whales during their critical 
seasons. 


Oil spills, whether from a blowout or from a tanker 
accident, are another potential threat to the whales. Although 
most adult whales could probably avoid an oil slick, females 
that are calving or nursing might be reluctant to move from 
the warm estuarine waters. And, if they did move, probably 
many newborn calves would lose body heat and die in the 
cold oceanic waters. An oil spill could also taint the whales’ 
food. 


14. Oil spill contingency plans prepared by government and 
industry shall outline measures to protect and clean up areas 
used by white whales for calving. (See Management of Fuels 
and Hazardous Substances.) 


15. The design and construction of feeder lines that connect 
offshore wells to the onshore pipeline shall avoid the areas 
and seasons that are of critical importance to the white whale 


population of the Beaufort Sea. 


Moose 


‘Throughout the Mackenzie Valley, moose are an important 


} 


species in the native economy. Moose range widely and are 
found throughout the forested region and, occasionally, above 


the tree line. The greatest cause for concern is that improved 
_access will lead to increased moose hunting during and after 
pipeline construction. According to Dr. Peter Lent, a biologist 
with the University of Alaska, this has already happened in 


} 


Alaska. 


16. To help control access and hunting, the Company, the 
Agency, and the relevant government departments should 


restrict access to the right-of-way and to related facilities to 


personnel performing work on the project. (See Wildlife: 


Wildlife Management and Research.) 


During winter, when the movement of moose is impeded by 
deep snow, weather and limited habitat, they gather in areas 


such as river valleys that provide shelter and food. Moose are 
sensitive to disturbance at this time, when, like the caribou, 
they are in a negative energy situation. Additional stress 


caused by disturbance would be detrimental to their well- 


being. 


17. Wherever practicable, the pipeline right-of-way and 


| facilities, such as haul roads and compressor stations, shall be 


located to minimize disturbance to critical moose wintering 
areas and, in particular, to class 1 moose habitat (as defined by 


Watson et. al.,1973.) 


18. The Company shall minimize disturbance to moose by 
instituting measures such as those recommended in the section 


_on Caribou and Reindeer above and in the chapter on Aircraft 
Control. 


Foxes and Wolves 
Many witnesses from northern communities explained their 


fears of hydrocarbon developments in general and of oil spills 
in particular by describing what might happen to the arctic 


_ food chain. I dealt with this subject at some length in Volume 
One, but foxes and wolves are good cases in point. Arctic foxes 
_are known to scavenge the seal kills of polar bears. Seals could 


be regionally depleted as a result of an oil spill, so although 


not directly involved, the arctic fox could certainly be affected 


in a serious way by activities associated with industrial 
development. Similarly, the decline of any of the ungulate 
populations, especially the barren-ground caribou herds, 


would affect the wolf population. We have to view foxes and 
' wolves — indeed all animals — in the overall context of the 
_ food chain, but my discussion of them here will be limited to 


the species themselves. 
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The pipeline project will affect only local populations of 
arctic foxes, coloured foxes and wolves. The concerns for 
these species arise mainly in two areas: the disturbance of the 
animals and their habitat; and the attraction of these animals 
to waste disposal sites. 

All three of these species den in high, well-drained soils — 
soils that frequently provide prime borrow materials for 
construction. Because the pipeline will be constructed during 
the winter, disturbance during the denning period may not be 
a problem since these species occupy their dens in the spring. 
However, the danger remains that denning sites may be 
altered physically or destroyed by the alignment of the right- 
of-way or by their exploitation for borrow material. This 
could be significant because all three species tend to use the 
same den sites year after year. 

Many of the reported arctic fox dens are on the Yukon 
Coastal Plain. My recommendation for a wilderness park 
there should protect the habitat of that species as well as of 
the wolf population. Throughout the Mackenzie Valley and 
Western Arctic the dens of arctic fox, together with those of 
the coloured fox and wolf, will need protection. 


19. During final design, the Company shall identify all arctic 
fox, coloured fox and wolf dens within one-half mile of the 
right-of-way and other pipeline facilities so that the project 
can be designed, located and scheduled to avoid prime denning 
areas. Unless authorized by the Agency, construction shall 
avoid such areas by a distance of at least 100 yards. 


The habituation of foxes and wolves to waste disposal sites 
and other camp facilities has always been a problem in the 
North and it was of concern during the construction of the 
Alyeska pipeline. Concentrations of these animals around 
campsites may become a nuisance, and could cause problems 
associated with rabies. 


20. Every effort shall be made to prevent foxes and wolves 
from becoming a nuisance around campsites. To this end: 


T he feeding of foxes and wolves shall be prohibited. 


The Company shall manage all domestic and other waste in 
a manner that will minimize the attraction of foxes and 
wolves to construction sites and facilities. Fencing shall be 
installed around all incinerator, food storage and domestic 
waste handling areas. (See Waste Management.) 


Bears 

Grizzly, polar and black bears inhabit the Mackenzie Valley 
and Mackenzie Delta in varying densities. The grizzly bear of 
the Delta and central Arctic, referred to as the barren-ground 
grizzly, may be taxonomically distinct from the grizzly bear 
of the Yukon. If this is the case, the barren-ground grizzly 
bear would be considered endangered. Its special relation to 
the tundra environment gives the species evolutionary 
interest and significance, and every effort should be made to 
maintain a healthy population. 
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Interactions between men and bears are usually viewed as 
threats to human safety, and bears are therefore usually 
eliminated from areas in which there is human activity. As is 
the case with foxes, the concerns for bears arise mainly in two 
areas: the attraction of waste disposal sites and disturbance of 
the animals and of their denning habitat. 

Because of ineffective waste management practices in the 
North, bears have been attracted to areas of human activity 
and many of them have been destroyed in the name of human 
safety. This is a problem that can be solved only by improved 
techniques of waste disposal. Except when human safety is 
immediately threatened, only an authorized government 
representative may dispatch the animal as the last resort after 
all other possibilities have been exhausted. 


21. The Company shall collect, store and dispose of all 
domestic waste ina manner that will minimize the attraction 
of bears to construction sites and facilities. (See Waste 
Management.) 


22. The feeding of bears should be regarded as an act that 
threatens human life. Any person feeding bears should be 
immediately dismissed, reported to the Agency, and then 
returned to point of hire. Persons or companies who, through 
negligence or otherwise, provide bears with an opportunity to 
become habituated to waste materials should be prosecuted. 


23. The Company shall ensure that each working unit (survey 
crew, right-of-way clearing crew, etc.) likely to encounter 
bears is equipped and familiar with the use of approved 
devices to scare bears away from centres of ‘human activity. 
Each working unit shall be equipped with only one sealed 
firearm for use only when there is a real and immediate threat 
to human safety. Each firing of this firearm should be 
reported, and it must be resealed without delay by an 
authorized representative of the Agency. 


24.T he Company shall immediately report to the Agency any 
bear that may be considered a nuisance or that threatens 
human safety. 


Although construction of the pipeline will alter bear 
habitat only minimally, certain critical habitats must be 
protected. Denning sites are found on high, well-drained 
slopes, which are also good locations for borrow material. 
Bears occupy their dens during winter, and any occupied dens 
must be protected from disturbance. If a bear is disturbed and 
forced to abandon a den in winter, the lack of food, inability to 
dig a new den in the frozen soil, and the cold would certainly 
lead to the bear’s death. At other times of the year, extended 
harassment might deplete stored reserves of energy or cause 
death by physical exhaustion or overheating. 

25. During final design, the Company shall identify bear dens 
within one-half mile of the right-of-way and other pipeline 
facilities so that the project can be designed, located and 
scheduled to avoid these sites. To prevent disturbance to 
denning bears, construction activities, especially blasting, 


shall avoid occupied dens by a distance of at least 500 yards, or 
as otherwise approved by the Agency. 


26. The Company shall institute measures to ensure that there 
is no harassment of bears by aircraft and vehicles and that 
encounters or conflicts between men and bears are minimized. 
(See Facilities Complexes and Equipment Operations, and 
Aircraft Control.) 


All three species of bears are hunted for food and sport, but 


the polar bear and grizzly bear are regarded as prize trophies. 
The harvest of polar bears is controlled by a quota system, 


whereas the harvest of grizzly and black bears is controlled 


by Territorial Game Regulations. Improved access, increased _ 


numbers of people and better facilities could have an adverse 
impact on the grizzly bear population. 


27. To prevent overharvesting, the government should 
review existing game regulations respecting grizzly bears. 
Particular consideration should be given to suggestions made 
by Pearson (1976) regarding new game regulations that might 
reduce overharvesting and permit bear populations to be 
maintained. 
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Birds 
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It may be difficult for many Canadians to understand why it 
is necessary to make recommendations to preserve birds and 
their habitat. There has been a tendency to downplay the 
concerns expressed about northern bird populations by 
biologists and by others for whom birds are important. In 
most cases, I think this dismissive attitude is based on a 
misunderstanding of what is now at stake in northern 
Canada. The distribution of birds in the North is very 
different from what most of us have seen in southern Canada. 

As I explained in Volume One, the Mackenzie Valley and, 
to a lesser extent, the shores of the Beaufort Sea, are major 
flyways for millions of geese, swans, ducks, gulls, terns and 
the many other species that converge on this region every 
summer to nest and raise their young. During these critical 
periods of their life cycles, these international bird popula- 
tions rely on the habitat provided by the Mackenzie Valley, 
the Mackenzie Delta and the Beaufort Sea coast. Nature, 
political boundaries and treaties have made these populations 
a Canadian responsibility. 

At least 230 species in 41 families of birds are nesters, 
migrants or casual visitors in the Western Arctic. Many of 
these species are continental in their distribution, so the 
proportion of their total population that might be affected by 
pipeline-related activities is small. Some species, however, are 
vulnerable to pipeline construction and operation either 
because a total population is relatively small or because a 
significant proportion of a total population gathers within the 
project area at some vital stage of its life cycle. For some 


_ species, a significant proportion of their critical habitat lies 


within the proposed project area. 

Every species of bird that is found in the area is an integral 
part of both northern and continental ecosystems. A rational 
approach to the problem of protecting these birds requires us 
to define exactly what is at stake and then to devise a 


_ practical means of ensuring that what must be protected is 


protected. No amount of research and certainly no recommen- 


_ dations that I can offer will afford complete protection to all of 
_ the birds everywhere in the region. Our objective, therefore, is 


to permit both international migratory populations and local 
populations to continue to use this region year after year 


_ without having their numbers progressively diminished. 


With this in mind, I turn now to the critical habitats and 


| critical life stages of northern birds, to those tracts of land and 


water that are vital to the survival of whole populations of 
birds at certain times of the year. 
There are three major groups of birds that must be 


_ protected and, if measures are taken to ensure their protec- 


_ tion, many other species will also be protected. The first group 
- comprises the rare or endangered species, such as the 


peregrine falcon, the whooping crane and the Eskimo curlew, 
that are of national or international concern. Raptors and, in 
particular, the peregrine falcon, gyrfalcon, bald eagle, golden 


' eagle and osprey make up the second group. Finally, there are 
_ the waterfowl, especially the species that nest in colonies or 
form large, vulnerable congregations during moulting and 
_ staging. 


_ Areas Important to Birds 


In Volume One, I made recommendations to protect critical 
' habitats and life stages of birds by specially designating 


certain land areas that are vital to them. It was, in part, the 
very heavy avian use of the Northern Yukon that led me to 
recommend the creation there of a wilderness park. I also 
recommended that human use of certain areas be strictly 
regulated to protect important waterfowl and falcon habitats 


and I proposed the outer Mackenzie Delta, the International 


Biological Programme sites at Campbell Hills-Dolomite Lake, 
Willow (Brackett) Lake and Mills Lake as bird sanctuaries. I 


also noted that many islands in the Mackenzie River are 
_ important to migratory waterfowl and, I suggested that, at 


some time, some of them should be designated as bird 


- sanctuaries. 


The designation of lands on which industrial activity 
should be prohibited or appropriately controlled is only one 
way of protecting birds. When we have in view a specific 
project, such as a pipeline, a second method — that of specific 


- regulations — is also appropriate. In my opinion, the protec- 
' tion of birds and their habitat can be achieved in three ways. 
_ First, the pipeline route and the location of its associated 


facilities can be adjusted. Second, engineering designs that 
minimize impact can be used: noise attenuation devices fall 
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into this category. Third, the timing of construction activities 
can be scheduled so that birds would not be disturbed during 
their seasonally critical life stages. 


28. Birds and their habitat shall be protected from adverse 
effects associated with surveying, construction, operation and 
maintenance of the pipeline. Before construction begins, the 
Agency shall identify important and restricted areas and 
periods for birds, particularly for raptors, and waterfowl, and 
shall devise whatever restrictions may be necessary on 
project location, engineering design, project scheduling, access 
and aircraft activities in these areas and during these periods. 


PROTECTION FROM SPILLS 


Spills of oil, fuel and other hazardous substances are one of 
the greatest threats to birds and their habitat. Biologists spoke 
at length at the Inquiry about the devastating impact of oil 
spills on birds and emphasized that we are not able to 
rehabilitate birds that come into contact with oil, even in 
temperate climates. Waterfowl in particular are threatened 
by such spills. If extensive areas of waterfowl habitat or small 
areas used by large numbers of individual birds are affected 
by a spill, the effect could be catastrophic. 

I dealt with the problem of spills at some length in Chapter 
Six of Volume One and | make specific recommendations 
elsewhere in this volume on the means of minimizing the 
chances of a spill. But because our ability to handle large spills 
is rudimentary and because the effects could be so severe, I 
make the following recommendation with specific reference 
to birds. 


29. The Company’s plans for the transportation, handling, 
storage and disposal of fuels, lubricants and other toxic 
materials shall demonstrate that bird habitat, and particularly 
waterfowl] habitat, will be avoided or in some other way 
protected from the risks of spills. Contingency plans shall 
demonstrate that the Company has fully considered and has 
the technical, logistical and financial ability to protect critical 
waterfowl habitat. (See Management of Fuels and Other 
Hazardous Substances.) 


PHYSICAL DISTURBANCE OF LAND AREAS 


Other general issues related to bird habitat warrant mention. 
The bars and islands of the Mackenzie River constitute 
important mating and resting areas for migrating birds in the 
spring. Physical alteration of these areas may affect the birds’ 
chances of breeding success and survival during the summer. 
I have already recommended in Volume One that these 
islands be designated as bird sanctuaries. 

Specific activities related to the project will affect various 
aspects of terrain and water that are important for birds, 
particularly waterfowl, which tend to congregate in large 
numbers at various times in their life cycle. For example, 
trenching and other activities in wetland areas may lead to 
the draining or drowning of waterfowl nesting and feeding 
habitat, and excess siltation from stream crossings could 
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affect waterfowl food supply. The mouths of the tributaries of 
the Mackenzie River are particularly important habitat. 


30. Degradation of important bird habitat such as the river 
islands of the Mackenzie River, the beach bars of the Arctic 
Coast, wetlands and the riparian vegetation of streams and 
lakes shall be avoided, wherever possible, and shall otherwise 
be kept to a minimum. Critical habitat that has been degraded 
shall be restored following the construction period. 


DISTURBANCE FROM NOISE AND PEOPLE 


There is much more to the disturbance of birds than simply 
startling them. If that were the only problem, the birds would 
probably fly from the area, alight elsewhere and carry on as 
normal. The problems of disturbance are far more complex. 
The disturbance of birds during critical life stages or in 
critical areas may lead to abandonment of nesting sites and 
death. Take the case of the snow geese: because they nest in 
colonies, any continuous disturbance of them during their 
nesting season could cause the loss of one year’s brood 
through exposure of the eggs or young to the weather or 
predation; similarly, if snow geese were harassed on their fall 
staging grounds and were, therefore, not able to store up 
enough energy, large numbers of them could die on their 
southward migration. 

Most construction activity will take place in winter when 
there are few birds in the area. Nonetheless, during the 
summers of the construction period, there will be movements 
of aircraft and barges, activities at stockpile sites, compressor 
sites and airfields, and perhaps operations at gravel pits and 
other activities along the pipeline route. During the operation 
of the pipeline, there will be noise from compressors and from 
pipe blowdowns, aircraft and barge movements, vehicles, 
and repair and maintenance work. I make specific recommen- 
dations on many of these activities in Part Three: The Project, 
but it is worthwhile to review here the scope of the problem in 
its ornithological context and to make appropriate recom- 
mendations to mitigate the adverse effects. 


31. As far as practicable, construction and maintenance 
activities shall be scheduled for winter or for other times of 
the year when birds are not present. Activities undertaken 
when birds are in the area shall be strictly controlled to limit 
the extent and level of disturbance. 


There will be substantial numbers of people working at 
wharf, stockpile and compressor station sites during the 
summer. The amount of disturbance to the bird populations 
near any given facility will depend on the type and frequency 
of the disturbance emanating from the site, its effects on 
surrounding vegetation and topography, and the sensitivity of 
particular species to disturbance. 

The location of pipeline facilities and of ground-based 
activities will be critical to the well-being of raptors and 
colonial nesting birds. Any source of disturbance that is 
immediately adjacent to the nesting areas of these birds could 


have a serious effect on them. Both groups are particularly 
sensitive to human presence when they are nesting and 
rearing their broods. Unrestricted human access to their 
nesting areas could lead to reduced reproduction of these 
species. 

Compressor stations located near sensitive wildlife areas 
are of particular concern. I note that the National Energy 
Board has accepted Foothills’ undertaking to keep noise from 
compressor stations down to 60 decibels (dBA) at the fence 
line. However, research commissioned by the pipeline 
companies has suggested that even that level of noise can 
have significant effects on bird populations. Staging snow 
geese vacated an area within 1.5 miles of a compressor- 
station-sound simulator that had a noise level of 50 dBA at 
1,000 feet, and it was suggested that a level of 56 dBA at 1,000 
feet would cause geese to vacate an area within a 2.5-mile 
radius. Extensive observations of geese during the drilling of 
Imperial Oil’s gas well at Taglu suggested that staging geese 
would vacate an area within a 5- to 10-mile radius around a 
compressor station, depending on the amount of aircraft 
disturbance associated with the site. 


32. The Company shall locate all facilities and design all 
devices associated with those facilities to minimize distur- 
bance to birds. In particular, noise attenuation devices shall be 
installed on all appropriate equipment to reduce noise to the 
lowest practicable level. In certain locations and at certain 
times that are deemed to be sensitive for birds, the Agency 
may require special noise attenuation equipment and proce- 
dures. (See Facilities Complexes and Equipment Operations.) 


33. Upon request, the Company shall provide the Agency with 
all data used to assess the cost-effectiveness of various levels 
of attenuation and to assess the impact of various levels of 
noise on birds at any construction site. 


Of all the forms of disturbance to birds that may be caused 
by industrial development in the North, uncontrolled 
movement of aircraft is potentially one of the most serious. 
The degree of susceptibility to such disturbance will vary 
among the species, depending on the season, weather and 
location. 

Ornithological studies submitted to Arctic Gas have 
suggested that aircraft disturbance may cause gyrfalcons to 
abandon their nests and that staging snow geese may be 
disturbed within nine miles by a light aircraft flown at an 
altitude of 10,500 feet. The results of many of these studies are 
inconsistent, and firm conclusions based on them are not 
possible. However, because aircraft will be a major means of 
transportation during construction and operation of the 
pipeline, some form of control will have to be exercised to 
regulate the altitudes and frequencies of aircraft flights. 

The protection of birds through the regulation of aircraft is 
such an important issue that I discuss it in a separate chapter 
entitled Aircraft Control. There I make proposals for flight 
corridors and the regulation of flight ceilings and schedules so 


that critical locations and life stages of the bird populations 


_ that are susceptible to disturbance may be avoided. 


Increases in river traffic during the construction and 
operation of the pipeline and related facilities are also a source 
of disturbance for birds. The Mackenzie Valley is one of North 


_ America’s most important flyways. In spring, the northward 
migrating birds generally pass through before the barging 


season on the river begins. But in years when waterfowl, 
especially geese and swans, may not have stored up enough 
energy for their flight south, the islands and bars in the 


_Mackenzie River become extremely important to them as 


resting and feeding areas. Barge traffic at this time might so 
disturb the birds that many of them would fail to complete 


their flights south. Increased barge traffic may also disturb 


ducks in the Beaver and Mills Lakes areas, but it is in the 
Mackenzie Delta that disturbance from such traffic would be 
most serious. There waterfowl use the river islands and 
channels for moulting and staging sites from July to 


_ September. 


34. The routing and scheduling of water traffic shall be 


_ regulated to minimize the impact on birds and their habitats 
during sensitive periods in the Mackenzie Delta and else- 
_where along the Mackenzie River. Water traffic shall avoid 


areas identified as critical to bird populations. Similarly, 


_ docking and other shoreline facilities shall be located to avoid 


the disturbance of such areas. (See Facilities Complexes and 


_ Equipment Operations.) 


_ Rare or Endangered Species 
_ At present in Canada, there is no official federal recognition of 


any rare or endangered species, and because there is no 


- national policy or legislation for dealing with such species, the 
_ designation of a species as rare or endangered may be highly 


subjective. Under these circumstances, it is difficult to 
ascertain the relative significance of the designation of a 
species as rare, uncommon or endangered. 

During the Inquiry, mention was made of many species, the 
majority of which are birds, that biologists consider to be rare 
or endangered. The peregrine falcon, whooping crane and 


_ Eskimo curlew are the best known of this group, which also 


includes the Hudsonian godwit, buff-breasted sandpiper and 


_ Thule white-footed goose. Except for the peregrine falcon, 
_ little attention was focused on any of these species, perhaps 
_ because our knowledge of them is limited. My concern for the 


peregrine falcon is dealt with below in my recommendations 


on raptors. The breeding habitat of the whooping crane is 


already protected, and it is unlikely to be affected by the 
present alignment of the pipeline. So little is known of the 
ecology of the other rare and endangered birds that it is 
impossible at present to make recommendations to protect 


_ them. Continuing research will reveal more information 


about these birds, but in the meantime recommendations to 
protect other species will hopefully protect rare species. 
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We have an obligation to do all we can to ensure the 
survival of species of birds that may be in danger of 
extinction, especially if that danger is caused by human 
disturbance. 


35. The government should develop a national policy and 
should draw up legislation to provide for the protection of 
rare and endangered species of birds. 


Of course, the problem of rare and endangered species goes 
well beyond bird species. The bowhead whale inhabits the 
offshore waters of the Beaufort Sea and is listed by the 
International Whaling Commission as being endangered. The 
barren-ground grizzly bear that I mention in Wildlife: 
Mammals may also be considered rare or endangered. 


Raptors 


The raptors (birds of prey), that nest in the Western Arctic 
constitute a significant proportion of the remaining North 
American populations of these species. There are nesting sites 
all along the Mackenzie Valley and, in particular, in the 
Campbell Hills and Franklin Mountains. 

Raptors such as the falcons, bald eagles, golden eagles and 
ospreys are fairly common in the North, although their 
populations elsewhere in North America are low. It is 
necessary to give northern populations of all raptors atten- 
tion, but it is the peregrine falcon that requires particular 
protection. Here is what Finney and Lang said in a report 
prepared for Foothills Pipe Lines Ltd.: 

The population [of the peregrine falcon] is at a dangerously low 

level and there is no indication that recovery is imminent. Due 

to the sensitivity of the peregrine population, developers have 
to face the fact that the destruction of a single nest site or 
interference with nesting in a single year is a serious and 
unacceptable impact. These constraints apply to no other bird 
species regularly nesting along the proposed pipeline corridor. 

(Finney and Lang, 1975, Biological Field Program Report: 1975, 

Vol. VISection 4,p. 32] 

The recommendations I make for raptors therefore apply 
primarily to the peregrine falcon. 

The maintenance of wilderness within critical distances of 
the nest sites is of paramount importance because raptors are 
extremely sensitive to disturbance by men, machinery and 
aircraft. Such disturbance could cause direct destruction of 
the eggs or young by exposure, predation or accidental 
ejection of the eggs or chicks from the nest, or it could reduce 
the wilderness seclusion of the area around the nest so that it 
was no longer acceptable to the breeding pair. Low-intensity, 
repeated disturvance over a period of time frequently has a 
cumulative effect that leads to permanent desertion of the 
nest. We can best protect raptors by isolating their habitats 
from the disturbances caused by the project. 

36. The pipeline and its related facilities shall be located, 
designed, constructed and operated in a manner that avoids 
disturbance to raptors and their habitat. 
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37. For purposes of project review and control, the Agency 
shall designate Raptor Protection Zones around regularly and 
irregularly occupied raptor nest sites that are considered to be 
threatened by project activities. Such zones should be applica- 
ble to peregrine falcons in particular but may also apply to 
other raptors. These zones should be approximately two miles 
in radius or of the size that is required to protect the nest site. 
Access to these zones shall be prohibited unless authorized by 
permit. 


Applications for an access permit to Raptor Protection 
Zones shall be accompanied by sound biological evidence that 
the proposed activity will not jeopardize the raptors during 
their nesting period and will not adversely affect the nest site 
itself. 

Because of the need to provide complete protection for 
raptors and their habitat, the Company must understand that 
there may be lengthy delays if it plans to undertake activities 
in a Raptor Protection Zone. 

38. To limit disturbance to raptors, barging operations and 
other movements of pipeline material that infringe on any 
Raptor Protection Zone during the periods of occupancy shall 
be subject to site-specific limitations imposed by the permit. 

39. The frequency and altitude of aircraft flights over Raptor 
Protection Zones shall be controlled by the Flight Control 
Group. (See Aircraft Control.) In general, aircraft shall 
maintain an altitude of at least 3,000 feet above ground level 
over any Raptor Protection Zone during a sensitive period. 
Flights at lower levels shall be diverted around the zone. 
Airstrips and heliports shall be located so that approaches and 
take-offs avoid Raptor Protection Zones. Pipeline surveillance 
flights at less than 3,000 feet above ground level, helicopter 
landings and motorized terrestrial access for maintenance or 
repair shall be prohibited within a Raptor Protection Zone 
during the period of occupancy, except as specifically 
authorized by the Agency. 


Waterfowl 

The Beaufort Sea coast, particularly the Blow River-Shallow 
Bay area and, to a lesser extent, the coastal plain out to 
Herschel Island, provides important nesting habitat for 
whistling swans. Brant, many species of ducks, loons, gulls, 
and other species use the coastal lagoons, beaches and islands 
of the Beaufort Sea as resting, nesting and moulting areas. 
From June through August, the tundra lakes of the Yukon 
Coastal Plain are important nesting, feeding, brood-rearing 
and moulting areas for many species of swans, geese, ducks, 
loons and shorebirds. At any one time in the late summer and 
autumn, between 300,000 and 500,000 geese, swans and ducks 
gather on the Yukon Coastal Plain and Shallow Bay for a 
period of concentrated feeding to build up their energy 
reserves for the long southward migration. Snow geese are 
most numerous during this period and, on any one day in late 
August, almost the entire Western Arctic population of this 


species might be gathered on the coastal plain between 
Bathurst Peninsula and the Canning River in Alaska. Old 
Crow Flats, in the Yukon interior, are second only to the 
Mackenzie Delta as a critical waterfow] production area in 
northwestern Canada. 

In Volume One, I recommended that no pipeline be built 
and no energy corridor be established across the Northern 
Yukon and that a wilderness park be created in that area. This 
recommendation was intended, in part, to protect vital habitat 
for waterfowl there. 

The Mackenzie Delta is also an important waterfowl 
production area and it has breeding populations of several 
hundred thousand ducks and geese. Of particular concern are 
the snow geese at Kendall Island, where there is a colony of 
1,200 to 8,000 breeding birds; approximately 20,000 whistling 
swans nesting in the Eskimo Lakes-Liverpool Bay area; and 
the rare trumpeter swan, which has been reported nesting 
near Moose Channel. Many parts of the Delta are critical for 
moulting ducks, swans and geese during summer. For 
example, in any given year the Delta may be as vital as the 
Yukon Coastal Plain to the snow geese. Normally, the 
majority of the snow geese stage on the Yukon coast, but, in 
1975, when the geese arrived in early September it was 
covered with snow and most of the geese moved into the 
Shallow Bay area of the Delta. The peak number of geese 
there, at that time, was an estimated 325,000 out of the 
region’s total population of 375,000. Snow geese are easily 
disturbed by aircraft movements of the kind that would be 
associated with the construction and operation of a pipeline 
and production facilities. 

In Volume One, I recommended that a bird sanctuary 
should extend across the outer part of the Mackenzie Delta, 
thereby giving the Canadian Wildlife Service jurisdiction to 
regulate industrial activity in the area. 

The Mackenzie Valley, one of North America’s major 
flyways, is used by many species of birds that breed in the 
Western Arctic and sub-Arctic. In May and early June, large 
numbers of migrating waterfowl find the only available open 
water around islands in the Mackenzie River between 
Camsell Bend and the Mackenzie Delta and in some of the 
lakes near the river. At this time, these areas of open water are 
heavily used for mating, nesting and feeding. As many as 
100,000 northbound geese and swans may be concentrated on 
sandbars, spits and island fringes. These same areas also 
provide resting areas vital during the fall migration in years 
when young birds have been unable, for any reason, to store 
adequate reserves of energy to complete their long southward 
migration. With so short a season, the waterfowl cannot be 
delayed, and disturbance of them must be kept toa minimum. 

Large numbers of ducks, some Canada geese, sandhill 
cranes, loons and various other species, nest in the forest and 
forest-tundra habitats of the Mackenzie Valley. The Ram- 
parts River, Mackay Creek, Willow (Brackett) Lake, Mills 
Lake and Beaver Lake areas are the most important nesting, 


brood-rearing, moulting and staging areas for water-oriented 
birds in the Mackenzie Valley between Great Slave Lake and 
the Mackenzie Delta. 
| 

In Volume One, I recommended that Willow Lake (Brackett 
Lake) and Mills Lake, which were identified under the 
International Biological Programme as sites important to 
waterfowl, be designated as bird sanctuaries. 


- In addition to the designation of sanctuaries, regulations 
will have to be developed to control the adverse effects on 
waterfowl] of activities associated with pipeline construction. 
Disturbance to populations of waterfowl could increase stress 
and alter normal behaviour patterns during critical life stages, 
such as spring migration, nesting, moulting and staging for 
fall migration. Disturbance could also decrease reproduction 
success and cause birds to desert traditional areas, such as 
nesting sites for which there may be no suitable alternative. 
The impact of disturbance on a particular species is a function 
of the type and intensity of the disturbance, as well as of the 
time of year, location, distribution of the species, and its 
sensitivity to disturbance and its ability to avoid the sources 
of disturbance. These variables become more important 
farther north, where shorter summers impose even tighter 
limits on the hatching and raising of healthy young in time 
for the fall migration. 


40. The Company shall control, restrict and otherwise alter its 
terrestrial and airborne activities and those of all its contrac- 
tors and subcontractors to avoid disturbance to waterfowl and 
their habitat and to comply with restrictions of access and 
activity in important waterfowl areas, as defined by the 
‘Agency. Such measures should include the designation of 
corridors for air traffic and the designation and regulation of 
flight altitudes. (See Aircraft Control.) 


a) Habitat critical during the spring migration throughout the 
Mackenzie Valley, including islands, deltas of tributaries, 
and adjacent marshes. Within these critical habitat areas, 
concentrations of birds should be protected from disturbance 
by a two-mile-wide buffer-zone. The period of restriction 
would generally be from May 1 to May 31. In addition, if 
these areas are used in the fall by migrating geese and 
swans, contingency plans should provide for the adequate 
protection of the birds and this habitat during such periods. 


b) Areas in the Mackenzie Delta where there are concentra- 
tions of migrating, nesting, rearing, moulting and staging 
geese and other waterfowl. In general, construction activ- 
ities should be minimized and personnel should be restricted 
to their immediate work areas from May 5 to October 5. 
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c) Areas critical for snow geese. All construction and other 
activity likely to cause disturbance and all human access 
should be strictly controlled within two miles of occupied 
areas from about August 15 to October 15. 


d) Waterfowl habitat in the Mackenzie Valley forest areas 
between Great Slave Lake and the Mackenzie Delta. 


41. Because of the extensive disturbance created by air 
cushion vehicles to waterfowl while they are nesting, rearing 
their young and staging, these vehicles shall be prohibited 
within the critical waterfowl areas described above, while 
birds are concentrated in them. 


Wildlife Management and Research 


It became evident during the Inquiry that, although the North 
has abundant wildlife resources, relatively little scientific 
information is available about wildlife populations. In this 
respect the North is still very much a frontier area. Much of 
the information that is available has been gathered as a result 
of gas and oil exploration and the proposal for a gas pipeline. 
As I stated in Volume One, much more information is needed 
if the populations of northern birds and mammals are to be 
managed scientifically for the benefit of northerners and 
conserved for all Canadians. 


At present, five separate agencies are responsible for the 
management of northern wildlife resources. The Yukon Game 
Branch and the Northwest Territories Fish and Wildlife 
Service are responsible for the management of mammals and 
non-migratory birds, including raptors, within their respec- 
tive territories. The Department of Indian Affairs and 
Northern Development is responsible for land management 
within the Yukon Territory and the Northwest Territories. 
The Canadian Wildlife Service, Department of the Environ- 
ment, is responsible for the management of migratory birds, 
and the Fisheries and Marine Service, also part of the 
Department of the Environment, is responsible for the 
management of marine mammals. 


During the Inquiry, I heard from representatives of all of 
these government agencies. The general conclusion was that, 
without more intensive wildlife management, a gas pipeline 
could have severe and long-term effects on many wildlife 
populations. Although there has been industrial development 
of various kinds in the North for some time, the pipeline is 
regarded by many as the first in a series of large-scale 
industrial developments there. I concur with this view; as | 
stated in Volume One, construction of a gas pipeline will 
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trigger a series of other activities, and the pipeline should not 
be viewed in isolation. Without effective wildlife manage- 
ment programs many of the now abundant populations will 
decline. 


Northern Wildlife Management 


The essence of wildlife management is the manipulation of an 
animal population or its habitat for the benefit of man. The 
territorial government’s wildlife management programs are, 
for the most part, directed towards the benefit of native 
people. Dr. Norman Simmons, Director of its Fish and Wildlife 
Service, described territorial policy to the Inquiry: “The 
management programs of the Fish and Wildlife Service are 
designed primarily to satisfy the food and psychological 
requirements of [the] indigenous people.” (F20898) Whereas 
management policy may have these objectives at present, that 
has not always been the case. Commission Counsel summed 
up what I think has been, and is still, an essential fact about 
wildlife in the North: 
The recent history of the North is replete with examples of the 
ability of mechanized man to decimate animal populations. 
These include not only the well-known nineteenth and early 
twentieth century examples, such as fur seal, sea otter, baleen 
whales, muskoxen, and caribou, but also more modern instances 
of wildlife depletion by northern residents, witnessed by the 
wildlife vacuums surrounding all northern centres of habita- 
tion. Where abundant wildlife populations still exist in the 
North, it is generally due in large part to limited human access. 
This isolated position of large areas in the North is rapidly 
being reduced. Without corresponding large scale increases in 
wildlife management efforts in the North, this loss of isolation 
will be accompanied by rapid depletions in many animal 
populations. [Commission Counsel, 1976, “Wildlife Protection: 
Wildlife Management and Monitoring,” p. 1] 


In the previous sections that describe individual species, | 
repeatedly mentioned the two most important causes of 
impact: disturbance and increased access. These causes may 
have long-term effects and may cover a much larger area than 
the actual right-of-way of a pipeline. Having already 
discussed this problem as it relates to individual species, I 
shall discuss later the measures necessary to mitigate 
disturbance from specific aspects of this project. 

Increased use of many areas that are still virtually 
wilderness areas will be a direct result of the greater numbers 
of people and of better and more facilities in the North. This 
threat to many wildlife populations is recognized by, and 
accepted to be, the responsibility of the wildlife management 
agencies. The success of a game management policy, whatever 
it may be, depends to a considerable degree on the staff and 
the funds that are made available. Even today, these agencies 
do not have adequate resources to meet their full range of 
responsibilities. 

If northern wildlife is to be preserved, funds for manage- 
ment and research are required, whether or not a pipeline is 
built tomorrow or ten years from now. Not only will the 
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wildlife aspect of the Agency have to function during the 
construction of the pipeline, but the management functions of 
the various wildlife departments will have to be increased to 
meet a broad range of demands stimulated by the pipeline 
development. Because these increases will in part be directly 
attributable to the pipeline construction, it is logical that at 
least some of these costs should be borne by the Company. 
This is not a new concept: the development of the James Bay 
hydro-electric project has involved Hydro-Québec financially 
in the surveys of native harvests now going forward. 


42. In addition to funding the Agency so that it may undertake 
its functions related to wildlife, the government should ensure 
that the funding of various other agencies and organizations 
before, during and after pipeline construction is sufficient for 
them to meet increased responsibilities related to wildlife 
management and research in the face of a major industria. 
development. In so doing, the government should ensure the 
meaningful involvement of native organizations in all aspects 
of wildlife management in the region and should specify the 
extent and nature of the financial and professional in- 
volvement that will be required of the Company during the 
life of the pipeline. 

In Volume One, I indicated that certain areas should be 
excluded from industrial development and that certain othe 
areas, such as bird sanctuaries, should be closely managed by 
the responsible government agency. The wilderness park ir 
Northern Yukon and the whale sanctuary in the Beaufort See 
come into the first category, whereas the expansion of the 
Kendall Island Bird Sanctuary and the designation of the 
Mills Lake and Brackett Lake sites as sanctuaries come intc 
the second. So far, in this volume, I have recommended that 
protection zones be set up around raptor nest sites, especially 
those of the peregrine falcon; that a game preserve be 
established along both sides of the right-of-way and arounc 
all pipeline facilities; and that a similar game preserve be 
established along both sides of the Dempster and Mackenzie 
highways. These areas of excluded or restricted access that. 
have identified are a major tool of wildlife management 
There are, however, a variety of other means to effective 
management that must be used to protect wildlife popula: 
tions so that they may continue to be used as renewable 
resources. I shall deal more explicitly with these other means 
in the following paragraphs. Because aircraft are considered ¢ 
major source of impact, I have dealt with this subject in < 
separate chapter entitled Aircraft Control. 


Wildlife Management and Pipeline Regulation 


During the Inquiry, it became apparent that, at all stages 0 
the pipeline project, programs dealing with the enforcemen 
and adaptation of regulations, the rehabilitation of habitats 
and contingency plans are central to ongoing comprehensivi 
wildlife management. For example, advice from wildlife 
specialists will be needed to review designs and to approve 


schedules, the location and relocation of facilities, and 
quipment. 

The inspection and enforcement of regulations governing 
dipeline construction activities will be very difficult tasks, 
especially since they may lead to delays or work stoppages. 
*ield inspection staff will have to be given pragmatic training 
ind the authority to carry out their duties effectively. If they 
Jo not have that authority, there will be needless delays, 
‘rustration and non-compliance. The greatest emphasis must 
be placed on having knowledgeable and experienced people 
n the field while construction is underway. 

' During the construction phase it will be necessary to 
Jocument changes in the numbers and the movements of 
amimals, damage to habitat, success of mitigative measures, 
and so on. Without collection and assessment of this type of 
nformation, the impact of the pipeline would not be apparent 
nor would mitigative techniques and methods be progres- 
sively improved. 

_ 43. To ensure that the concerns for wildlife that have been 
>xpressed are considered and incorporated during all stages 
of design and that regulations concerning wildlife are 
enforced during the construction of the proposed pipeline, the 
Agency staff shall include specialists and high-level adminis- 
srators to review and approve designs, to inspect and to 
enforce regulations, to design mitigative measures, and to 
collect and evaluate data on both the project and wildlife 
activities. These activities must be done in close coordination 
with the appropriate wildlife management agencies of 
zovernment and must involve consultation with and input 
from native organizations. 


The regulation of the pipeline operation will involve 
protection of mammals and birds from the noise and 
disturbance involved in starting up the pipeline, in the 
routine operation of compressor stations and other facilities, 
in routine maintenance and repairs, and in contingency 
vepairs. I assume that the Agency will be terminated soon 
after construction of the pipeline is completed and, therefore, 
that the regulatory tasks necessary during operation of the 
pipeline will become the responsibility of the permanent 
wildlife regulatory bodies under whatever arrangements 
may apply after the settlement of native claims. 

_ 44. Before the Agency is disbanded at the end of the 
construction period, the roles of ongoing wildlife agencies and 
the responsibilities of the Company should be established. 
Consideration should be given to factors such as who will 
assume specific Agency functions during the operation and 
abandonment phases of the pipeline, and the funding and staff 
tequirements necessary to maintain a comprehensive moni- 
toring and management program. 


| 
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Hunting and Access 


One of the major concerns that I have mentioned throughout 
this chapter and in Volume One is that the construction of 
this pipeline will afford easier access to areas that have, until 
now, been relatively inaccessible to man. This improved 
access, together with the increasing number of residents and 
tourists in the North, will undoubtedly increase stress on 
many wildlife populations through direct mortality (hunt- 
ing), by increased disturbance, and by habitat loss or 
alteration. 

Both Foothills and Arctic Gas have stated that movement 
of pipeline personnel will be restricted and that they will not 
be allowed to hunt on company property. The pipeline 
companies will similarly restrict access to the right-of-way 
and to the pipeline facilities to company personnel. However, 
in view of the large number of people that will be attracted to 
a major project of this sort, it will be difficult for the Company 
alone to enforce these good intentions. Therefore, to protect 
the wildlife populations and the traditional harvest of them, a 
number of measures are required that will go beyond the 
Company’s jurisdiction. 

It will be necessary to control in some manner access to the 
right-of-way and to all access roads, wharves and other 
pipeline facilities. Otherwise many wildlife populations will 
decline or they will abandon certain areas. 

One particularly important aspect of game management is 
the need to protect the Porcupine caribou herd in the vicinity 
of the Dempster Highway, both from the adverse effects of the 
highway and its traffic and from increased hunting pressure 
that has followed the highway. In Volume One, I quoted 
Ronald Jakimchuk on this subject. After publication of 
Volume One and of the National Energy Board report, he 
wrote to me about his observations along the Dempster 
Highway this spring. He said, “The herd is in existing and 
continuing jeopardy from the Dempster Highway.’ He urged 
“a commitment by government to implement timely regula- 
tions ... to ensure free and unimpeded movement of migra- 
tions and to monitor and regulate the kill,’ and he added, 
“The proposed wildlife range does not solve these problems as 
it does not encompass the Dempster’’ (Jakimchuk, personal 
communication, June 17, 1977). 

In view of the continued work on the Dempster Highway 
and the undoubted increase in traffic and hunters on it when 
it has been completed and particularly in view of the 
endorsement that the National Energy Board has given to the 
idea of a pipeline along the Dempster Highway, I consider 
that it is of great importance for government to institute 
measures as soon as possible to protect the herd when it is 
near the Dempster Highway and to reinforce these measures 
whether or not a pipeline is built along the highway. 

45. A two-mile restricted hunting zone should be established 
along both sides of the pipeline right-of-way and all access 
roads and around all pipeline facilities. A similar restricted 
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hunting zone should be established along the Dempster and 
Mackenzie highways and all access roads that are within the 
winter range of the Porcupine caribou herd. Within this game 
preserve, traditional native harvesting would be allowed to 
continue, provided that the wildlife populations can support 
such harvesting. 


46. The government should develop a traffic management 
plan for the Dempster Highway and other rights-of-way in 
areas that are important to caribou. When caribou are present 
in such areas, regulations such as slower speed limits, 
convoying or the staggered scheduling of highway traffic, and 
periodic closures of sections of the highway that may be the 
locations of large-scale caribou crossings should be instituted. 


47. During construction the Company shall limit access to its 
facilities to only those persons who, in the course of their 
employment, need to be there. All haul and access roads, the 
right-of-way, and all airstrips and helipads built and operated 
by the Company shall be closed to public access, except in 
emergency situations or as approved by the Agency. 


4g. After pipeline construction is completed, the Company 
shall remove or otherwise make unusable (in an approved 
manner) all access facilities and structures that are not 
necessary to the continued operation of the pipeline. 


49. To help control hunting during and after pipeline 
construction, revisions to the hunting regulations should be 
contemplated. Measures such as increasing the length of the 
residency requirement to obtain a hunting licence and 
restricting hunting areas and seasons, should be actively 
pursued. (See Renewable Resources.) 


Wildlife Research and Monitoring 


In Volume One, I drew attention to our lack of knowledge 
about northern birds and mammals, which, according to the 
biologists who gave evidence before the Inquiry, has ham- 
pered them in predicting the impacts of pipeline develop- 
ment. This lack of knowledge will also hamper the develop- 
ment of measures for the protection and management of 
wildlife during construction and operation of the pipeline. 


50. Wildlife studies should be undertaken before, during and 
after pipeline construction to gauge the nature of populations, 
to develop comprehensive mitigative responses and to assess 
the effectiveness of ameliorative measures on both a short- 
and long-term basis. 


MONITORING 


The monitoring of animal populations involves repeated 
checks or surveys of the populations to determine whether or 
not there are changes in the health, demography or distri- 
bution of a population. Monitoring is also used to document 
the movements of migrating animals. Should a migrating 
population come into contact with development activities, the 
knowledge gained from monitoring permits appropriate 


precautions to be taken. Both short-term and long-term 
monitoring programs are necessary in any management plar 
to protect wildlife. 

Obviously it is not possible, at this time, to specify whict 
mammal or bird populations will have to be monitored, 0} 
where and when the monitoring will have to be done. These 
matters will have to be worked out by the relevant wildlift 
management bodies, the Agency and the Company. 


51. Because a wildlife monitoring program is vital to am 
successful plan to observe and to mitigate impacts on wildlifi 
resources, a comprehensive short-term monitoring progran 
shall be an integral part of the work of the Agency. Thi 
program shall be designed to locate migrating mammals o 
birds and sites of concentrated wildlife activity and, on th 
basis of this information, to alter pipeline project activitie 
that may cause unacceptable impact. This monitoring shoul 
also be used to assess the effectiveness and improve remedic 
measures. 


52. The long-term monitoring program associated wit 
continuing wildlife management in the region should be th 
responsibility of ongoing wildlife management agencies. Suc: 
a program should start before construction and continu 
through the life of the project and afterwards, to determin 
the health of populations and to develop comprehensiv 
management programs that relate to all aspects of the wildlif 
resources in the region. This, of course, must include a harves 
monitoring research component. (See Renewable Resources.) 


WILDLIFE RESEARCH 


The Inquiry was presented with a variety of proposal! 
regarding the research that is needed to understand th 
impact of pipeline development on mammals and birds andt 
serve as the basis for programs of wildlife management an 
protection. Such proposals can be found in material presente 
by Canadian Arctic Resources Committee, Committee 0 
Original Peoples Entitlement, Environment Protection Boar 
and Commission Counsel, in the evidence of witnesses, i 
exhibits filed with the Inquiry, and in the final argumen’ 
before the Inquiry. For example, Canadian Arctic Resouret 
Committee’s ‘‘Final Arguments and Recommendations 
contains a multitude of recommendations for wildlife studie 
including 39 separate research proposals related to caribou. 

The studies that have been proposed differ greatly } 
urgency, practicality and utility for wildlife management é 
it relates to pipeline development. But it is clear that there a! 
important gaps in the knowledge that is required for effectiy 
wildlife managément and that a great deal of field research 
needed to fill these gaps. 


53. Concrete plans for research that is essential to wildli 
management in relation to pipeline development should | 
prepared by the agencies that regulate wildlife. The gover! 
ment should make funds available for this purpose so th 


| 
‘independent government research may be started well ahead 
! of the commencement of construction of the pipeline. 


To those charged with planning this research, I particularly 
‘commend Commission Counsel’s proposal for disturbance 
studies (Commission Counsel, 1976, ‘‘Wildlife Protection: 
Wildlife Management and Monitoring,” p. 7). 

54. The effects of various forms of disturbance, such as 
aircraft, noise from fixed facilities, blasting, ground transport 
and watercraft, on wildlife populations should be studied in 


Wildlife 109 


some detail to allow more precise prediction of these effects. 
The following groups of animals and birds are pointed out as 
species that deserve particular attention in these studies: all 
species of geese, swans and eider-ducks, especially at their 
moulting and spring and fall staging sites; all species of 
raptors, but particularly peregrine falcons, because more 
precise definition of the zone of protection for them and the 
degree to which raptors may adapt to various disturbances is 
required; and caribou, including behavioural and physiolog- 
ical reaction to various disturbances. 
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THE REPORT OF 
THE MACKENZIE VALLEY 
PIPELINE INQUIRY 
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The problem of fish and fish resources is complex because the 
aquatic data are incomplete for areas that are of critical 
importance to fish. We also tend to view the problem too 

narrowly: we are inclined to concentrate on fish rather than 
on the ecosystems of which they are part. A species-specific 
approach is undoubtedly necessary but we must not forget 
that a broader view of the aquatic ecosystem will lead to more 
effective identification of problem areas, and development of 
' protective measures. 

My principal concern for fish is similar to my principal 
concern for wildlife: we cannot protect every fish, but we 
must safeguard those areas where fish concentrate and we 
‘must avoid fish populations when they are sensitive to 
_ disturbance. 


1. To ensure that the fish resources of the Mackenzie Valley 
and Mackenzie Delta are maintained, measures shall be 
employed to preserve aquatic habitat and to avoid disturbance 

_ of fish during critical life stages. 

The evidence I have heard tends to fall into three categories: 
fish protection, monitoring of the aquatic environment, and 
fisheries management. I shall deal with each of these topics, 
but first we need to know the characteristics of northern fish 
if we are to understand the significance of the measures that 
are necessary to protect them from the impacts of 

development. 


Characteristics of Northern Fish 


Because of their specific life cycles and biological characteris- 
tics, the species of fish present in the Mackenzie Valley and 
the Mackenzie Delta are particularly sensitive to man-made 
disruptions of their aquatic habitat. Northern fish typically 
have slow growth rates, are large for their species, and reach 
sexual maturity at a late stage in their development. These 
factors mean that in most areas there is a large standing stock 
of the fish, but a low rate of productivity to maintain that 
stock. 
Most northern fish have specific migration routes and 
limited spawning, overwintering, nursery and feeding areas. 


PART ILWO:— 
ENVIRONMENT AND LAND 


Fish 


Northern fish can spend their lives entirely in fresh water or 
in salt water, or move between the two during various stages 
of their life cycles. Populations of some species, such as the 
arctic char, spend their lives in fresh water, whereas other 
populations of the same species migrate to sea. Throughout 
much of the Arctic, many populations of whitefish and lake 
trout use productive lakes as substitutes for the sea. 

The Mackenzie River, because it originates in warmer 
latitudes, is more productive and therefore supports more fish 
species — 34 species have been found there — than most arctic 
rivers. The Mackenzie Delta and adjacent coastal estuary and 
lagoons are particularly important to fish: nineteen fresh- 
water and four marine species are known to use these areas 
extensively. 

Fish can be classified as either spring spawners or fall 
spawners. The eggs of fall spawners have to survive the rigors 
of the winter environment; they lie in the gravel from October 
until break-up the following May or June, when the fry hatch 
and move to nursery areas. Spring spawners deposit their 
eggs at break-up and the young emerge within a few weeks. 
Consequently, there is an important difference in the length of 
time the eggs of the two groups are vulnerable to environ- 
mental disruption. 

In the Mackenzie River, fall spawners constitute 62 percent 
of the fish population, and spring spawners constitute 35 
percent. The burbot, or freshwater cod, is the winter spawner 
in the system. Major spring spawning species are arctic 
grayling, yellow walleye, northern pike, longnose sucker and 
flathead chub. The arctic grayling, which is distributed 
throughout the system, is probably the most sensitive species 
of spring spawner. 

Fall spawners in the Mackenzie system are dominated by 
the Coreonid (whitefish) class, the humpback, broad and 
round whitefish, arctic and least cisco, and the inconnu. With 
the exception of the more extensive lakes, these species have 
larger populations in the north end of the Mackenzie 
drainage. Well-defined spawning migrations of the whitefish 
family take place in the Mackenzie Delta channels and the 
Arctic Red, Peel, Great Bear and Mountain rivers. Arctic and 
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least cisco live in the sea during much of their lives. 
Populations of all of these species use the Delta channels and 
brackish Mackenzie estuary as feeding, nursery, and over- 
wintering areas. 

Lake trout occur in significant numbers in the deep lakes of 
the Mackenzie tributaries and the Delta. They do not appear 
to be a major species in the flowing waters of the system. 


ge SE EEA DP RE ES EL I 


Fish Protection 


Principles of Protection 


The basis of all fish protection is to safeguard critical aquatic 
habitat and life stages. In Part Three of this report, I deal with 
many of the specifics of protection as they relate to the 
pipeline project, but here I want to define biologically 
appropriate terms and conditions, and emphasize the two 
fundamental principles. 


2. Measures to protect fish should focus on important fish 
populations rather than on scattered individuals. 


3. Fish protection should be designed to minimize distur- 
bances where and when fish are most sensitive and most 
numerous, particularly in spawning grounds and overwinter- 
ing areas, and along migration routes. 


Spawning and rearing areas, overwintering sites and 
migration routes are probably the most critical habitats for 
fish in the North. In addition to the physical sites, suitable 
water quality and food sources are also essential. Habitat 
areas and parameters are particularly important in the Arctic 
because of the generally limited ability of fish populations to 
recover their original levels after a severe environmental 
disruption has reduced their numbers. 

Most northern fish species need spawning grounds that 
have the correct substrate — usually gravel or cobble — and 
suitable water temperatures. The gravel must be free of silt so 
that water can percolate around deposited fish eggs and 
permit gas exchange with the surrounding water. Clean 
gravel also provides good substrate for juvenile fish food, and 
suitable living space. A pipeline project could disrupt 
spawning and rearing areas by removing the gravel used for 
spawning or rearing; by changing the water temperature or 
chemistry conditions in a way that would be harmful to fish; 
by causing suspended sediment loads in streams to increase, 
which would induce silt to settle out on spawning beds and to 
smother eggs; or by polluting streams with toxic fuels or 
chemicals. 

To survive the severe conditions of the Arctic winter, fish 
must stay in waters that are sufficiently deep that they will 
not freeze to the bottom. The flow of water into these areas 
must be monitored and that water must have tolerable 
chemistry, dissolved oxygen levels and silt loads and must be 


free of toxicants. The eggs of fall spawning fish must be in 
clean, well-oxygenated water during their incubation time. 
Fish or egg overwintering areas could be damaged by the 
same pipeline activities that could damage spawning and 
rearing areas, and by ditching or water removal that could cut 
off the intragravel flow into the overwintering areas. 

Any disturbance of river beds that prevents or delays fish 
from migrating to normal life cycle areas can affect survival. 
Some species do not feed en route to spawning areas, and any | 
significant delay in the migrating time might leave them with 
insufficient body energy to move to these areas. Project 
activities that could disrupt migration routes by creating 
barriers in rivers and streams include the installation of 
culverts, river diversion structures or ice bridges, and the_ 
lowering of water levels. 

Northern fish also have a limited tolerance to changes in 
water chemistry — that is, to changes in temperature, in the 
levels of suspended solids, dissolved oxygen, and pH, and in 
salt content. They also have a limited tolerance to toxic 
substances, such as methanol, fuels and pipe-coating materi- 
als. Increased levels of suspended solids, for example, could be: 
abrasive to fish gill membranes, and could be toxic to some 
invertebrate fish food and to fish eggs; and increased water 
temperatures could make important habitat areas unsuitable. 
And changes in all of these parameters could result from 
pipeline activities. 

Some changes in aquatic environments may not affect the 
survival of the fish but they may leave the fish either 
unpalatable or unsafe to eat. A pipeline project could disrupt 
sport, commercial and domestic fisheries by introducing 
persistent materials, such as pesticides, PCB’s, or heavy 
metals, into watercourses, where they could be picked up by 
fish directly or through the food chains, and accumulate in 
body tissue. 

The ecological balance in a particular aquatic system can 
also be disrupted by reducing certain species, by removing 
food sources through chemical contamination or siltation, or 
by introducing a new species into a watershed in which it is 
not native. Because there are relatively few species in the 
North, and because food chains are short and the relationships 
between species are simple, northern populations are parti- 
cuarly susceptible to disruptions of this kind. 

Different fish species vary in their ability to tolerate 
disturbance. Arctic grayling, arctic char, pacific salmon, lake 
trout, inconnu, humpback and broad whitefish, and arctic and 
least cisco, because of their relatively low tolerance to 
siltation, particularly during spawning, appear to have the 
least resistance to disturbance. Slow growth and narrow age 
classes delay recovery. Economically, however, these are the 
most important species in the domestic, commercial and sport 
fisheries. Northern pike, walleyes, longnose and white 
suckers, flathead, chub and burbot have a broad _ habitat 
tolerance and relatively wide distribution, and they are. 


herefore. probably more resistant to the effects of environ- 
mental disturbance. The piscivorous or fish-eating species, 
such as pike. char, inconnu and burbot, would be most 
susceptible to chemical contamination because many biclog- 
‘cal contaminants pass up the food chain and concentrate in 
3uch predator species. 


_ 4. Pipeline construction and other activities should not be 
allowed at sensitive times near areas used by fish for 
spawning, rearing, overwintering and migration. 

_ Spawning and rearing areas should be protected from 
siltation, gravel removal, fuel spills, and from changes in 
water temperature, water chemistry, and levels of dissolved 
oxygen. 

_ During the winter, overwintering areas should be protected 
from any decrease in water level and flow caused by 
construction or water intake. They should also be protected 
from excess siltation, chemical pollution, changes in water 
temperature and decreases in dissolved oxygen levels. 


_ Migration routes and times should not be disrupted by any 
blockage or diversion of flow, lowering of water level, 
significant increases in suspended sediment, or spills of fuels 
or toxic chemicals. 


THE USE OF NUMERICAL STANDARDS 


Much of the evidence I have heard suggests that it is not 
enough to state the principles of fish protection: it is often 
difficult to translate them into specific and workable mea- 
sures. Numerical standards, it seems, are needed as a guide for 
all who are concerned with the design, review, construction 
and operation of the pipeline. However, Arctic Gas and, to a 
lesser extent, Foothills do not agree. They argued that a 
competent biologist should make site-specific decisions. I 
agree in principle with their argument, but I do not think it is 
practicable for a project of this size. Indeed, a protection 
program founded entirely on such individual judgments may 
result in unnecessary delays, and unwarranted confusion 
and. most important. may fail to protect the fish. 

' It requires a certain academic naiveté to believe that 
thousands of site-specific design and construction situations 
can be evaluated satisfactorily by competent biologists. The 
principle of numerical standards should, therefore, be vigor- 
ously promoted. Such standards will inform design engineers 
‘of the criteria they must meet; they will show construction 
personnel the permissible levels for environmental disrup- 
tion; and they will indicate to operational personnel the 
operating specifications that must be followed. 

I recognize that, in isolated situations, it may be impractical, 
and perhaps even harmful to the environment, to comply 
with the numerical standards. If the Company can demon- 
‘strate to the Agency that certain numerical standards should 
not be expected in a particular situation, the Agency may 
grant an exception. Nevertheless, the principle of numerical 
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standards should, I believe, provide the cornerstone of a sound 
fish protection program. 


Suspended Sediment 


The construction of the pipeline will cause increased siltation 
of waterbodies through the direct disruption of the water- 
body, or through increased run-off from adjacent land areas. 
Although concentrations of suspended solids must be ex- 
tremely high before they cause direct, short-term damage to 
fish, finely divided material may settle to the bottom and 
blanket out normal fish food organisms, or they may spoil 
spawning beds by decreasing the percolation of water 
through the substrate. If siltation damage to spawning beds or 
fish food occurs in only one year, recovery of the stream bed 
can be expected in successive seasons, and the overall damage 
to fish populations would probably not be great. 

To predict the impact of suspended sediment on the aquatic 
ecosystem requires an awareness of the seasonal variation of 
sediment loads; what may be tolerable in spring, when 
natural sediment loads are high, may be unacceptable in the 
winter, when most northern rivers are relatively clear. 
Winter construction of a pipeline may, therefore, cause 
special suspended sediment problems in watercourses. 


5. The construction and operation practices of the Company 
shall be such as to minimize the release of silt into waterbodies 
frequented by fish. In areas that are important to fish and 
where silt loads from project activities can be expected to be 
significant, the Company shall institute silt control measures 
before construction activities start. 


6. Specific standards shall be established by the Agency to 
measure the natural silt load in watercourses, and to set upper 
limits for increased silt loads. If silt loads exceed the upper 
limits, erosion and silt control measures shall be put in place, 
or existing ones shall be improved to ensure that the critical 
habitats and life stages of aquatic resources are protected. 


GUIDELINES FOR SUSPENDED SEDIMENT STANDARDS 


In his final submission, Commission Counsel proposed a 
turbidity and macroinvertebrate standard for estimating the 
increase in finely-divided solids in waterbodies and for 
assessing the effects of any increase on bottom macroinverte- 
brates in a stream. These standards and the rationale behind 
them are given extensive treatment in the submission 
(Commission Counsel, 1976, “Fish Protection: Suspended 
Sediment Standards’). I endorse the standards proposed by 
Commission Counsel and I recommend that experts in the 
Agency and in the Company refer to that document to 
appreciate the approach I have adopted below. I must 
emphasize at the outset that these standards and methods of 
measurement need further refinement. In particular, they 
have yet to be tested under winter conditions in the North. 


7. The standards for suspended sediment should be tested by 
the Company and the Agency under field conditions in the 
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pipeline areas and should be refined so that acceptable and 
practicable suspended sediment criteria for monitoring the 
pipeline project can be developed. If other standards are 
considered, they should have the following characteristics. 
They should be quantitative and objective; they should be 
practical enough to be used and to be enforced in the kinds of 
conditions that will be encountered by the pipeline project; 
they should be routinely workable by a small staff that is not 
highly skilled in scientific sediment load assessment practices; 
and they should measure both short-term and long-term 
increases in sediment load. 


A standard that sets limits on changes in suspended 
sediment is necessary to prevent widespread or continued 
damage to aquatic life. Because it is fairly easy to determine in 
the field and because the results are known immediately, 
Commission Counsel recommended that a turbidity standard 
be adopted. 

Before the turbidity standard can be implemented, the 
following problems may have to be resolved. First, results 
may vary across the width of a stream river, or from day to 
day because of wind on lakes. The standards are intended to 
apply at any point that is the recommended distance from 
operations. Secondly, the collection of samples will be difficult 
in winter; it will require well-designed equipment for 
penetrating the ice and retrieving samples. Finally, if 
turbidity exceeds the standards, it will be an indication that 
construction practice is not satisfactory. This situation will be 
difficult to correct quickly because of the lingering effects of 
the causes of siltation. 

A macroinvertebrate standard assesses the biological 
effects of an increase in sediment. Because the status of the 
resident macroinvertebrate community reflects conditions 
over previous weeks or months, it serves as a continuing, 
cumulative monitor, and to a large extent it will reflect any 
problems that are not detected by the infrequent turbidity 


measurements. Since the diversity of the aquatic community — 


also monitors environmental effects other than siltation, the 
Agency could use the biological evaluation as an overall 
check. In questionable cases, findings of the biological survey 
should take precedence over the physical and chemical 
SUI'VeYS. 

There are many ways of interpreting ecological data, and 
Commission Counsel recommended that the Shannon Diver- 
sity Index be used because we have experience with it and 
because it is sensitive, reliable and conducive to use by both 
professionals and laymen alike. However, two problems may 
be encountered when implementing the macroinvertebrate 
standard: it may be difficult to take samples of benthic 
invertebrates during periods of high discharge in rivers, and it 
may be difficult to separate benthic invertebrates into 
individual species. 

8. The frequency and locations for suspended sediment 
sampling in rivers, streams, lakes and ponds shall be as 
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defined by the Agency. The direction of the sampling site from 
the construction activity shall be that of maximum effect, 
depending upon currents and wind. A control sample shall be 
taken in an unaffected part of the same waterbody or, if that is 
not possible, ina similar, nearby waterbody. 


Samples shall be taken frequently enough to provide 
adequate assessments of the amounts of finely-divided solids 
generated by construction both during the construction phase 
and immediately afterwards. In particular, turbidity shall be 
measured at the time of peak activity and during changing 
discharge. 


9. Turbidity shall be measured in nephelometric turbidity 
units (NTU), using any reliable, commercially available meter. 
Procedure for measurement shall follow part 214A of 
Standard Methods for the Examination of Water and 
Wastewater, prepared by American Public Health Associa- 
tion et al. 


10. The following standard should be used to determine 
allowable levels of finely-divided solids in water: at the 
specified distance from operations, turbidity of the water shall 
not average more than 27 times the natural level during any 
8-hour period, or more than 9 times the natural level during 
any 96-hour period, or more than 3 times the natural levei 
during any 30-day period. (For rationale see Commission 
Counsel, 1976, ‘Fish Protection: Suspended Sediment 
Standards.’’) 


11. Benthic macroinvertebrate samples should be taken ir 
stream riffles using a reliable quantitative device, such as the 
Surber sampler. The same apparatus shall be used to take both 
control samples and test samples, and because macroinverte- 
brate communities may vary seasonally, the samples shall be 
taken at the same time. The test and control sampling areas 
must be as similar as possible, particularly with regard tc 
bottom type and velocity of water. 


12. The following standard should be used to determine 
ecological damage: at the specified distance from operations 
the Shannon Diversity Index for bottom-living aquatic 
macroinvertebrates shall not be changed more than 25 perceni 
from the natural value as a result of the addition of finely- 
divided solids. (For rationale see Commission Counsel, 1976 
“Fish Protection: Suspended Sediment Standards. ’’) 


13. The suspended sediment standards shall apply durin§ 
construction activities, and for two years after they have 
ceased. 


14. In the year that starts 12 months after completion of ¢ 
construction activity, turbidity should not exceed one-half 0; 
the levels recommended above and diversity shall not be 
changed more than the 25 percent recommended above. 


Barriers to Fish 


| During construction and operation of the pipeline, a variety of 
structures that could become barriers to the normal 
movement of fish will be placed in watercourses. There will 
be culverts beneath temporary and permanent roads, dykes 
and coffer-dams to divert river flows, and ice bridges, 
wharves and work pads at river crossing sites. These kinds of 
installations, which are a vital part of any construction 
program, could prevent or delay fish migrations by constrict- 
ing the channel and thereby increasing the water velocity, by 
altering the river regime, or by physically obstructing the 
| migration routes. 


15. Installations and activities in waters that are inhabited by 
fish shall avoid fish-sensitive areas, and shall be designed and 
scheduled to provide for uninterrupted movement and safe 
passage of fish. Any structure or stream channel change that 
‘may cause blockage to fish, or that may create velocity 
‘barriers to fish movements, shall be provided with a fish 
_ passage structure or facility approved by the Agency. 


\ 


16. The Company shall submit to the Agency, for design 
‘review, complete plans for dredging, trenching, diversion 
structures, or road crossings of waterbodies. The plans shall 
include such matters as: schedules for activities; amounts of 
spoil material to be removed or placed; designs and methods 
_of construction; data on present flow regime or bathymetry of 
the waterbody in which work will be done; data on the fish 
resources that are present in the waterbody at all times of the 
‘year; information on how flow regimes or bathymetry of the 
‘waterbody will be altered by construction; and an assessment 
of how the fish species that are present in the system will be 
- affected. 


DESIGN GUIDELINES: BARRIERS TO FISH 


_ 17.On fish migration routes, bridges with large spans across 
_ watercourses shall be used, wherever practicable, instead of 
| culverts. 


| 18. Culverts in watercourses that contain fish shall be of such 
-asize and gradient that the peak water velocity and minimum 
water depth will not inhibit the passage of migrating fish. The 
lower ends of culverts in stream beds will be so placed as to 

eliminate any drop. The applicable standards for fish passage 
requirements and culvert design shall be as outlined in 
Guidelines for the Protection of the Fish Resources of the 
Northwest Territories During Highway Construction and 
Operation by Dryden and Stein. 

19. Subject to the approval of the Agency, designed fords may 
be used for temporary stream crossings. 

20. Winter road ice bridges shall be removed from small 
watercourses before break-up. 

21. Construction and use of temporary coffer-dams, berms 
and diversion dykes in any watercourse that is frequented by 
fish shall be done in stages or shall be time-staggered to ensure 
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that water velocity does not prevent fish passage. Abandoned 
water diversion structures shall be plugged and stabilized to 
avoid trapping or stranding fish. 


22. If borrow material sites are approved adjacent to or in 
waterbodies, the Company shall provide levees, berms or 
other structures to protect fish and fish passage, and to 
prevent siltation of such waterbodies. 


23. Water intakes shall be installed and screened in such a 
way that the intake will not harm fish. (See Water 
Withdrawals.) 


Underwater Blasting 


Some underwater blasting will be necessary in the course of 
pipeline work. Throughout the hearings, there was frequent 
comment, particularly in the communities, on the detrimental 
effects of underwater blasting on fish, muskrat and beaver. 
Although I am concerned here only with fish, my obser- 
vations may also apply to aquatic mammals. (I discuss 
terrestrial blasting operations in the chapter on Terrain 
Considerations.) 

The effects of blasting on fish include direct consequences 
from the blast, and siltation from the blasted material. 
Blasting affects the swimbladder, an organ present in most 
freshwater fish to aid in swimming: the shock waves rupture 
the bladder, often bursting blood vessels and damaging tissue 
organs near the bladder. Furthermore, it has been suggested 
that chemicals present in the water immediately after the 
explosion may also be detrimental to fish and could disrupt 
fish migrations. 

Factors that determine the extent of damage to fish include 
water depth, distance from the blast, strength of charge and 
position, and type of bed. The most serious damage occurs 
close to a blast site, in gravel-bottom or rock-bottom streams. 
Silty or muddy stream beds absorb some of the shock waves 
that are generated by a blast, whereas hard stream beds 
reflect the shock. Detonations under ice are more damaging to 
fish than those in open water because ice tends to contain the 
shock waves. 

Blasting could significantly reduce fish populations if it 
took place in breeding or overwintering areas at times of high 
fish concentrations. Simultaneous activity in a watercourse 
could increase the damage to fish populations because it 
would reduce the number of areas that fish could move to 
during a blasting operation. 


24. Blasting in waterbodies should be avoided near fish- 
sensitive areas. Where blasting must be carried out, every 
effort should be made to schedule the activity so that fish 
concentrations are avoided, especially at critical stages of 
their life cycle. 

25. Blasting shall not be permitted in waterbodies within 
1,000 feet of areas in which concentrations of fish eggs are 
present in the bed, fish are spawning in restricted areas, fish 
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are overwintering in restricted areas, or fish are migrating in 
concentrated schools. 


26. Where a requirement for blasting in a waterbody is 
identified during design and planning, the Company shall 
submit to the Agency an application for permission to blast, 
together with the information needed to assess the potential 
impact on fish, and a statement of measures to protect the fish 
during blasting. 


Where a requirement for blasting in a waterbody is 
identified during construction activities, the Company’s 
blasting proposal, its potential impact, and fish protection 
measures shall be subject to approval by the Agency in the 
field. 

27. Blasting shall be permitted in water that is frequented by 
fish only if effective measures are taken to protect the fish. 
Such measures could include adjusting the time of the blast, 
moving fish and keeping them out of the blast area by means 
of nets, using blast deflectors (sand bags) or absorbers (air 
curtains), using charges of minimum size, and detonating 
charges in sequence with sufficient delay between firings to 
permit dissipation of the shock wave. 


28. Underwater blasting shall conform to the same siltation 
standards as other in-water pipeline activities. (See Fish: 
Suspended Sediment.) 


29. Underwater blasting shall be prohibited within one mile of 
fishing sites that are being used by local people and local 
fishermen. 


Monitoring of the Aquatic Environment 


In the chapter on Wildlife, I stated that a monitoring program 
is essential to ensure both the maintenance of populations and 
the effectiveness of any protective measures that may be 
adopted as part of a pipeline project. Monitoring of the aquatic 
environment is particularly important: the aquatic environ- 
ment is less accessible to observation, and problems are often 
not evident until they reach intolerable levels. In some cases, 
postconstruction monitoring will be particularly important. 
The monitoring of siltation levels, for example, is probably 
more important after construction than at any other time. 
Such monitoring may be necessary for several years after 
construction ends. 


30. During the construction and operation of the pipeline the 
aquatic environment shall be monitored. The Agency, in 
cooperation with the government agencies responsible for 
ongoing fish protection, should develop the monitoring 
program and establish what the responsibilities of the 
Company will be before, during and after construction. 


I recognize that the development of a monitoring program 
will require a detailed knowledge of local conditions and 


project activities. Although I cannot say what form such a 
program would take, I can suggest aspects of monitoring that | 
may be necessary and appropriate. I have based my guidelines 
on those contained in Commission Counsel’s final submission 
(Commission Counsel, 1976, “Fish Protection: Monitoring of | 
Aquatic Environment”’). 


Monitoring Guidelines 

31. An aquatic environment monitoring program should be: 
divided into three phases — preconstruction, construction and 
postconstruction — and should incorporate the following 
observations and factors: 


Turbidity should be used to compare postconstruction levels’ 
of suspended sediment with preconstruction levels. During 
construction, turbidity levels downstream from construction 
should be compared with turbidity levels upstream. 


Dissolved oxygen levels should be monitored to ensure 
adequate oxygen levels in water where fish resources are 
present. These levels, which are most critical in winter, should 
be measured in waters that may be disturbed by construction 
or operation of the project. 

Water levels and flows should be monitored where and 
when water quantities are limited, to ensure that adequate 
quantities are maintained for fish. 


Nutrient levels should be monitored in waste disposal areas 
to prevent overenrichment of fish habitat or high biological 
oxygen demand. 


Fish and bottom sediment contaminant levels should be 
monitored as a baseline measure that will warn of any 
contamination of a fishery resource. 


Water temperature should be monitored to ensure that 
tolerable limits for aquatic resources are maintained, and that 
water temperature is low enough to maintain adequate 
oxygen levels. 


Gravel removal sites should be inspected before, during and 
after construction to determine the suitability of the site for 
removal of material, and to assess conformity with extraction 
plans, adequacy of restoration of site, and return of site to a 
stable state. 


Chemical water quality parameters should be monitored in 
locations where pipeline-related activity might create chemi- 
cal changes in water quality that could adversely affect fish. 

Water velocities through culverts and some diversion 
structures should be monitored to ensure that velocities do not 
exceed the capabilities of fish migrating upstream. 

Use of explosives in water should be checked visually tc 
ensure that local fish populations are not affected by shock 
waves from blasts. 

Pipeline crossing site inspections should involve visud. 


shecks to ensure that erosion control devices are working, and 
‘hat disturbed areas do return to a stable state. 


_ In addition to general monitoring, a few comprehensive 
studies may be necessary in certain aquatic environments that 
are sensitive to environmental disruption, or to the extensive 
use of resources by man. For example, it may be necessary to 
establish parameters such as benthos productivity and 
liversity, and the population dynamics of a domestic fishery 
resource, and to monitor the abundance of rare species. 


Fisheries Management 


Man’s Use of Fish 


In the North, the domestic, commercial and sport fisheries 
overlap in some areas as each fishery competes for the same 
species. This overlap will probably increase in the future. 

_ The government’s management programs are, for the most 
part, directed towards the benefit of native people. Accord- 
ingly, the harvesting of fish for domestic purposes has 
precedence over commercial or sport fishery development. 

The domestic fishery is traditionally an important source of 
protein in the Mackenzie Valley and Mackenzie Delta. Native 
people depend on fish for part of their dietary requirements, 
and as food for their dogs. The domestic fishery has declined 
somewhat since the snowmobile replaced dogs in many areas, 
out the catch is still important as a supplement to other 
wildlife sources of food. 

Since its start in 1945 on Great Slave Lake, commercial 
fishing has continued uninterrupted in the Mackenzie 
drainage. Whitefish is the most important species harvested. 
At the present time the only other commercial operation 
outside the southern lakes of the system is a small, experi- 
mental commercial fishery on the East Channel of the 
Mackenzie Delta. 

_ Sport fishery for arctic grayling throughout the Mackenzie 
drainage, and for char and lake trout in the Mackenzie Delta, 
represents a great tourist potential. 


Fisheries and the Pipeline Project 


Pipeline construction will make accessible many domestic, 
commercial and sport fishing locations that were previously 
isolated. Access will be provided by new roads, the location of 
construction and operating personnel in remote areas, and an 
increase in air and water traffic along the route. The increase 
in sport and commercial fishing activity could affect the 
mngoing domestic harvest. River traffic, fishing by construc- 
tion personnel, spills, the location of facilities such as 
stockpile sites and wharf sites, and the general consequences 
of constructing the project on fish biology will all have a 
significant effect on fishing activities. 

As I explained earlier, northern fish populations have a 
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limited capacity to recover from unnatural losses. If fishing by 
pipeline personnel is not regulated, short-term reductions in 
fish populations along the route may occur. Long-term 
reductions could result if permanent access routes are opened 
up, and if fishing is not adequately controlled. 


32. Construction and operation of the pipeline and associated 
activities shall not interfere with ongoing domestic, commer- 
cial or sport fishing activities of the region. Pipeline activities 
shall not disturb fishing areas or cause changes to water, with 
the result that fish avoid certain fishing areas. Protection shall 
be afforded first and foremost to domestic fishing activities 
and domestic fish resources. 


33. Unless otherwise approved by the Agency, pipeline- 
related facilities and activities shall be located at least 1,000 
yards from any existing, well-defined domestic, sport or 
commercial fishery. Where pipeline activities or facilities are 
within one mile of such a site, the Company shall provide the 
local people with a description of its planned activities in the 
area. Any modifications requested by the local people shall be 
worked out in consultation with representatives from the 
local people, the Company, and the Agency. 


34. Where local people and government authorities agree that 
project access roads are beneficial to local fisheries, they 
should be left intact when pipeline construction is completed. 
All other project access shall be blocked and the disturbed 
areas shall be restored when pipeline use of the access route 
has ended. 


Throughout the Inquiry, biologists told me that there are 
insufficient data on fish, particularly the domestic fishery, to 
develop a comprehensive management program. In my 
opinion, both the proponent of a major frontier development 
and the government have an obligation to ensure the 
continuation of fisheries in the region. The pipeline company 
has an obligation to show that it has properly researched the 
impacts of its project on resource harvesting activities. 

In order to draw up workable and detailed plans for 
protecting fishing activities during pipeline construction, 
specific information is necessary. 


35. To plan for the protection of fisheries, the Company, in 
cooperation with all agencies responsible for fisheries man- 
agement and the native organizations, shall compile a 
catalogue of fishing areas and fishing activities along the 
route. (See Renewable Resources.) This catalogue should 
provide a complete listing of all fish species caught in the 
domestic, commercial and sport fisheries, as well as informa- 
tion on the numbers of fish caught, the time of year and 
location of catches, the fishing methods used, an approximate 
estimate of catch per unit of fishing effort, the way fish are 
used after being caught, and the numbers of people involved in 
each fishery and the locations of fishing camps. 


36. Before pipeline activity begins, the Agency shall establish 
regulations to control the level of fishing activity by Company 
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personnel during construction, and shall develop programs to 
monitor changes in fishing activity that result directly or 
indirectly from the pipeline project. 

37. During the pipeline construction period, no sport fishing 
shall be permitted from pipeline structures or within the 
pipeline right-of-way. Personnel engaged in pipeline con- 
struction, operation or maintenance shall not fish within 1,000 


yards of any domestic or commercial fishery, or any arec 
such as a well-defined fish overwintering region, that i 
vulnerable to overfishing. Maps and descriptions of prohibitet 
areas shall be posted in pipeline camps, and explained t 
personnel in worker-orientation programs. 


38. The Company shall ensure that all fishery regulations ar 
observed by all persons working on the pipeline project. 
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A Northern Conservation Strategy 


With the rejection of the Arctic Gas pipeline proposal, there is 
jow an opportunity to plan for land use in the Mackenzie 
Valley and the Western Arctic without the pressure of 
‘mminent, large-scale industrial development. This opportu- 
aity should not be lost. Clearly, comprehensive land use 
dlanning can only emerge from a negotiated settlement of 
jative claims — indeed, a settlement of native claims is the 
<eystone of land use planning in the North. At the same time, 
significant natural and cultural resources can be protected by 
conserving areas of various types. And areas can be conserved 
na manner that does not prejudice native claims. In fact, as I 
explain below, some withdrawals of land may be necessary if 
slaims are not to be prejudiced by industrial development. 

Conservation areas should not be selected only from those 
ands that are of no value to industry. Conservation is itself an 
‘mportant land use and areas should be identified and set 
aside while the options are still open. In Volume One, | 
recommended the establishment of a number of conservation 
areas, including a wilderness park in the Northern Yukon, a 
whale sanctuary in west Mackenzie Bay and bird sanctuaries 
n the Mackenzie Delta and the Mackenzie Valley. Planning 
for these and other conservation areas can and should proceed 
dow. 

In the last century, at a time when western lands were 
wholly under federal jurisdiction, the Government of Canada 
established the great national parks in the Rocky Mountains. 
An act to establish Banff National Park was passed by the 
House of Commons in 1887, during the administration of Sir 
lohn A. Macdonald. In the North today, we have the same 
dpportunity to set aside conservation areas in perpetuity. 

The possibility of an energy corridor across the Northern 
Yukon and along the Mackenzie Valley has focused attention 
on this region and I have recommended that specific areas be 
set aside to protect the Porcupine caribou herd, the white 
whales of the Beaufort Sea, migratory waterfowl and raptors. 
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Northern 
Conservation 
Areas 


While I attach great importance to these specific recommen- 
dations, I am anxious that there should be adequate planning 
for all northern conservation areas before proposals for new 
large-scale frontier projects are advanced. 

Evidence presented to the Inquiry indicates the need for a 
northern conservation strategy — a strategy that recognizes 
the claims of northern native people, as well as the constitu- 
tional situation in the North and the special characteristics of 
the northern environment. Such a strategy would include not 
only the setting aside of land and water for scenic, scientific 
and recreational purposes, but the protection of critical 
habitat for fish and wildlife, which are essential to the 
welfare of native people of the North. 


1. As part of comprehensive planning in Canada’s North, the 
federal government should develop a northern conservation 
strategy to protect areas of natural or cultural significance. 
This strategy should comprise inventories of natural and 
cultural resources, identification of unique and representative 
areas, and withdrawal and protection of such areas under 
appropriate legislation. 


2. A northern conservation strategy should be implemented 
by distinguishing the different types of conservation areas and 
matching the degree of protection to the nature and impor- 
tance of the resource. Such conservation areas may include 
wilderness parks, national parks, national marine parks, 
national landmarks, wildlife areas, wild rivers, historic water 
routes, historic land trails, ecological reserves, recreation 
areas, and archaeological and historic sites. 


3. There should be full consultation with native people before 
lands are withdrawn for any conservation area in the North. 


4. As far as possible, the pipeline route shall avoid all areas 
identified as having natural or cultural significance whether 
they have been formally withdrawn or not. Where such areas 
cannot be avoided, the Company shall prepare, for Agency 
approval, plans for special protection measures to be used 
during construction, operation and abandonment of the 
pipeline so that the natural or cultural values of the areas are 
maintained. 
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Major Environmental Recommendations (Volume One) 
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‘Proposals Made by the United States in 
“Alaska 
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Since Volume One was released in May of this year, the 
Government of the United States has made certain proposals 


for the conservation of lands in Alaska. These proposals give 


_an enhanced timeliness both to the recommendations I made 


) 
| 


in Volume One for the establishment of conservation areas 


such as a wilderness park in the Northern Yukon, and to the 


j 


| 


recommendations I make in this chapter. 

In September 1977, the Carter Administration proposed 
amendments to Bill H.R.39, called the Alaska National 
Interest Lands Conservation Act. Those amendments call for 


some 90 million acres in Alaska to be set aside as conservation 


| 
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lands. This is in addition to the nearly 30 million acres in 
Alaska that are already dedicated as national parks and 


, wildlife refuges. The President’s proposals include designat- 


ing 2.5 million acres as wild rivers, 45 million acres as new 


| wildlife refuges or expansions to existing wildlife refuges, 
‘and 42 million acres as new national parks or expansions to 
‘existing national parks. The area to be devoted to conser- 
vation lands in Alaska will total 120 million acres — almost 
_one third of the entire state. 


In the United States, wilderness is a designation overlaid or 


_ superimposed upon those existing conservation areas, such as 
national parks, wildlife refuges and national forests, that 
_ qualify under the Wilderness Act. The Carter Administration 


has recommended that 43 million acres of existing and 
proposed conservation lands in Alaska be designated immedi- 


_ately as wilderness. This includes the Arctic National 


Wildlife Range, which lies entirely in Alaska. The Adminis- 


tration also proposed a non-wilderness addition to the Range 


that would double its size to about 17 million acres. The 


_ proposed Yukon Flats National Wildlife Refuge (in Alaska) — 


some 8.5 million acres — would be contiguous with the Range 


on the south. One hundred miles of the Porcupine River west 
and downstream from the Yukon-Alaska border is also 
_ proposed for inclusion in the Wild and Scenic River System. 


I cite the United States’ initiative in Alaska to illustrate the 
appropriate dimensions, timeliness and feasibility of a 


wilderness park in the Northern Yukon and of a broadly 


based conservation and land reserve program in the Canadian 
North. In Volume One, I proposed that we should not only 
establish a wilderness park in the Northern Yukon, but that 
we should seek to establish an International Wilderness Park, 
comprising the Northern Yukon and the contiguous area of 
northeastern Alaska, that is, the Arctic National Wildlife 


Range. Given the United States’ proposal to designate the 


Arctic National Wildlife Range as wilderness, the establish- 


_ ment of an international park lies within our reach. 
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Wilderness Protection 


Wilderness is a non-renewable resource. If we are to preserve 
wilderness areas in the Canadian North, we must do so now: 
the areas available will diminish with each new industrial 
development on the frontier. Wilderness areas, if they are to 
be preserved, must be withdrawn from any form of industrial 
development. That principle must not be compromised. 

I have already stated in Volume One the case for the 
establishment of a wilderness park in the Northern Yukon — 
a case based upon the most authoritative and exhaustive 
examination of environmental protection in any region of 
Canada. But the wilderness does not stop at the boundary 
between Alaska and the Yukon. In fact, the calving grounds of 
the Porcupine caribou herd extend well into Alaska, along the 
coastal plain as far as Camden Bay, 100 miles to the west of 
the international boundary; the area of concentrated use by 
staging snow geese and by nesting and moulting waterfowl! 
also extends far into Alaska. So we must cooperate with the 
Government of the United States. That is why I urged in 
Volume One: 

If a decision should be made in favour of a pipeline along the 

Alaska Highway Route, or over any other southerly route 

across the Yukon Territory, I recommend that any agreement in 

this regard between Canada and the United States should 
include provisions to protect the Porcupine caribou herd and 
the wilderness of the Northern Yukon and Northeastern 

Alaska. By this agreement, Canada should undertake to 

establish a wilderness park in the Northern Yukon and the 

United States should agree to accord wilderness status to its 

Arctic National Wildlife Range, thus creating a unique 

international wilderness park in the Arctic. It would be an 

important symbol of the dedication of our two countries to 

environmental as well as industrial goals. [p. 50] 

An agreement has been reached between our two countries to 
build a pipeline along the Alaska Highway Route. Now we 
should work toward an agreement for the establishment of an 
international wilderness park. 

It may be said that means already exist to protect 
wilderness areas such as the Northern Yukon under the 
National Parks Act and under the Canada Wildlife Act. 
Without doubt, these statutes are useful, but they have 
weaknesses that could undermine the wilderness concept. 
Under the National Parks Act, permission, leases and permits 
may be granted for a wide range of activities, many of which 
are incompatible with the wilderness concept and wilderness 
values. Within national parks, the area used for intensive 
visitor activities is normally quite small and most of the park 
area is reserved in its natural state. But zoning of national 
park lands can be changed without consulting Parliament. 

A cooperative wildlife sanctuary established under the 
Canada Wildlife Act would also have fundamental limita- 
tions with regard to protection of the wilderness. The Act 
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does not provide for exclusion of development. At the 
discretion of the Minister, permits for various industrial 
activities may be granted. Furthermore, no conditions at- 
tached to a permit could protect the wilderness values of a 
wildlife sanctuary — the Canada Wildlife Act was never 
intended for that. 

Wilderness and wilderness values are too important to be 
offered anything less than the protection that only Parliament 
can confer or withdraw. Our present legislation is not 
adequate, so our National Parks Act should be amended to 
provide for a new statutory creation: the wilderness park. 

Wilderness protection should be granted to the whale 
sanctuary in west Mackenzie Bay that I proposed in Volume 
One. Like the Porcupine caribou herd, the white whales of the 
Beaufort Sea are an international resource, and the establish- 
ment of a whale sanctuary in which development is excluded 
is the only means to protect the population that calves in 
Mackenzie Bay. In Volume One, I discussed this proposal at 
length and I found it possible to limit the boundaries of the 
proposed sanctuary to waters where no discoveries of gas or 
oil have yet been made. Thus, if present trends continue, a 
whale sanctuary can be set aside, and oil and gas activity can 
be forbidden there without impairing industry’s ability to tap 
the principal sources of petroleum in the Mackenzie Delta and 
beneath the Beaufort Sea. 

The wilderness concept has the potential for wider 
application in the North; other, as yet undisturbed, areas may 
also merit such strong legislative protection from the activ- 
ities of industrial man. The identification and protection of 
other wilderness areas should be a significant component of 
the northern conservation strategy that I have recommended. 


5. Lands for the wilderness park in the Northern Yukon 
should be withdrawn immediately under section 19(c) of the 
Territorial Lands Act and accorded strict legislative protec- 
tion through an appropriate amendment to the National Parks 
Act. Agreement should be sought with the United States 
regarding the establishment of an international wilderness 
park inthe Northern Yukon and northeastern Alaska. 


6. Wilderness protection should be afforded the area of west 
Mackenzie Bay that I proposed be set aside to protect the 
calving grounds of the white whales. 


7. In the future, wilderness protection should be provided for 
appropriate conservation lands in the North, following 
consultation in this regard with northern governments and 
northern peoples. 
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National Parks 


—————— as 


National parks are intended to protect areas that are 
representative of a broad natural region, including geological, 
physiographical, geographical, oceanographical and biological 
features. 

Parks Canada has identified 39 terrestrial and nine marine 
natural regions across Canada and the long-range goal is to 
identify and protect in national parks at least one area within 
each of these natural regions. In a policy statement issued in 
1972 under the authority of the then Minister, Jean Chretien, 
the Department of Indian Affairs and Northern Development 
said: “At least 30 more National Parks are needed [across 
Canada] to preserve that which is best in our natural 
environment” (Byways and Special Places, p.44). The exten- 
sion of the national parks system to the North should be an 
essential part of a northern conservation strategy. 

Pre-emption by industrial development is a very real threat 
and may prove an almost insurmountable impediment. It 
may mean that only smaller or second best areas will be 
available for park purposes. And it may mean years of effort 
and negotiation before agreement can be reached. Such lanc 
use conflicts have already been encountered in the North 
with mining interests in negotiations for Kluane Nationa 
Park in the Yukon and with hydro-electric development it 
negotiations for Nahanni National Park, Northwes 
Territories. 

National parks have a valuable role to play in preservin{ 
representative natural areas. Some of the natural regions U1 
the North are now represented in three existing nationa 
parks — Kluane, Nahanni and Auyuittuug — and othe 
natural areas of Canadian significance are being studied. 


8. As part of anorthernconservation strategy, national park 
should be established so that each of the major terrestrial an 
marine natural regions of the North is represented an 
protected in Canada’s system of national parks. 


a 
Other Conservation Areas 


National Heritage Areas 


Parks Canada has a mandate to establish types of conse! 
vation lands other than national parks. In 1972, Jean Chretie 
announced the Byways and Special Places Program, whic 
set out new initiatives to preserve our national heritag 
Particularly relevant to the Mackenzie Valley and Wester 
Arctic were proposals for national landmarks, wild river 
historic waterways and historic land trails. Although consic 
erable planning has taken place, no conservation areas ‘ 
these types have been established that were not in existem 


prior to 1972. The Mackenzie Valley and the Western Arctic 
offer many possibilities for implementing these new 
‘initiatives. 

_ National landmarks are intended to protect small, unique 
natural features. After ten years of deliberation and negotia- 
tions, it appears that Canada’s first national landmark may be 
established among the pingos east of the Mackenzie Delta on 
the Tuktoyaktuk Peninsula. Other unique natural sites 
should be given appropriate protection as soon as possible 
before land use conflicts arise. 

Parks Canada has made a preliminary survey of 65 wild 
rivers across Canada, including 22 in the Yukon and North- 
west Territories. It is unfortunate, in my view, that this 
inventory has not been used as a basis for creating a system of 
protected wild rivers in Canada, similar to the United States 
National Wild and Scenic Rivers System. Certain proposed 
national parks may contain outstanding rivers, but in the 
absence of specific means of protection, important natural 
waterways may be altered or obstructed without due 
consideration of their value. The best opportunity to set aside 
‘unspoiled rivers in Canada today is in the North. 


Conservation Areas of International Importance 


‘Canada is a participant in major cooperative programs — the 
International Biological Programme (IBP) and its successor, 
the Man and the Biosphere (MAB) Program — to preserve 
genetic and biological resources and to study man’s relation- 
‘ship to his environment, including measuring the impact of 
‘major development projects. Basic to these programs is the 
establishment of natural conservation areas that can serve 
‘both to protect important ecological features and as perma- 
nent outdoor laboratories for baseline and comparative 
studies. For example, under the IBP, which terminated in 
1974, a large number of candidate ecological reserves were 
identified in the Mackenzie Valley and Western Arctic. In 
1975, the Minister of Indian Affairs and Northern Develop- 
ment gave his support in principle to the concept of ecological 
sites in the North, but no sites have yet been established. 
Action to protect areas identified by the IBP and the MAB 
Program should be an essential part of a northern conser- 
vation strategy. 


Wildlife Areas 


Provisions for wildlife protection and wildlife sanctuaries are 
vital to any comprehensive conservation strategy in the 
North. The idea of sanctuaries is not new: Constance Hunt, in 
“The Development and Decline of Northern Conservation 
Reserves,’’ traces the history of the public reserve system and 
game regulations in the Northwest Territories since 1877. 

_ Today, formerly inaccessible wildlife populations and 
critical habitat are subject to disturbance and are threatened 
by the advance of a wide range of frontier developments. The 
Environmental-Social Program’s Wildlife Habitat Inventory 
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and the Biological Report Series prepared for Arctic Gas 
provide a new foundation on which to build; and there is new 
legislation, the Canada Wildlife Act. This Act reflects new 
knowledge about the sensitivity of wildlife to disturbance 
and the critical role of habitat and life stages. It offers the 
protection that I said must be afforded the bird sanctuaries I 
recommended be established in the Mackenzie Delta and 
Mackenzie Valley. That is, the Canadian Wildlife Service, 
through the Canada Wildlife Act, can controi activities even 
when the birds are absent, so that the habitat, not just the 
birds, is protected. Let me add that withdrawal under this 
legislation will not result in the exclusion of exploration and 
development; rather, the Act controls activities so that they 
are compatible with wildlife protection. 

Many of the populations of birds and wildlife in the North 
are international in range. The Canadian Wildlife Service has 
the mandate and the means under the Migratory Birds 
Convention Act and the Canada Wildlife Act to fulfil its 
national and international responsibilities. The Yukon and 
Northwest Territories are also responsible for preserving 
game under Territorial Ordinances. 

As part of a northern conservation strategy the federal and 
territorial governments should identify and set aside wildlife 
conservation areas. 


Recreation Areas 


Outdoor recreation by local people and tourists is an essential 
ingredient of northern life, and one that will increase 
substantially in the future. Development activities in general 
will assuredly lead to a sharp increase in outdoor recreation 
in the Mackenzie Valley. With increased access, a growing 
population and a wider knowledge of the region, will come a 
need for recreational facilities, such as roadside parks and 
camping areas. These recreation lands should be identified 
now before the choice becomes further limited. 


Archaeological, Cultural and Historic Sites 


A strategy for northern conservation should also include 
historical, cultural and archaeological sites. Places of cultural 
significance to the native people are being identified in their 
claims and, through a negotiated settlement, such places can 
be protected. It is important, nonetheless, that Parks Canada’s 
program for commemorating persons, places and events of 
national historic significance should give greater recognition 
to native history. 
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Native Claims Aspects 
i 
To what extent will a northern conservation strategy bear on 
native claims? I dealt with this question in Volume One in 
relation to the proposal to dedicate the Northern Yukon as a 
wilderness park. I said that such action would not prejudice 
native claims because preservation of the wilderness and of 
the caribou herd is plainly in keeping with the desires of the 
native people. The rights that the native people would enjoy 
throughout the area covered by the park would have to be 
negotiated between themselves and the Government of 
Canada as part of a comprehensive settlement of native 
claims. These rights would include a core of essential 
conditions such as hunting, trapping and fishing rights within 
the park. The people of Old Crow, who live within the 
boundaries of the proposed park, have already announced 
their support for the park. So what will the strategy mean 
elsewhere as far as native claims are concerned? 

I do not think withdrawal of conservation lands will 
prejudice native claims. It is not the withdrawal of conser- 
vation lands but rather the activities on these lands under 
existing or future permits, that prejudices native claims. 
Withdrawal would protect these lands from incompatible 
exploratory and industrial activities until a settlement of 
native claims is reached. The government cannot have a 
double standard; it cannot refuse to withdraw lands on the 
grounds that that would prejudice claims, while at the same 
time grant land use and exploration permits and allow 
consuming uses of land — alienations that clearly prejudice 
not only the claims of the native people, but the interest of all 
Canadians in the preservation of northern lands. 

The national parks already established in the North were 
withdrawn under Section 19 of the Territorial Lands Act, and 
were later established as reserves for national parks pending 
the settlement of native claims. They are also subject to native 
hunting, trapping and fishing rights. This is clearly spelled 
out in Section 11 of the National Parks Act. 

Native people must be guaranteed their hunting, fishing 
and trapping rights in all conservation lands in the North. As 
I said, the full extent of their rights to the lands in question 
must be negotiated between the Government of Canada and 
the native people; but I go further. I think a northern 
conservation strategy offers an opportunity to involve native 
people in the whole conservation lands program in the North. 
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This involvement should be formalized through a claims 
settlement, but there is an opportunity for immediate 
involvement in fish and game management, in compiling 
inventories of environmental and recreational resources, and 
in management of wilderness parks, and wildlife and other 
conservation areas. This would offer native people employ- 
ment, training in skills that are relevant to the preservation of 
their northern homeland, and in a livelihood that would 
allow them to remain in their own communities and regions 
There is no reason why management of northern conser- 
vation areas by native people should not be an objective of the 
Parks Canada Program and other conservation lands 
programs. 


9. When government withdraws conservation lands, i 
should formally guarantee to the native people that sucl 
withdrawals will not prejudice their claims and that no fina 
disposition of these lands will be made until there is ¢ 
settlement of claims. 


10. Government agencies that have mandates relative t 
conservation lands must offer guarantees of traditiona 
hunting, trapping and fishing rights within conservatiol 
areas. 


11. A principal objective of claims negotiations should be th 
development of joint programs between the Government 0 
Canada and native people for the management of conser 
vation lands and of renewable resources. 


ee ____.____ 


Conclusion 


In this chapter, I have urged that the federal governmen 
adopt a northern conservation strategy. In so doing, I ar 
simply pulling together federal policy in a number of area’ 
The policy I have enunciated is not my policy: it is th 
Government of Canada’s policy — and it is opportune t 
implement that policy in the Mackenzie Valley and th 
Western Arctic now, before new proposals for industric 
development on the frontier come once more to the fore. 1 
northern conservation strategy will not prejudice a settlemer 
of native claims; rather it can, for the reasons I have givel 
enhance it. 

Finally, although a range of proposals are made in th 
chapter, the area of land they encompass is small whe 
measured against the vastness of the Canadian North, or eve 
when it is measured against comparable proposals made b 
the Carter Administration for Alaska. 
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"HE REPORT OF 
THE MACKENZIE VALLEY 
?IPELINE INQUIRY 


.ocation 


Che first issue I shall address in this discussion of the project is 
he location of the pipeline right-of-way and its facilities. 


Throughout the course of the Inquiry, the general routing of 
‘he Mackenzie Valley pipeline between the Mackenzie Delta 


ind the Northwest Territories—Alberta border has, for the 
nost part, been taken for granted. But for many people, the 
vroposed locations of the pipeline right-of-way, ancillary 
acilities and access routes are unacceptable. In particular, the 
lative people have insisted on their right to reserve decision 
yn routing pending settlement of their claims. 

Apart from minor differences, the alignments of the 
nainline, as proposed by Arctic Gas and Foothills, are 
‘irtually identical and their potential for impact is, conse- 
juently, very similar. 

Both pipeline companies have made changes in their 
wriginal routing and location proposals for a variety of 
easons. For example, the first change made by Arctic Gas, 
vhich moved the alignment east of Fort Simpson, is an 
mprovement in environmental terms; the fact that the 
‘mended route would pass through the proposed Ebbutt Hills 
nternational Biological Programme site does not present a 
najor problem. The social concerns, however, are more serious 
lecause now there will be a compressor station and a wharf 
ite very close to Fort Simpson. In addition to large-scale 
mendments, there have been more modest changes. Both 
ompanies have modified the locations of river crossings, 
vharves, stockpile sites, and access roads; and both have 
ntroduced the Niglintgak lateral pipeline. Arctic Gas 
hanged the routing of their Parsons Lake lateral pipeline and 
bandoned many of their communications towers and 
ssociated access routes. Foothills have made minor adjust- 
ents in pipeline routing north and south of Norman Wells. 
Aost of these changes represent some degree of socio- 
conomic or environmental improvement but much more can 
bviously be done by further adjustment of the route, the 
cation of facilities and other areas used by the project. 


PART THREE — 
THE PROJECT 


Location, 


Construction 
Plan and 
Scheduling 


Native people in all of the communities along or near the 
proposed route have expressed some basic fears about the 
location of the pipeline and associated facilities in the 
Mackenzie Valley. These fears are specifically concerned 
with the location of pipeline lands in relation to the 
communities themselves, to traditional land use areas and 
sites of religious importance, and to geographic features of 
special significance to native people, such as Great Bear River. 
In response, both pipeline companies have either made 
changes in location or indicated their willingness to do so. For 
instance, to avoid the communities of Fort Good Hope, Fort 
Norman and Wrigley, Arctic Gas proposed to relocate 
wharves, stockpile sites, access roads and airfields. 

To date, such changes have been introduced unilaterally, 
and there appears to have been no progress towards institut- 
ing a review process for resolving conflicts on pipeline routing 
and location. In fact, there has been little effective communi- 
cation on this matter between local people, the pipeline 
companies, government and other interested groups. None- 
theless, the 1972 Pipeline Guidelines state: 

... where the pipeline construction is planned to be located in 

proximity to a settlement — particularly a native settlement or 

localized area subject to intensive use — then the location of 
construction camps, associated activities and the detailed siting 
of the pipeline will be decided by government after consulta- 
tion with the Applicant, and the settlement council, or local 

government body, or the native organization. [p. 29] 

In terms of minor changes, as opposed to major alterations, 
there is no convincing evidence that the locations chosen for 
the pipeline and related facilities are the best, either environ- 
mentally or from the point of view of land use. Neither 
pipeline company has responded to criticisms of specific 
locations raised by various participants, except to say that the 
present locations are not final. Nor has there been a commit- 
ment to any process of route location refinement in final 
design that will ensure adequate consideration of environ- 
mental and land use concerns. Indeed, during the Inquiry 
little progress was made on a means to ensure that localities of 
concern are avoided, and that location refinements will move 
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the alignment to areas of less rather than more environmental 
and socio-economic sensitivity. 


1. The government should adopt policies that afford max- 
imum protection for wildlife and fish in the vicinity of the 
pipeline route, and that preserve as much of the nearby land as 
possible in its natural state. These policies should apply to 
nearby governmental and industrial activities in the vicinity 
as wellas to the pipeline project. 


The Agency should ensure that the location, construction 
and operation of the project are consistent with these policies, 
and are acceptable to local people. In particular, the pipeline 
project should be modified to avoid interfering with local 
fishing, trapping and hunting patterns, and to satisfy the 
environmental concerns identified elsewhere in this report. 


2. Routing must not be decided simply in terms of engineering 
and cost. Proposals relating to the location of the right-of-way 
and facilities should be progressively refined by a process of 
successive Company proposals and Agency and _ public 
responses that takes all environmental and socio-economic 
factors into account. (See Project Regulation and Review.) 


3. Before the final review phase, the Company shall submit to 
the Agency for approval the rationale behind the location of 
its route and facilities in terms of potential impact on birds, 
mammals and fish and on traditional land use by native 
people. The Company shall also submit proposals for modify- 
ing the route and locations to meet environmental concerns. If 
requested by the Agency, the Company shall include social, 
environmental, engineering and cost comparisons of alterna- 
tive right-of-way and facilities locations. The Company 
should address such matters as the following: 


Adjustment of the pipeline route and locations to avoid 
conflict with areas designated as present or future conser- 
vation lands. (See Northern Conservation Areas.) 


Adjustment of the location of compressor stations, and the 
groups of facilities associated with compressor stations, to 
avoid the valleys and rivers tributary to the Mackenzie River, 
and the mouths of those tributaries. If a compressor station 
cannot be moved, then the associated facilities — wharf, 
stockpile site, airfield, borrow pits, road, camp, and waste 
facilities — should be kept away from tributary valleys and 
rivers and river mouths. 


Adjustment of the location of wharves and stockpiles along 
the Mackenzie River to avoid interference with communities 
and domestic, commercial and sport fishing sites. 

Modification of the location of borrow pits to avoid any 
borrow resource conflicts. (See Terrain Considerations.) 

Adjustment of route and locations and established aircraft 
flight corridors to meet the concerns outlined in the chapters 
on Wildlife and Aircraft Control. 

Adjustment of the pipeline route to minimize the length of 
pipe on terrain that is potentially susceptible to frost heave, 


thaw settlement, slope stability, buoyancy and erosion. (Set 
Geotechnical Considerations.) 


A review of the location of the Mackenzie Valley pipeline 
and associated facilities in terms of their potential for separate 
or cumulative environmental impact. Any relocations of th 
pipeline or other corridor developments that could reduce 
environmental impact should be included. 


Ee 


Construction Plan and Scheduling 


In Chapter 3 of Volume One, I described how the pipelin 
project North of 60 will challenge the engineering ani 
logistics capabilities of designers and builders. The challeng 
relates not only to the size and complexity of the project bu 
also to its remote setting, to the arctic climate and terrain, ani 
to those components of the project and its design that lac. 
precedent. There are, for example, the fundamental an: 
unresolved design problems associated with frost heaw 
These problems illustrate the deficiencies in some aspects ¢ 
the pipeline proposal and the inadequacy of the informatio 
that is available to the Inquiry and to the government - 
information that provides the basis for an assessment of th 
precedent-setting or innovative engineering aspects of th 
project. 

The innovations and problems are not confined to desig) 
the construction plans and proposed schedules for th 
pipeline also involve techniques that lack precedent. Volurr 
One outlined the major issues related to winter construction 
snow roads and productivity — and focused primarily on tl 
Northern Yukon. Similar problems will face a pipeline in th 
Mackenzie Delta and Mackenzie Valley. The environmenté 
social and economic assessments made by the pipelir 
companies were predicated on the assumption that the proje: 
would, in fact, be built as proposed. However, any substanti 
modification to the schedule or to the methods of constructic 
will obviously alter those assessments. If a schedule cannot | 
met and plans have to be changed, each party concerne 
would respond in a way that reflects its own area of intere: 
and the result could be ad hoc solutions, loss of quality contr 
and an increase in accidents. Despite original intentions, 
might become impossible to protect the environment and t] 
local people. 

We must be careful to confirm all of our assumptions al 
contingent evaluations. With regard to any potential impa 
of pipeline construction on the environment — namely, t 
direct disturbance of wildlife, fish and whole ecosystems — 
schedule limited to the winter months should have the lee 
impact. This does not mean that there will be no impé 
during winter construction, nor does it mean that t 
potential impact of modifications to the construction sche 
ule will automatically be unacceptable in the Mackeni 
Valley. For reasons set out in Volume One, an extend 


summer season or an all-year schedule would be unaccept- 
able in the Northern Yukon; indeed, it was one of the concerns 
that led to the rejection of the proposed Arctic Gas route 
across the Northern Yukon. The consequences of a change to 
summer and winter construction in the Mackenzie Valley 
would be substantial because, for one thing, an all-weather 
road would have to be built. In fact, such a change would 
invalidate nearly all of the planning and assessments 
presented to this Inquiry. 

Although both pipeline companies have indicated their 
willingness to accommodate delays for environmental rea- 
sons, neither company has developed a contingency plan in 
case of a delay in schedules. No allowance has been made for 
delays in the delivery of supplies and materials, or for failure 
lin the river transportation system; but most important of all, 
‘no allowance has been made for the possibility of any labour 
problems such as strikes, or even a lack of skilled labour. The 
most serious potential problems for the northernmost part of 
‘the pipeline that could delay the project from the very outset 
are insufficient snow and a shorter winter season because of a 
late fall or an early spring (See Terrain Considerations: Snow 
Roads). At the very least, a contingency plan to counter these 
events would seem to be an essential part of any construction 
plan. 

Delays in construction activities will involve more than 
additions to the number of men on the line: each man brought 
‘in will require extra food, fuel and equipment and this, in 
turn, will add to the number of aircraft flights. Extra men will 
‘most likely be needed towards spring, which means that any 
extra flight activity might well take place at a time that is 
critical for some wildlife activities. As well, extra flights will 
put more pressure on traffic control programs, on airstrips and 
community airport facilities, and on local operators. At a 
glance, we can see the cumulative impact that could result 
from even this incomplete chain of events following a change 
in the work schedule. 

_ To resist pressures from the Company to take shortcuts or 
to change its basic plan in any way, the Agency must identify 
very early any problems or potential trouble spots. The key 
factor is to avoid the basic problem in the first place through 
careful construction. planning and scheduling. 

_ One of the unique features of the Mackenzie Valley 
pipeline project is the need to consider “extraordinary” or 
non-project occurrences, such as migrating or staging birds at 
the site of construction activity. These atypical occurrences 
will restrict construction activities just as much as any of the 
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usual and foreseeable difficulties, such as labour problems, 
delivery failures, and extended periods of bad weather. While 
these events can be anticipated and alternative plans 
prepared, some of the environment-related incidents may not 
be so amenable to planning. Nonetheless, environmental 
constraints must be seen as equally important, and must be 
incorporated into project plans from the very beginning. The 
pipeline companies’ studies, which were submitted as 
background information to their applications, and the 
information available through the exhaustive hearings 
process, have emphasized the possibility that fish, mammals 
and birds will, in the course of their own natural cycles, 
preclude use of some land or water areas at certain times for 
construction of the pipeline or related facilities. The land- 
based activities of the native people may also raise conflicts. 

Every aspect of the Company’s plan that might lead to 
pressure to avoid or ignore some environmental or socio- 
economic restriction must be scrutinized from the point of 
view of the need for contingency planning and scheduling for 
potential spillovers. 


4. The Company shall develop a construction schedule that 
minimizes the adverse impact of the pipeline project on the 
socio-economic fabric of the region and on the physical and 
living environment. To this end, the Company shall submit to 
the Agency for approval a preliminary construction and 
logistics plan for each spread, and shall demonstrate their 
technical feasibility and environmental acceptability. 


5. As part of its final design submission to the Agency, and 
before commencing any work other than clearing, the 
Company shall provide the Agency with a sequential activity 
analysis in a form that is acceptable to the Agency. The 
analysis shall consider all construction-related activities, as 
well as all possible environmental and other constraints, 
together with the courses of action that will be followed if 
such constraints do occur. 


6. During construction, the Company shall prepare a monthly 
progress report for each spread or part thereof, as prescribed 
by the Agency. The report should detail such matters as the 
construction progress to date on each spread, keyed to an 
updated sequential activity program; construction delays and 
proposed methods for overcoming them, including a revised 
forecast of project scheduling and activities that show how all 
physical constraints and all stipulations will be met; the 
physical condition of snow and ice roads; and the need for any 
actual or planned additions to the work force that is 
accommodated in construction and other camps. 


‘THE REPORT OF 
‘THE MACKENZIE VALLEY 
‘PIPELINE INQUIRY 


| General Approach 


The design, construction and operation procedures for a 
refrigerated natural gas pipeline in the North are unprece- 
dented and must be novel, effective and economical under 
‘exceptionally adverse conditions. At the same time, we must 
protect the northern environment from any possible perma- 
nent damage. Many of the unprecedented aspects are related 
to geotechnical matters. The existence of permafrost along the 
pipeline route makes it necessary to depart from the engineer- 
ing design and construction procedures commonly used by 
the pipeline industry. Some of these departures involve the 
innovations discussed in Chapter Three of Volume One. 

Geotechnical considerations have a direct bearing on three 
areas of concern: engineering feasibility, the need for remedial 
‘construction on a threatened portion of the pipeline, and 
‘environmentally undesirable effects of geotechnically related 
activities. I shall deal briefly with each of these areas before 
turning to specific geotechnical problems. 

The feasibility issue which, in Volume One, was central to 
my discussion on engineering and construction of a buried 
refrigerated gas pipeline in the North, is important because 
several aspects — including chilling the gas — lack precedent. 
For example, the pipe is expected to heave differentially as it 
passes through several hundred miles of discontinuous 
permafrost. Arctic Gas have undertaken an extensive labora- 
tory and field research program into the phenomenon of this 
frost heave, and during the Inquiry, the mechanism and 
extent of the heave was the subject of much debate among 
many experts. Nevertheless, fundamental differences of 
Opinion remain. 

It cannot be said that a gas pipeline cannot be built and 
operated along the Mackenzie Valley, however, the limits 
within which the pipeline must be designed and built to 
ensure acceptable performances have yet to be determined. 
‘Some uncertainties will doubtless still exist at the start of 
construction, and they may be resolved only by observing the 
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PART THREE — 
THE PROJECT 


Geotechnical 
Considerations 


pipeline in operation. A comprehensive overview of such 
aspects of the work will obviously be required. 


1. These geotechnical aspects of the proposed project that 
lack precedent and experience should be independently 
reviewed by a board of competent experts appointed by the 
Agency. The board should consist of three experts, such as a 
permafrost geologist, a cold regions geotechnical engineer and 
a gas transmission engineer, with specialist advisers available 
as required on temporary assignment. 


The evidence I have heard shows that, because of lack of 
precedent, important geotechnical engineering decisions have 
been reached using empirical formulae derived from labora- 
tory tests and the interpretation of site conditions that are not 
well-known. Schedules have been established on the basis of 
assessments of situations that are not well-understood. It is 
important to determine the sensitivity to error of such 
decisions. For example, towards the end of the hearings, 
Arctic Gas disclosed that certain testing equipment was 
faulty, casting doubt on the accuracy of information about 
feasibility of deep burial and surcharge as a practical method 
of controlling frost heave. 


2. The Company should establish the sensitivity to error of 
decisions based on empirical formulae and site conditions and 
evaluations that are not well-known. Where the basis for 
decision is found to be sensitive to error, its reliability should 
be established by the use of thorough cross-checking proce- 
dures that are satisfactory to the Agency. 

My concern with the second issue — remedial construction 
— relates primarily to the environmental consequences of 
emergency repairs to the line. If these repairs have to be 
carried out during spring thaw or at a time of year when 
wildlife is sensitive to-disturbance, they could cause unac- 
ceptable damage. For example, the Applicant, using for the 
most part statistics for the operation of warm gas lines in 
areas without permafrost, predicted a probable pipeline 
breakage frequency of once in ten years. Such statistics, 
however, do not necessarily apply to the operation of 
refrigerated gas pipelines in permafrost areas: the actual 
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performance may be better or worse. Clearly, the lack of 
precedent, together with engineering innovation and the 
possible environmental consequences of untimely repairs 
make it desirable to use design and monitoring methods that 
will reduce risks. 


3. The approach to design, construction method and control 
should be more conservative than is customary in pipeline 
engineering practice. In particular, the Company should 
prepare environmental contingency plans to cover a wide 
range of project conditions that may arise during construction 
and operation of the pipeline. 


Finally, there are several circumstances that, although 
acceptable from a geotechnical viewpoint, may be environ- 
mentally undesirable. For example, the development of the 
frost bulb around the refrigerated pipe could, without 
threatening the pipeline, interrupt drainage and cause terrain 
damage through permafrost degradation; or it could result in 
the blockage of low winter flows to downstream pools in 
creeks where fish overwinter. Although not serious with 
respect to pipeline operation, the consequences could be 
environmentally significant. 


4. In order to minimize geotechnically related environmental 
disturbance, the Company should, before construction, obtain 
as much data as possible on surface and subsurface conditions. 
Because of the size of the project and the remoteness of the 
area, it is inevitable that much important information on 
geotechnical design will be discovered only during construc- 
tion. The pipeline design phase shall, therefore, be considered 
as part of the construction phase, to be terminated only at the 
end of construction. The Company shall establish a workable 
liaison between those responsible for design and those 
responsible for construction, and shall demonstrate, to the 
satisfaction of the Agency, that all the engineering and 
environmental implications of the design concept are being 
carried through into construction. 


5. Bearing in mind the proposed rapid pace of construction, 
the Company should establish, in cooperation with the 
Agency, an appropriate and reliable means of carrying out 
desirable design changes. Such changes would probably be 
done by a field design staff, with recourse to the main design 
office for major design changes only. 


The need for a well-selected and organized field team for 
inspection and construction control is obvious. Bearing in 
mind the considerable number of people required on this 
team, and the seasonal nature of the construction schedule, it 
will be difficult to find and keep qualified personnel. As I 
mentioned earlier, the work must be as error-proof as possible 
by conservative design, but a reliable system for checking the 
work is also needed. 

6. The Company should establish an educational program to 
ensure that all geotechnical field personnel fully appreciate 
the environmental significance of their work. 


The first six recommendations are general, and deal with 
geotechnical problems in an overview fashion. Given below 
are descriptions and recommendations on the major geotech- 
nical design aspects: frost heave, slope stability and pipe 
buoyancy. 

A great deal of information on major geotechnical issues 
was brought before this Inquiry and the National Energy 
Board; nevertheless, much uncertainty still remains about this 
critical aspect of the project. I intend to review the evidence so 
that all parties will know, without laborious research into’ 
applications, transcripts, evidence and cross-examination,, 
where the issue stands. I have relied to a great extent on the) 
information in Commission Counsel’s final argument and on: 
the subsequent work of my staff in reviewing and updating 
information. They, of course, referred to the National Energy: 
Board transcripts when doing this. 


Frost Heave and Thaw Settlement 


One of the most important geotechnical design factors 
examined during the hearings was frost heave in unfrozen 
ground, that is, the upward movement of a buried pipeline 
resulting from freezing. To avoid melting the permafrost, the 
pipeline companies propose to keep the gas flowing through 
the pipeline at temperatures below the freezing point of 
water. However, the permafrost is not continuous, and when 
the chilled pipeline crosses unfrozen ground freezing would 
be induced in the soil around the buried pipeline. The frost 
penetration could, under certain circumstances heave the 
pipeline in these areas. 

A buried refrigerated pipeline through discontinuous 
permafrost is without precedent. The phenomenon of frost 
heave applies to a significant length of the proposed pipeline 
and the control of frost heave is therefore central to the 
feasibility of the proposed pipeline. The evidence given on 
frost heave and thaw settlement, as they relate to the 
construction and operation of the proposed pipeline, reveals 
that uncertainties still exist in four areas: prediction of frost 
heave and the effectiveness of the preventive and remedial 
measures; location of the southern limit of refrigeration 
confirmation of design assumptions during construction; an¢ 
monitoring of frost heave after construction. These foul 
considerations are basic to the geotechnical design of the 
pipeline, and the resolution of any problems they may cause Is 
essential for an engineering design that is environmentally 
acceptable. 


Prediction of Frost Heave and Effectiveness of 
Preventive and Remedial Measures 


A reliable prediction of frost heave is central to the design 0} 
effective frost heave control measures. Attempts to predict the 
magnitude of frost heave must be based on a complete 


—#F 


knowledge of the freezing processes involved. As I described 
in Volume One, a full understanding of these processes does 
not appear to exist. 
' To study the frost heave phenomenon, Arctic Gas carried 
out a series of laboratory tests and a full-scale field test in 
‘Calgary. From these tests they derived a set of empirical 
_ equations that they believe encompass the signficant parame- 
‘ters governing frost heave. Their study reveals that the 
‘ growth of ice lenses where frozen and unfrozen ground meet 
_ is governed, in part, by the effective stress in the soils at that 
‘location. Once a critical effective stress — the shut-off 
| pressure — is reached, the ice lenses will not grow at the frost 
' front, and the problem of heave is considered solved. Because 
'the shut-off pressure varies with soil type, Arctic Gas 
' determined its value for the range of soils likely to be 
encountered along the route of the pipeline. 

Although heave is the central phenomenon, it is differential 
' heave, — that is, the relative heave of adjacent locations with 
| different soil properties — that requires most attention when 
' considering the adverse effects of heave on the pipeline. A 
_ parametric study carried out by Arctic Gas indicated that the 
_time to reach the point at which differential heave became 
critical, that is, at which rupture of the pipe would occur, is a 
_ function of length of heave section, and of the uplift resistance 
_ of the frozen ground at each end of the heave section. The 


_ study indicated that the minimum time to rupture, assuming 


frost heave is not controlled, ranges from about eight months 
_to several years. Assuming that the empirical method for 


predicting frost heave and shut-off pressures is valid, the 


study concluded that increasing the effective stress at the 
frost front would be an effective technique for keeping 


differential heave within acceptable limits. 

Based on this understanding of the frost heave problem, 
both Arctic Gas and Foothills proposed two techniques to 
limit the effects of frost heave: first, surcharge the ground 
surface with an earthen berm so that the overburden pressure 


at the frost front below the pipe approaches the shut-off 


pressure; secondly, bury the pipe deeper so that higher 


_ effective pressures are achieved at the frost front. For special 
_ circumstances, and as contingency measures, they proposed a 
_ number of other techniques: the excavation and replacement 
_ of frost susceptible material; the use of insulation around the 
_ pipe, along with granular backfill below the insulation; dual 
pipelines at river crossings so that gas flow can be run 
alternatively between each pipe; local increase in the 
_ temperature of the gas to relieve the stresses from frost heave; 


localized freezing to accelerate the growth of the frost bulb so 
that the frost front beneath the pipe penetrates rapidly to a 
depth where the overburden pressure is close to the shut-off 
pressure; and use of slip joints or pliant clay around the pipe 
to reduce pipe stresses where critical differential heave is 
anticipated. 

Arctic Gas concluded from their test data that the max- 
imum shut-off pressure in the field would be in the range of 
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4,000 to 5,000 pounds per square foot (psf) and the primary 
mitigative measures would include either deep burial, or a 
non-erodable surcharge berm with maximum height of about 
10 feet or some combination of both measures, to limit the 
heaving to an amount acceptable from engineering and 
environmental viewpoints. They also indicated that berm 
heights of over 11 feet, and burial deeper than 15 feet, were 
impractical. 

Arctic Gas and Foothills said that, before construction, they 
will identify areas of potential frost heave along the route and 
decide on specific measures to limit it. For this purpose, they 
have characterized the potential for frost heaving of a number 
of terrain types. They also propose to determine the distri- 
bution of unfrozen soils along the route by geophysical 
profiling immediately after right-of-way clearing. Arctic Gas 
claim that their geophysical profiling has successfully 
distinguished between frozen and unfrozen ground. 

On October 7, 1976, Northern Engineering Services, engi- 
neering consultants to Arctic Gas, informed both this Inquiry 
and the National Energy Board of a previously undetected 
leak in their laboratory test equipment. This flaw seriously 
affects the validity of the test results used to predict the shut- 
off pressures for various soil types. In their evidence, Northern 
Engineering Services stated that the shut-off pressures may 
exceed 7,000-10,000 psf, which is significantly higher than 
their initial estimate. 

In February 1977, Arctic Gas filed with the National 
Energy Board information regarding their plans for control- 
ling frost heave. In this evidence they conceded that, for 
virtually all soils to be crossed by the refrigerated pipeline, the 
depth of burial and the height of berm required to control 
frost heave would exceed practical limits. Moreover, Arctic 
Gas indicated, for the first time, that frost heave would be a 
problem where the pipe passes through shallow permaforst. 

According to the new plans presented with the foregoing 
evidence, insulated pipe with heat trace would be used in all 
overland sections where the ground is unfrozen, or where 
permafrost is less then 15 feet thick. Heat probes would be 
used to prevent the build-up of ice lenses where permafrost is 
15 feet or more thick. At river crossings in frost susceptible 
soils, a heavy casing would be placed around the insulated 
pipe and heating cables would also be used. Foothills, on the 
other hand, propose to use insulation, with replacement of 
frost susceptible materials, to control frost heave. There are, 
however, no experimental or field observations to confirm 
that Foothills’ approach will work. 

A review of all available evidence reveals a number of 
uncertainties and concerns. First, it is apparent that the 
phenomenon of frost heave is not well-understood, and that a 
reliable prediction of frost heave magnitude under various 
terrain conditions is not yet possible. The major redesign of 
frost heave mitigative measures by Arctic Gas during the 
hearings reflects this problem. An erroneous prediction 
resulted in an unsuitable initial design. 
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The absence of empirical verification of frost heave 
predictive methods, the lack of information on the behaviour 
of pipeline insulating materials, and the lack of precedent for 
frost heave under operating conditions make it difficult to 
examine the effectiveness of the redesigned mitigative 
measures, including insulation and heat tracing, proposed by 
Arctic Gas. There is also some concern about the environmen- 
tal effect of the extensive overhead electrical transmission 
system required for heat tracing. However, the criteria for 
redesign of frost heave mitigative measures focus on the 
elimination of frost heave in most areas, which appears to bea 
prudent approach at this time. 

Performance of the insulated pipe proposed by Foothills is 
particularly sensitive to design errors and standards of 
construction. The design philosophy is to limit the penetration 
of the frost front to a depth of about 2.5 feet below the 
insulation, and, where necessary, to replace the frost suscepti- 
ble soil within this depth with non-frost susceptible material. 
Should the frost front penetrate beyond this depth and into 
frost susceptible material, the resulting total and differential 
heave, because of relatively low overburden pressure and 
close proximity to the pipe, could be greater than would have 
been experienced without insulation. The initial performance 
of such a pipe could be deceptive in that it may take several 
years for heave problems to develop; once started, however, 
they could advance rapidly. 

To date, insufficient information exists on where critical 
conditions for differential heave will be encountered in the 
field. It is uncertain if the worst conditions were understood 
and allowed for in the analysis. In extreme cases, lack of 
information could result in increased maintenance over the 
life of the pipeline, with attendant environmental 
implications. 

Furthermore, no full-scale tests have been carried out to 
assess the problem of differential heave. The Calgary field 
tests were conducted in nearly homogeneous soils, and total 
heave only was measured. Evidence presented at the Inquiry 
revealed a concern that the developing frost bulb in the 
prototype would have both strong and weak sections, 
depending upon the heterogeneity of the surrounding soil, 
and that any pipe deformations would be concentrated in the 
weak sections. The concern is apparently unresolved at this 
time. 

Although it is generally agreed that ice lensing and heave 
can occur in soil already frozen, that is, behind the frost front, 
as well as in soil as it freezes, experts disagree on whether or 
not this phenomenon is of engineering significance to the 
pipeline over the long term. The study of water migration in 
frozen soils is a new area of research, and the disagreement 
results in part from a lack of scientific knowledge. 

7. Because the issues involved in the geotechnical aspects of 
the engineering and construction of the pipeline are unprece- 
dented, and because the detailed experience gained by those 


associated with the Mackenzie Valley Pipeline is unusually 
valuable both in itself and as a base for further necessary 
investigations and studies, the Company and the Agency 
should make a sincere effort to use the existing expertise. Al 
the same time, the Inquiry has shown the merits of new and 
independent appraisal, and this should be encouraged 
throughout the geotechnical design and review process. 


8. The Company should adopt an approach to unprecedentea 
geotechnical issues that will ensure a suitably conservative 
design. In particular, the design and construction contract 
arrangements for the project should be flexible enough te 
permit substantial changes as more understanding is acquire@ 
of geotechnical conditions and techniques. 


9. Emphasis should be placed now on further theoretical anc 
field investigation into the effectiveness of insulation plus heat 
tracing in controlling frost heave. 

10. The field drilling program and geophysical profiling 
should be completed before the final design phase. Detailea 
subsurface investigations should be carried out at locations 
typical of those where severe differential heave is anticipated. 


T he Location of the Southern Limit of Refrigeration 


The main reason for refrigerating the gas below the freezing 
point of water is to prevent permafrost regression and 
associated environmental and thaw-settlement problems. In 
northern areas where the pipeline passes through predomi- 
nantly ice-rich permafrost, potential problems caused by 
thawing of the ground are a more serious consideration than 
any problems that could arise from frost heave in occasional 
segments of unfrozen ground. In such areas, the merit ol 
chilling the gas is obvious. In the southern part of the 
discontinuous permafrost zone, however, the amount ol 
unfrozen material along the pipeline route increases to the 
point where potential problems from frost heaving are more 
serious than problems associated with the thawing ol 
permafrost. Therefore, it is necessary to establish a geographic 
limit for refrigeration that is, in effect, a trade-off between the 
problems caused by chilling and the problems caused by 
thawing of permafrost. 

A final decision on the location of the limit of chilled gas 
transmission is difficult to make. During the Inquiry, Arctic 
Gas changed their southern limit, which meant that the gas 
temperature would have remained below freezing to a poin' 
approximately 50 miles south of the Northwest Territories- 
Alberta border. Following the discovery of the flaw in theil 
freezing test apparatus, Arctic Gas again moved the southerr 
limit of refrigeration, this time to a point north of Fori 
Simpson. This change meant that the section south of For' 
Simpson would be kept above rather than below freezing, anc 
any permafrost encountered would be thawed. To maintair 
pipe stability where this thawing occurs, Arctic Gas proposec 
deep burial of the pipe; and, in critical locations, they 


proposed supporting the buried pipe on piles fixed in stable 
‘material beneath the thawed area. 

' Foothills reported that their tentative location for the limit 
of chilling is just southeast of Fort Simpson. Drilling and 
‘terrain analysis from this point towards the Alberta border 
for a distance of approximately 100 miles indicates that one- 
third of the route is in permafrost. Some of this permafrost 
‘can be expected to have high ice content and, therefore, to be 
thaw unstable. Foothills’ consultants, and the National 
‘Energy Board have concluded that additional exploration 
‘work is necessary before a final design for thaw settlement is 
prepared. 

A review of the evidence indicates to me that neither 
pipeline company has sufficient field information on which to 
‘base a final decision on the best location for a southern limit of 
chilling. Sufficient information may not be available until 
‘construction begins and evidence is obtained from an 
examination of the trench walls. Furthermore, the two 
‘companies have not developed a ‘“‘trade-off’’ approach that 
will mitigate the adverse effects of chilling and not chilling. 
Although they investigated the problems of chilling, Arctic 
‘Gas have not thoroughly investigated the problems resulting 
from thaw settlement. There is evidence that problems 
resulting from permafrost thaw could occur over a longer 
period of time, and hence involve greater maintenance than 
those problems associated with frost heave. As well, surface 
ponding caused by settlement could result in thaw conditions 
more adverse than those predicted. For this reason, a wrong 
choice for the southern limit of chilling would increase. the 
need for maintenance and thus the environmental impact. 


_ 11. Areas where significant thaw settlement and frost heave 
could occur should be reliably identified by the Company. 
Before construction, measures for reducing the impact of thaw 
‘settlement should be studied in detail and submitted to the 
‘Agency for approval. Where necessary to resolve technical 
problems related to frost heave and thaw settlement, the 
Company should conduct supporting field tests to the satisfac- 
tion of the Agency. 

_ 12. Based on detailed field studies, the Company should use 
conservative design practices to select a tentative southern 
limit of refrigeration. This limit is a location south of which 
the need for cooling equipment is considered remote, using 
thaw settlement designs with a high factor of safety. If 
necessary a final decision on the location of the limit of 
chilling should be postponed until construction, when addi- 
tional detailed soils data will be available. 


_ 13. The design of the cooling equipment should be such that 
the location of the southern limit of gas cooled below 0°C can 
be modified, depending upon the behaviour of the pipeline 
when in operation. 


{ 


Geotechnical Considerations 135 


Confirmation of Design Assumptions During 
Construction 


Arctic Gas planned to prepare design manuals and tables that 
will specify the mitigative measures required for site-specific 
features such as terrain type and line temperature. Because it 
is impossible to anticipate all terrain conditions, they propose 
a design-change manual that will be available before 
construction begins. This manual is intended to cover most of 
the changes found necessary because actual conditions differ 
significantly from those anticipated before the start of 
construction. 

As I said earlier, Arctic Gas intended to identify those 
locations where permafrost is not present by undertaking 
geophysical profiling shortly after the pipeline right-of-way 
has been cleared. They also intended to catalogue permafrost 
and soil conditions adjacent to and along the right-of-way, 
and to record, on a mile-by-mile basis, geotechnical conditions 
in the ditchwall. The frequency of recorded observations in 
the ditch will be determined by the natural variability of 
conditions and potentially troublesome sections. 

Under the schedule proposed by Arctic Gas, the pipeline 
would be constructed in three winter seasons, each season 
being three to five months long. During each winter season, 
they propose to construct a maximum of 450 miles of pipeline 
in three spreads in the discontinuous permafrost area. Thus, 
an average of some 3.75 miles of pipeline per day are to be 
inspected; problem areas will be identified and appropriate 
design changes implemented by experienced geotechnical 
inspectors. 

With the rapid pace of construction, it may be difficult to 
ensure that all geotechnical problem areas are detected and 
adequately dealt with. Even an examination of the ditch 
walls may not be sufficient. While the mile-by-mile inspec- 
tion of the ditch will be helpful, it will not indicate the nature 
of the soil below the bottom of the ditch. The presence of frost 
susceptible material may not be established during construc- 
tion. Furthermore, very highly experienced personnel may 
have difficulty identifying the nature of frozen soils in a 
trench wall. Finally, it may be difficult to meet the demand for 
experienced geotechnical inspectors. For these reasons, frozen 
soils, frost susceptible material, and areas of differential heave 
and thaw settlement may go undetected. 


14. The Company should demonstrate, well in advance of 
construction, how it proposes to cope with the problem of 
selecting, organizing and administering construction control 
and inspection personnel. (See Project Regulation and 
Review.) 

15. The Company should have on site, as the work proceeds, 
an adequate team of geotechnical personnel with the appro- 
priate experience to make decisions on the need for design 
modifications or for further investigation. This team should be 
efficiently organized and have a working arrangement with 
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contractors that will ensure prompt implementation of the 
correct design modifications. 


16. Before final design, the Company should demonstrate to 
the Agency that its investigations of soil conditions along the 
route have been sufficiently detailed to permit the preparation 
of a design that is reliable and that would require a minimum 
of changes in the field. The design engineers should develop a 
systematic feedback of data from the geotechnical field 
inspector's logging during construction to confirm previous 
exploration of soil conditions and the site-specific design 
measures. 


17. To ensure that there is a satisfactory mechanism for the 
prompt identification of problem areas and implementation of 
design changes, an independent review of the field organi- 
zation for engineering supervision and construction control 
should be undertaken periodically by the Agency as construc- 
tion proceeds. 


Monitoring of Frost Heave After Construction 


Both Arctic Gas and Foothills stated that they will monitor 
the pipeline in all areas where frost heave may occur, and 
Arctic Gas will also monitor all areas south of the limit of 
refrigeration where frozen soils may thaw. 

To measure pipe curvature, Arctic Gas intended to use 
inclinometers or settlement profilers at river crossings, and 
risers or other conventional survey techniques in overland 
areas. They also intended to check the pipeline visually at 
regular intervals and to use aerial photographs. They estimate 
that extensive monitoring of frost heave would be required 
over a 400-mile length, although this calculation may now 
have changed because of their frost heave redesign. 

Because most differential heave will normally occur in the 
initial years of operation, both pipeline companies recognize 
that frequent monitoring may be required during these years. 
The proposed methods of pipeline monitoring may not be 
suitable for the frequency of observation that may be required 
during the initial year or two of operation. Some sections of 
the pipeline may require monitoring monthly. Visual inspec- 
tions and surveying risers are not only time-consuming and 
potentially difficult in winter months, they may not detect all 
locations where differential heave is causing significant 
change in pipe curvature. If monitoring is not effective or if it 
is not carried out frequently enough, problem areas may 
develop undetected, or with insufficient lead time to plan 
permanent remedial measures. Thus emergency situations 
may arise, with associated environmental problems. 


18. The performance of the pipe should be monitored by the 
Company on a routine basis in accordance with a schedule 
approved by the Agency. This schedule should allow for 
frequent inspections during the first years of operation, with 
the frequency of monitoring reduced thereafter, depending on 
the observed behaviour. 


§ 
' 


19. A study of alternate methods for monitoring the perform- 
ance of the pipeline, particularly those methods that are 
feasible for frequent observations, should be carried out by the 
Company to the satisfaction of the Agency. The use of an 
instrumented ‘“‘smart pig,” a device that can detect changes in 
pipe curvature at frequent intervals, is an especially promising 
alternative and should be givena high priority. 


20. Because the monitoring program is without precedent 
and because it is an important aspect of the project from ar 
engineering and environmental point of view, both the 
intended procedure and the results of the program should be 
thoroughly reviewed and approved by the Agency. 


SE 


Slope Stability 


Slope stability problems involve complex geotechnical con- 
siderations that were discussed in some detail at the Inquiry 
For the purposes of this report, slope failures in permafros 
soils are divided into two categories: shallow failure: 
involving thawed soils, and deep-seated failures involvin; 
frozen and thawed soils. 

Typical of shallow failures are skin flows, which involv 
movement of the active layer — the zone of soil above thi 
permafrost that freezes and thaws seasonally — over the to} 
of the permafrost. Skin flows occur in many types of terrail 
and can be caused by even minor disturbances, such a 
clearing of the right-of-way. They may also occur in thr 
backfill placed above buried pipe in sloping ground. Arcti 
Gas stated: ‘While this type of landslide cannot immediatel 
threaten the integrity of the pipeline, it has been studied i 
considerable detail because, if left unchecked, unsafe condi: 
tions may develop after several thaw seasons”’ (Norther 
Engineering Services Co. Ltd., Some Aspects of Natural Slop 
Stability in Permafrost in Relation to the Applicants’ Pro 
posed Pipeline, 1974, p. 3). 

Deep-seated slides involve displacement of a large mass 1 
the form of blocks of relatively intact material. In th 
Mackenzie Valley, these slides have affected slopes in th 
range of 100 to 260 feet high, with an overall slope angle afte 
failure of 9.5° to 20°. Such a large slope failure on the pipelin 
right-of-way would likely lead to breakage of the pipe. 

Creep of frozen soils is a form of slope movement no 
normally categorized as slope failure. It involves the downhil 
movement of relatively intact material at a very slow rate. 


21. In deciding on the pipeline right-of-way alignment an 
any subsequent changes that may become necessary durin 
construction, the Company shall avoid, wherever possibl 
areas of questionable slope stability. Before construction, th 
Company shall demonstrate, to the satisfaction of the Agene! 
that it has undertaken adequate field surveys of the route ! 
ensure the identification of unstable areas that might L 


affected by project activities and that the necessary mitigative 
measures have been developed. 

' A review of the available slope stability information 
indicates four broad areas of concern: prediction of flow slide 
activity; behaviour of deep-seated landslides; effect of 
interference of subsurface drainage; and creep of ice-rich 


slopes. 


Flow Slide Activity 


Skin flows will likely be the common form of slope instability 
to occur along the pipeline right-of-way. Both Arctic Gas and 
Foothills have stated that the direct geotechnical and 
environmental implications of skin flow failures are not 
‘severe. However, if these failures should occur to a greater 
degree than anticipated, and if they are left untreated, 
‘additional permafrost regression and subsidence may occur 
‘and significant erosion could develop as a result of surface 
run-off. 

_ Arctic Gas stated that “skin flows can occur for a wide 
variety of reasons but recent research has stressed the 
dominant influence of thawing in promoting instability”’ 
(Canadian Arctic Gas Pipeline Ltd. Responses to National 
Energy Board for Additional Information, Vol. V, No.4, Q.8, 
p.4). Accordingly, they have developed a method of analysis 
‘based upon the theory of thaw-consolidation. This theory is 
concerned with the development of excess water pressure in 
the pores of a thawing soil; it considers the rate at which 
.water is produced by thaw with the rate at which water can 
be squeezed out of the thawed soil. Excess pore water 
\pressures can result in slope failures. For the purpose of 
analysis, a slope stability equation was developed to permit 
computation of the factor of safety against sliding. Although 
Arctic Gas recognizes other mechanisms that also control skin 
flows, they have not evaluated them in detail. 

. By using the slope stability equation and the theory behind 
it, Arctic Gas intend to identify all potential areas of flow, 
‘slide or backfill instability. This equation is also basic to the 
design of the proposed stabilization measures, and if this 
equation does not correctly predict actual field behaviour, 
numerous areas of instability may appear unexpectedly. The 
slope stability equation is based on the thaw-consolidation 
theory. Although this theory is supported by valid reasoning 
and laboratory research, there is only one well-documented 
‘case history, which is contained in “An Analysis of the 
‘Performance of a Warm-Oil Pipeline in Permafrost, Inuvik, 
N.W.T.” by Morgenstern and Nixon. The authors conclude: 
“Clearly many more well-documented case histories are 
required for differing soil and thermal conditions to increase 
the level of confidence in the application of the theory” 
(p.208). 

' Foothills have challenged the approach taken by Arctic 
‘Gas. They argue that the natural variability of the parameters 
‘Tequired in the thaw-consolidation theory can be so great as 
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to render the theory unreliable and of doubtful practical 
value. Other witnesses before the Inquiry expressed similar 
criticisms. Foothills have emphasized field observation and 
measurement of actual pore pressures, but have not carried 
out sufficient field work to demonstrate the practicability of 
their approach. 


22. The Company should conduct detailed field studies on a 
number of selected flow slides to consider the effect of 
variation in topography, slide geometry, soil type and cause. 
The purpose of this work should be to clarify and extend 
understanding of flow slide mechanisms in relation to the 
construction and operation of the pipeline. 


23. The Company should develop a plan for reliably detecting 
the occurrence of flow slides along and adjacent to the 
pipeline right-of-way. Monitoring during construction and 
operation should be carried out by Company experts experi- 
enced in the investigation and assessment of slope stability 
hazards in permafrost terrain. 


T he Behaviour of Deep-seated Landslides 


The pipeline route crosses several relatively high, steep slopes, 
usually at river crossings where there is a possibility that a 
large, deep-seated slope failure may occur. Arctic Gas identify 
33 slopes that are higher than 100 feet and have slope angles 
greater than 9°. They believe that not all 33 slopes are 
susceptible to deep-seated failure, because other factors that 
they consider to be necessary for failure are absent. 

The stability of these slopes is assessed using the same basic 
geotechnical techniques and principles employed in non- 
permafrost areas. Some modification of these principles is 
required where the ground is completely or partially frozen. 
A number of the aspects of deep-seated landslides in 
permafrost areas are not well-understood, and their beha- 
viour is apparently unique to frozen ground. In particular, 
uncertainty exists about the magnitude of available strength 
along potential failure surfaces within frozen ground, and the 
role of potentially high pore pressures at the permafrost base. 

There are no well-documented case histories. The only 
published analysis of such a slide is found in ‘The Stability of 
Slopes in Frozen Soil, Mackenzie Valley, N.W.T.” by McRob- 
erts and Morgenstern, and it is based on circumstantial 
evidence about the soil and thermal condition of the materials 
actually involved in the slide; as well it lacks topographic 
data and pore pressure measurements. McRoberts and 
Morgenstern concluded; 

Geomorphological evidence and experience during drilling at a 

slide on the Mountain River suggest that substantial pore 

pressures exist within the unfrozen materials beneath the 
permafrost. Unfortunately attempts to measure these pore 
pressures have not been successful and data obtained in the 

future will be of considerable value in this regard. [p. 572] 

Although the preliminary studies conducted by Arctic Gas 
and their consultants indicate that the deep-seated failure 
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mode can be successfully analyzed using the approach 
indicated, definite conclusions regarding the reliability of the 
approach must await the collection of more field evidence. If a 
critical condition is overlooked, either because field data are 
inadequate, or because the failure mechanisms are not fully 
understood, the ensuing landslide would lead to engineering 
and environmental problems. A large landslide, which could 
occur rapidly and without apparent warning, might result in 
emergency repairs with attendant environmental damage. 


24. The Company shall investigate and analyze in detail 
every slope along the right-of-way with a potential for deep- 
seated instability. Such slopes should be selected conserv- 
atively to ensure that potential failure areas have not been 
overlooked. Because of the lack of detailed investigations of 
deep-seated landslides involving frozen material, geotechni- 
cal investigations to assess the stability of the higher slopes 
along the route should be more intensive than those normally 
undertaken for similar situations in non- permafrost areas. 


25. Because of the lack of precedent in analyzing high, steep 
slopes involving frozen materials, the design for any protec- 
tive or remedial measures such as berming should involve a 
higher safety factor and a generally more conservative design 
than is usual for non- permafrost areas. 


Effect of Interference of Subsurface Drainage 


Where the chilled pipeline crosses slopes in non-permafrost 
areas, the frost bulb will disrupt the natural subsurface flow 
of water. It is conceivable that, under some conditions, 
especially where the pipeline is on a cross slope, the presence 
of the frost bulb could cause a significant increase in water 
pressures upslope from the pipeline. Any resultant landslide 
would tend to occur unexpectedly, and the slide could be large 
enough to threaten the integrity of the pipe or to cause 
environmental problems. Emergency measures may also be 
required, with their attendant environmental problems. 

The possibility of slope failures that result from interfer- 
ence with subsurface drainage has not been adequately 
considered by either pipeline company. 


26. The Company shall design and test the feasibility of 
methods for relieving subsurface water pressures on the uphill 
side of the frost bulb. During construction, geotechnical field 
personnel should be aware of this potential hazard. Evidence 
of significant subsurface seepage adjacent to the right-of-way 
should be reported, and protective measures should be 
implemented as required. 


Creep of Ice-rich Slopes 

Although initial theoretical work indicates that, under some 
circumstances, ice-rich permafrost soils on slopes can creep a 
significant amount over a number of years, there is little 
evidence to show whether or not this acutally takes place in 
the field. It is recognized, however, that the creep would 


probably be most significant on the steeper slopes or soils th 
have a relatively high ice content. Creep may thus be a 
important consideration at only a limited number of location 

Creep movements, if they do occur, would likely proceed é 
a relatively slow rate. It is probable, therefore, that suitab 
field instrumentation could detect such movements at a 
early stage and suitable remedial measures could be imple 
mented before the pipeline is affected. 

Arctic Gas believe that creep would likely not be 
significant factor affecting the pipeline; nevertheless, the 
have proposed a number of methods to overcome the proble) 
if it should occur. In 1975, they initiated a testing program © 
determine the creep properties of a range of frozen soils. Otht 
studies done previously were reportedly carried out at hight 
stress levels than would be encountered on the pipeline. TI 
purpose of the testing program is to provide data for “le 
conservative final designs” (Canadian Arctic Gas Pipelit 
Ltd. “Written Direct Testimony, Phase 1A, National Ener 
Board Hearing,” Exhibit N- AG-3-81, Sec. 4, p. 12). 

The two pipeline companies have not stated how the 
would identify areas where significant creep might | 
anticipated. Given the lack of field information on the cree 
behaviour of ice-rich slopes, it is unlikely that any reliab 
method to anticipate creep now exists. Arctic Gas ha‘ 
recognized the need for designs to combat slope creep, b 
they have so far discussed only concepts; and no specific da: 
exist on the effectiveness of these concepts. 


27. The Company’s research into the creep of ice-rich slop 
should continue until the Agency feels that sufficient inform 
tion exists to make a confident engineering prediction of tho 
slopes with a potential for significant creep movements. 


28. A detailed annual inspection of all slopes that may 
unstable shall be included in the postconstruction monitorii 
program. In their monitoring, the Company shall make use 
slope instrumentation techniques acceptable to the Agency. 


Pipe Uplift Problems Unrelated to Freezing 


The pipeline companies considered two potential causes 
pipe uplift not related to chilling of the gas: buoyancy, a) 
pipe stresses that result from the thermal expansion of t 
pipe and from the high gas pressure. 

An analysis of Arctic Gas alignment sheets indicates tha 
potential buoyancy problem may exist along 44 percent — 
most — of the route from Richard’s Island to the Albe! 
border. In non-permafrost terrain, buoyancy problems m 
occur in rivers, open bodies of water, muskegs, peat swam 
and low-lying flat areas that have a high water table. 
permafrost terrain, additional buoyancy problems may occ 
in beaded streams, thermokarst ponds and ice-rich slopes. . 
identified by Arctic Gas, the three basic conditions unc 
which buoyancy could occur are: open water flotation, | 


»xample, water crossings or wherever free water is encoun- 
iered in the ditch; delayed flotation following natural flooding 
yf a backfilled ditch where there is inadequate resistance to 
wplift; and pipe flotation following the melting of permafrost 
m silty or organic soils that have a high ice content. 

! In their application, Arctic Gas listed seven methods of 
yestraining buoyant pipe; nevertheless, they have stated that, 
»xcept for open water areas, they will rely as much as possible 
yn deep burial of the pipeline. They intend to make limited 
ase of anchors. 

' There are basically three consequences of uplift due to 
yuoyancy. Uplift before pipeline start-up will interfere with 
‘he schedule; uplift south of the limit of chilling, during 
)peration, may interrupt surface drainage and necessitate the 
mobilization of a substantial work force and a temporary 
shut-down of the pipeline; finally, uplift after abandonment 
would interrupt surface drainage with its attendant environ- 
ental problems. 

Uplift due to stresses in the pipe, induced by temperature 
shanges and high gas pressure, can occur where the pipe 
bends, but it is a particular concern at overbends — perpendic- 
ular bends in the pipe, such as at the top of a hill. Although a 
very real problem, the portion of the pipeline likely to be 
iffected is believed to be considerably less than the portion 
affected by flotation. Uplift from this cause could affect the 
construction schedule and interrupt surface drainage. 


Design of Control Measures 


2ipe flotation problems are a well-known difficulty in the 
vipeline industry. I was told about a portion of the Pointed 
Mountain Pipeline located in muskeg that floated in the first 
year after completion of the pipeline: the saddle weights had 
slipped off the pipe. A group of Canadian experts that 
‘included members of my staff visited the Soviet Union in 
October 1975, and in Northern Russia they observed sections 
of large diameter pipeline floating with inadequate weights. 

' The problem of re-installing an uplifted or floating pipe is a 
serious one, and Arctic Gas have stated that they intend to 
void the problem by taking a conservative design approach; 
chey are depending primarily on burial to control overland 
ouoyancy problems. The selection of design value for the 
submerged unit weight of the backfill placed over the pipe is a 
critical aspect of the present design approach. For backfill 
soils with submerged unit weight in the 20 to 40 pounds per 
cubic foot range — a range that is common — the size of the 
gackfill mound and its integrity, particularly with regard to 
erosion of the mounds and slumping of ice-rich backfill, are 
critical. A design approach vulnerable to change in field 
conditions may cause frequent pipe flotations in areas where 
soil conditions differ only moderately from those assumed 
during design. In view of this, Arctic Gas’ safety factor of 1.25 
s probably too low. 

_ It is also apparent that some backfill soils will thaw and 


: 
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behave as a thick slurry. This problem may go unrecognized 


when the soil is in the frozen state. The work Northern 


Engineering Services carried out for Arctic Gas in August 
1974 (Depth of Overburden Cover over the Pipe and Pipe 
Anchorage, Technical and Cost Considerations) is not appli- 
cable because it would lead toa result on the unsafe side. 

It is important to bear in mind that pipe flotation normally 
occurs during thaw seasons. This means that, if emergency 
repairs became necessary, they would have to be carried out 
during a period that is usually difficult from a logistics and 
environmental standpoint. 

Although the potential for pipe flotation could be severe 
south of the limit of refrigeration, neither pipeline company 
has investigated this aspect in any detail. Most of their work 
has involved the potential for uplift before start-up north of 
the limit of chilling. 

Although uplift and exposure of the pipeline could pose 
serious engineering problems, in some areas towards the 
south it may be possible, from an engineering standpoint, to 
tolerate an uplift condition. However, there may well be 
unacceptable environmental ramifications if the condition 
goes unattended for any length of time. 

The design of field pipe bends must take into account 
unprecedented gas pressures and thermal conditions in a 
large diameter pipe. Faulty pipe bends, if not identified during 
pressure testing, will likely become evident immediately 
upon start-up. The risk of problems developing from this 
source should lessen after start-up. 


29. The Company should conduct detailed drilling and route 
investigations to identify the location of those areas requiring 
uplift control measures not related to freezing, and to 
determine the most suitable design. In particular, uplift due to 
buoyancy should be taken into account when selecting the 
southern limit of chilling. 


30. Greater emphasis should be placed on the depth of pipe 
buried in areas subject to uplift caused by buoyancy. The cost- 
benefit approach initiated by Arctic Gas should be expanded 
to allow for factors such as the cost of design uncertainties, 
possible effects on schedules and maintenance costs. 


31. The prudent approach to the design of buoyancy controls 
and pipe bends is the use of a suitably high factor of safety. 
The Company should consider the use of a varying safety 
factor with reference to the reliability and detail of site 
information, and the local consequences of uplift or buoyancy. 


Design Modification During Construction 


The selection and design of buoyancy control measures 
depends upon site conditions. Decisions will be made well 
ahead of construction on the measures to be used where 
buoyancy problems may occur. For example, Arctic Gas have 
already decided to use a continuous wire-reinforced concrete 
jacket for the twin 36-inch lines at river crossings. 

Despite the additional subsurface investigations to be 
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carried out along the route prior to detailed design, it is 
reasonable to expect that some buoyancy problem areas not 
identified at the design stage will be encountered during 
construction. Under the proposed construction schedule, such 
areas would have to be identified by field inspectors, and 
appropriate design changes implemented. 

With the rapid pace of construction, it will be difficult to 
ensure that all potential areas of pipe buoyancy not identified 
during design are recognized, and the necessary design 
changes implemented. Because of the great demand for 
geotechnical inspectors on this project, they may not be 
sufficiently experienced to detect, under winter conditions, 
changes in site conditions significant enough to affect pipe 
buoyancy and pipe bend design. 


32. Because it is desirable to limit the possibilities of pipe 
uplift, the Company should examine, from the standpoint of 
buoyancy control, the difficulties associated with field check- 
ing and inspection. The Company should demonstrate to the 
satisfaction of the Agency how it intends to overcome these 
difficulties. There is a need, for example, to establish local 
guidelines to assist the inspectors in recognizing and evaluat- 
ing, under winter conditions, site facts that are conducive to 


pipe uplift. 


Monitoring and Remedial Measures 

Even with a proper design approach and effective field 
control, it is possible that areas with potential buoyancy 
problems will be overlooked during design and construction. 


Significant changes can also occur during operation; fo 
example, erosion and slumping of the backfill mound, and th 
melting of permafrost south of the limit of refrigeration, coul 
result in buoyancy problems. Because most problems ar 
expected to arise during the initial years of operation, th 
pipeline companies propose to include in their monitorin 
program an inspection of all aspects related to buoyancy. 


33. The Company should study in detail the engineering an 
environmental problems that could result from an uplifted ¢ 
floating pipe, the feasibility of various remedial measures, an 
the impact of these measures on the environment. 


Buoyancy of Pipe Following Abandonment 


Both Arctic Gas and Foothills propose to leave the pipe in th 
ground following abandonment. They have suggested the 
those portions of the pipe that may become buoyant could b 
filled with water. This concept has not been studied in detai 
In one sense, any buoyancy problems that might develop afte 
abandonment have the greatest potential for adverse impac 
because it is not yet decided who will be responsible fc 
remedial actions. Without decisions and agreements in th 
area, problems may well go unattended. 


34. Before start-up of the pipeline, the Company shoul 
submit to the Agency a detailed plan on the problems an 
remedial measures for pipe flotation after abandonment. 


35. The Agency and the Company should reach a forme 
agreement on who will be responsible for any necessar 
remedial actions after pipeline abandonment, and on hot 
these actions will be funded. 


‘HE REPORT OF 
‘HE MACKENZIE VALLEY 
IPELINE INQUIRY 
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sround Surface Preparation 
j 


‘errain disturbance is an inevitable consequence of a 
onstruction project such as the proposed pipeline, but this 
listurbance need not be environmentally unacceptable if 
dequate mitigative measures are followed. In this and the 
ollowing sections, I discuss clearing and grading techniques 
hat will reduce environmental damage. Attention is concen- 
rated on the pipeline right-of-way and on access roads to 
jorrow pits, quarries and the sites of facilities associated with 
‘he pipeline. 


_ The borrow pits, quarries and the sites of pipeline facilities 
ire themselves not of great concern in this context. By their 
ery nature, these locations will be reshaped and they will, 
herefore, require major rehabilitation measures that will go 
vell beyond the ameliorative measures required by areas that 
iave been cleared and graded. The pits and quarries will not 
normally be opened in materials that are erosion- or thaw- 
sensitive. The sites of facilities can be relocated to some extent 
0 minimize terrain damage, and, in addition, the surface of 
hese sites will be protected by pads of granular fill. 


The pipeline right-of-way and the access roads to it are 
lifferent: they are continuous and they must have smooth, 
yard, working surfaces throughout their length to permit the 
ransportation of supplies and the operation of specialized 
nechanical equipment. They will cross areas of sensitive 
sround and areas with vegetation that are important either as 
wildlife habitat or as commercial timber. Sometimes such 
ireas can be avoided by changing the alignment of the 
dipeline, but often other solutions, such as those | discuss in 
his section, are required. 


1. Some disturbance to terrain is inevitable, so the environ- 
nental objective during clearing and grading shall be to adapt 
he methods and schedules of work to minimize disturbance to 
he vegetation and the ground surface. Particular attention 


PART THREE — 
THE PROJECT 


Terrain 
Considerations 


shall be given to areas in which cuts are required in the crest of 
slopes, in valley walls and in the banks of rivers and streams. 


The first step towards minimizing disturbance is the 
construction of the pipeline during winter. The many 
advantages of winter construction are discussed throughout 
this report, but the principal advantage is that the ground is 
frozen and snow covered and it is, therefore, able to withstand 
the passage of heavy traffic without severe damage to 
vegetation and terrain. 

The usual procedure for laying pipe in winter begins with 
the removal of vegetation and grading to provide a suitable 
ground surface on which to work. This procedure is unsuit- 
able in the North because of widespread fine-grained and ice- 
rich soil. There, care must be taken to preserve the lower 
vegetation and organic mat so that disturbance of the 
permafrost is kept toa minimum. In this way it is possible to 
avoid engineering and environmental problems associated 
with slumping and thermal degradation of the ground 
surface. Other special procedures, such as snow access roads 
and snow working surfaces, have been developed to avoid 
damaging the permafrost. These procedures are essential 
principles of what Arctic Gas has called arctic construction. 

Although the purpose and methods of arctic construction 
are clear, the specific locations at which it will be used are still 
a cause of concern. Sensitive terrain occurs all along the 
proposed route, a fact borne out by the experience of 
constructing the Mackenzie Highway: problems related to 
slope stability and erosion occurred, even though special 
construction methods were used. Because conventional 
construction methods are simpler and cheaper than the 
special procedures mentioned above, there will be an under- 
standable tendency for engineers to use them despite 
sensitive local conditions and therefore, to create environ- 
mental problems. 


2. All working areas shall be prepared by use of clearing and 
grading techniques that minimize disturbance to the ground 
and surface vegetation. Construction plans shall minimize cuts 
and grading of the ground surface, and the area disturbed 
shall be the minimum necessary for the execution of the 
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project ina safe manner. Arctic construction techniques, such 
as snow roads and snow work surfaces over ungraded ground 
shall be the standard procedure for all construction spreads 
working North of 60. Conventional procedures that involve 
grading may be permitted by the Agency for selected stable 
areas on the basis of site-specific terrain data provided by the 
Company. 

3. Construction of the pipeline at any time of the year other 
than winter and construction from a gravel-fill work pad 
shall not be permitted, except when specific approval has 
been granted by the Agency. The Company shall demonstrate 
to the satisfaction of the Agency the need for, and the 
advantages of, such a departure from arctic construction 
practices. 


Clearing 


The Forest: Resource, Habitat and Aesthetic Values 


Trees must be felled if the pipeline and facilities are to be 
built, but the loss of wildlife habitat within the project area 
need not be of major concern, provided certain precautions are 
taken. 


4. Habitat change caused by clearing operations shall be 
minimized by limiting the extent of clear-cut areas, by 
avoiding critical habitat areas wherever practicable and by 
managing the disposal of debris. Particular attention shall be 
given to protecting fish populations and their habitat from the 
adverse effects of siltation caused by erosion of cleared areas 
and by the disposal of debris adjacent to watercourses. Special 
considerations shall be given to reducing or modifying 
clearing activities within areas of particular concern to 
wildlife, such as raptor protection zones. (See Wildlife: Birds.) 


Northern forests may be described as patchy, slow growing, 
and difficult to reach for lumbering. (See Renewable Re- 
sources.) Nevertheless, stands of timber of use to local 
communities may occur on the pipeline lands. 


5. Community interests shall be served by avoiding stands of 
timber that are valuable for local use. If merchantable timber 
is felled, local communities shall be offered first refusal of it. 
The timber shall be suitably cut and transported by the 
Company to easily accessible locations as defined by the 
Agency inconsultation with the communities. 


Serious environmental damage can be caused by distur- 
bance of the surface organic layer, particularly on slopes, 
where the organic layer and a network of plant roots combine 
very effectively to resist water erosion. In permafrost areas, 
this protective cover also limits the depth of the active layer 
(the layer that thaws during summer) and prevents the 
underlying permafrost from melting, thereby preserving the 


stability of the terrain and guarding against a variety c¢ 
hazardous erosion processes. 


6. Because trees are an important element in the aestheti 
quality of the landscape or scenery, as well as important i 
controlling drainage and erosion, stands of undisturbed timbe 
shall be preserved within cleared areas wherever practicabl 
For example, stands of undisturbed vegetation should be le} 
between cleared areas and waterbodies, and trees should b 
preserved near buildings and roads, and at campsite: 
compressor station sites and other facilities. 


Clearing Procedures 


The clearing procedures proposed by the pipeline companie 
are expected to be adequate because they resemble preser 
regulated practice in the region, but the scheduling of clearin 
operations and the use of machines, rather than clearing b 
hand, are of serious concern. For instance, if the right-of-wa 
is cleared a year or more in advance of construction, there wi 
be a disturbed surface exposed to at least one spring thaw an 
summer melt. This exposure will be especially critical o 
slopes where there could be subsidence, slope instability an 
stream siltation. 


7. The period between the beginning of disturbance b 
clearing and the implementation of erosion control procedure 
shall be as short as practicable. Where the right-of-way wi 
be cleared a year in advance of construction, temporal 
erosion control measures should be implemented immediate! 
after clearing, and there should be no clearing of vegetatic 
from river and stream banks, valley walls or erosion-sensiti\ 
slopes, except to allow the movement of men and equipmer 
The clearing of sensitive permafrost areas should be delaye 
until immediately prior to construction. 


8. Only the minimum area essential for the construction of tl 
pipeline or of a particular facility shall be cleared. 


9. Trees and shrubs may be cleared either by hand or t 
machine, depending on the locality. Where it is necessary 
maintain an undisturbed organic cover on sensitive sol 
clearing shall be by hand, unless otherwise approved by tl 
Agency. Clearing by hand may be done at any season, b 
clearing by machine should be restricted to the wint 
construction season. It shall not begin until the frost hi 
penetrated deep enough and the snow cover is sufficient 
permit use of clearing equipment without adverse effects ¢ 
terrain. (See Terrain Considerations: Snow Roads.) The shu 
down of machine-clearing operations in the spring shall be. 
the discretion of the Agency. 


10. The blades of bulldozers used in clearing shall be equipp' 
with mushroom shoes, except in areas where grading will! 
allowed. In permafrost areas, bulldozers shall use hig! 
blading techniques to minimize disturbance of the grou! 
surface during Clearing operations. 


11. Machine clearing shall be discontinued if clean breaks 


rees cannot be achieved, or if the number of uprooted trees 
»xceeds the limit deemed environmentally acceptable by the 
Agency. 

| 12.To minimize drainage and erosion problems, alteration of 
he ground surface, such as by removal of the organic mat and 
oy levelling of hummocks to facilitate vehicle movement, shall 
oe delayed until construction is about to begin. 


, 13. Allcleared trees, brush and other woody material shall be 
out so that the stumps are no higher than six inches, measured 
‘rom the ground on the uphill side. All trees, snags, brush and 
other woody material resulting from clearing operations 
should be disposed of by burning, with the exception of survey 
ines and winter trails, where lopping and scattering will be 
sufficient. The use of chippers may be authorized by the 
Agency. The disposal of cleared woody material shall be 


voncurrent with clearing, except where burning would be 
hazardous, such as in summer, in which case disposal shall be 
us specified by the Agency. 

_ 14. Debris from clearing operations shall be burned on racks 
pr sleds designed for the purpose, on rock surfaces, or in any 
other area where there is no danger of subsidence because of 
‘hawing of permafrost. To minimize the impact on the aquatic 
environment, burning sites shall be at least 300 feet away 
‘rom rivers, streams or lakes, except where burning sleds or 
racks are used. 


i 
f 


Snow Roads 


=xcept for preconstruction activity and for the construction 
of major water crossings and compressor stations, the pipeline 
companies propose to build the pipeline in winter so that they 
san move heavy equipment along the right-of-way when the 
3round is frozen, thereby making all-weather roads unneces- 
sary. All-weather roads are expensive to build and maintain. 
Moreover, their environmental and social impacts may be 
3reater than those of the pipeline itself because of the 
creased access into remote areas, permanent effects on land 
and waters, and the use of gravel, which is a scarce resource in 
many parts of the North. 

To protect the vegetation and the permafrost from heavy 
‘taffic, both pipeline companies propose to use snow roads and 
snow work surfaces. Snow pavements for the pipeline will 
jave to be built to a higher standard than the conventional 
winter roads that are used in the North. They will be made of 
snow densely compacted over the naturally frozen, but 
indisturbed, ground surface. Adjacent to the snow road on the 
*ight-of-way there will be a snow work surface along the 
ditch line; it will be similar to the snow road, but its pavement 
will not need to be so densely packed because it will have to 
sustain only a few passes by slow-moving equipment, such as 
a ditcher. 
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I described in some detail in Volume One my fundamental 
concerns about the use of snow roads and snow work pads, 
but I have no doubt that. once in place, these snow surfaces 
will work and that they will limit terrain damage and 
environmental disturbance in permafrost regions. If a pipe- 
line is built in the Mackenzie Valley, the use of snow roads 
and snow work surfaces in place of conventional, temporary, 
graded winter roads will be essential. Their use will help to 
overcome the problems caused by the complex distribution of 
permafrost in the southern part of the Mackenzie Valley. 


15. Snow roads shall be adopted for all construction related to 
the proposed pipeline North of 60, except where a different 
mode (for example, a graded winter road) is specifically 
approved by the Agency. 


In theory, the winter construction scheme seems to be an 
ideal solution to terrain degradation problems. In practice, 
however, the performance required to minimize terrain 
degradation from the construction and use of snow roads and 
snow work surfaces will be difficult to achieve. There are two 
assumptions underlying the winter construction concept. The 
first is that the pipeline trench can be backfilled and the right- 
of-way restored with frozen material in winter, thus prevent- 
ing thermal degradation and controlling erosion. The second 
is that the operation and maintenance of the pipeline system 
can be carried out without permanent road access to the 
compressor stations and other facilities. These assumptions 
have yet to be substantiated. (See Location, Construction Plan 
and Scheduling.) 


Scheduling and Sufficiency of Snow 


There are two problems related to the construction and 
operation of snow roads that are different from those related 
to the possible effects they may have on the terrain, once they 
are built. 

The first is scheduling: can the snow roads be ready early 
enough and can they be used long enough to enable the 
season’s construction program to be completed on schedule? 
There is a definite and limited period of time for winter 
construction, determined on each side by the start of freezing 
in the fall and thawing temperatures in the spring. If the 
pipeline company tries to follow a fixed schedule in preparing 
snow roads, there may be considerable damage to terrain and 
consequent disruption of construction plans. Schedules must 
take into account regional and annual variations in climate, 
snowfall and frost penetration. 

Before snow roads can be prepared in the fall, the ground 
must be frozen deep enough to support heavy vehicles and 
there must be sufficient snow to protect the surface vegeta- 
tion. Frost penetration varies from place to place and from 
year to year. Streams, drainage channels and wet areas will 
delay road preparation because they feeeze more slowly than 
the drier, intervening areas. If it is impossible to wait until the 
frost has gone deep enough in wet areas to support the 
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movement of vehicles, temporary crossings will have to be 
built. 

Construction activity in the spring will also be of great 
environmental concern. There will be compelling reasons to 
try to extend the use of snow roads as long as possible, 
particularly if the project is running behind schedule. But the 
shut-down date of a snow road will depend on the onset of 
spring weather, which varies from year to year. Construction 
activity must be able to stop at short notice without harm to 
the environment. 


16. The Company shall demonstrate to the satisfaction of the 
Agency, that its construction schedules based on snow roads 
and snow work surfaces take into account regional and 
annual variations in the frost penetration and in the tempera- 
tures that are essential for snow road construction and 
maintenance. The Company shall also tailor its construction 
plans so that, in the spring, pipeline construction can stop at 
short notice, before the environment is damaged by the use of 
deteriorating snow roads. 


The second concern is the quantity of snow: in the 
northernmost parts of the region, particularly in the Macken- 
zie Delta, early winter snowfalls may not give enough snow 
to build the road and the work surfaces required by the 
construction schedule. Snow fences, snow harvesting from 
lakes, and snow manufacture have all been proposed to 
supplement the available natural snowfall, but these mea- 
sures have had only limited testing on a small-scale. 


17. For each construction spread year, the Company shall 
demonstrate to the satisfaction of the Agency the technical 
feasibility and environmental acceptability of accumulating, 
harvesting and manufacturing snow, assuming fall weather 
conditions as defined by the Agency. Some aspects to be 
considered are the location, method of placement and 
orientation of snow fences, the anticipated rate of snow 
accumulation, the uses of the accumulated snow, and the 
method and time of removal of snow fences; snow harvesting 
techniques on land and waterbodies, including details of 
location and of times and means of access to harvest locations; 
snow manufacturing techniques, including details of quanti- 
ties of water, locations of water sources, and the times and 
means of access to those sources; and the impact of snow 
fencing, harvesting and manufacturing operations on terrain 
and waterbodies and on wildlife and fish and their habitats. 


Overall Plan 


To coordinate planning and consultation by both the Com- 
pany and the Agency, Commission Counsel has suggested 
that overall plans should be prepared for various aspects of 
the pipeline work. (See Project Regulation and Review.) Such 
a plan for the construction and use of snow roads and snow 
work surfaces would provide an excellent means of tying 
together some of the logistical, scheduling and technical 
problems that were raised during the hearings and, at the 


same time, it would provide essential background for th 
recommendations I have made above. 


18. Before the final design phase, the Company shall prepar 
for approval by the Agency an overall plan for all snow road: 
snow work surfaces and winter trails that are expected to b 
used during the construction, operation and abandonment 
the proposed pipeline. Subject to the direction of the Agency 
the overall plan shall be in cartographic form, and it shall b 
compatible with the other overall plans requested elsewher 
in this report. The Agency may request the Company t 
resubmit parts of the overall plan that do not meet with it 
approval. The Company shall undertake to keep the overa 
plan up to date so that it reflects the latest policies and action 
of the Company, the Agency and government. 


19. In addition to the requirements of recommendations liste 
under Scheduling and Sufficiency of Snow above, the overa 
plan shall specify such items as the general timing and exter 
of pipeline activities; the location of all snow roads, snov 
work surfaces and winter trails, and where they cros 
streams and rivers; the design standards to be appliec 
including those for stream and river crossings, snov 
pavement properties, and maximum grades; and the wate 
withdrawal requirements for snow road construction. (Se 
Water Withdrawals.) 


20. The overall plan shall be approved by the Agency befor 
site-specific applications are submitted for constructio 
activities. 


Site-specific Information 

21. The Company shall file with the agency separate site 
specific information for the use of snow roads and snow wor 
surfaces for each winter by construction spread, or ¢ 
specified by the Agency. This information should include suc 
items as the exact location of snow roads, potential wate 
sources, and snow harvesting locations; the methods an 
equipment to be used for right-of-way preparation (includin 
enhancement of frost penetration), snow harvesting an 
hauling, snow compaction and ice capping; the date whe 
snow road construction can be expected to begin, the dai 
when it will be required for use, and the flexibility of this dat 
The information should also detail the nature, number an 
location of wet areas (including, but not limited to, rivers an 
streams) that will require special measures during tl 
construction, maintenance or abandonment of a snow roa 
the methods to be used to cross these areas, and the requiré 
crossing dates for each area; the methods and equipment tol 
used for the construction of ice bridges and the approaches | 
them; and the methods and equipment to be used to maintai 
snow roads. The information should include the anticipate 
date when use of each snow road will be terminated at the er 
of the winter construction season, and should detail tl 
procedures for terminating their use, for abandoning thei 
and for rehabilitating the areas over which they have passe 


‘nparticular, the procedures for ensuring that snow roads that 
»ross rivers and streams do not interfere with normal break- 
up and that overland drainage is not blocked or concentrated 
shall be specified. 


_ Where it is necessary to augment natural snowfall, the site- 
specific information shall specify the access routes to all 
water sources and snow harvesting areas; the equipment to be 
used, and how it will be placed and used so that it does not 
>ause unacceptable terrain damage. Where snow harvesting is 
olanned, the location, dates and methods of harvesting, and 
‘he measures to be taken to protect wildlife and fish and to 
rehabilitate any area so used, especially damaged lake 
margins, shall be given. Fences to collect snow shall be placed 
30 they do not interfere with wildlife movements and shall be 
removed by the end of each construction season, unless 
otherwise approved by the Agency. 


Gow Road Guidelines 


{ have heard a great deal of evidence about snow roads, and I 
‘hink that it is important to summarize here some of the 
pertinent guidelines. I do so, of course, in the belief that 
continued research by the Company and by the Agency will 
lead to further refinement. 


22. Snow road preparation shall not begin until frost has 
penetrated at least eight inches into the ground and four 
inches of snow has accumulated on it. However, the Agency 
may approve plans to accelerate frost penetration and to 
manufacture or haul snow in advance of its planned use. All 
types of equipment for the preparation of snow roads and the 
uses to which they are put shall be approved by the Agency. 


- 23. Snow roads will be maintained to prevent contact 
between the wheels or tracks of vehicles and the ground 
surface. Generally, snow roads must have a compacted 
thickness of 10 inches of snow and a density of at least 0.5 gms 
per cubic centimeter before traffic other than low ground 
pressure vehicles will be allowed. In areas of hummocky 
terrain, the depth of compacted snow will be measured from 
the crests of the hummocks. 


_ 24. Frozen stream crossings shall be made of snow or ice or 
doth. No earth, timber or brush shall form any part of such 
crossings. 

25. An Agency-approved technique or structure for a 
temporary crossing shall be required for the crossing of any 
unfrozen stream, both during the preparation of snow roads 
and during the construction of the pipeline. 


26. Access to waterbodies for the purpose of snow harvesting 
or water removal shall not damage their margins or banks 
induly. Cuts should not be allowed, and all fills should be made 
of snow or ice or both. Terrain damage shall be repaired as 
300n as practicable. (See Water Withdrawals.) 


_ 27.When the snow road pavement begins to deteriorate, the 
Company shall be ready to terminate its winter construction 


; 
) 
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activities on a week’s notice and shall be prepared to cease 
using the road on 48 hours’ notice. 


28. Unless otherwise approved by the Agency, the Company 
shall remove all material and equipment from the work areas 
that are serviced by snow roads before the roads deteriorate. If 
such removal is not practicable, the Company shall store such 
material and equipment at a location approved by the Agency. 
Stored material and equipment shall not be moved from sucha 
location without the Agency’s approval. 


29. All snow roads and temporary winter crossings of 
streams and rivers shall be removed to the satisfaction of the 
Agency before spring break-up. 

30. In areas where the concentration or diversion of overland 
flow in spring could result in erosion, snow roads shall be 
cross-ditched before spring break-up. 

31. Terrain damaged during the construction, operation and 
abandonment of snow roads shall be repaired as soon as 
practicable. 


Drainage and Erosion 


Measures to control drainage and erosion are especially 
important in the construction of a pipeline because, to a large 
extent, they will ensure the pipeline’s uninterrupted service. 
Such measures, therefore, normally receive careful considera- 
tion in the design and maintenance phases of the pipeline. 
Obviously the construction of a chilled gas pipeline in the 
North poses special problems because of special geotechnical 
considerations, such as permafrost and the growth of a frost 
bulb around the pipe. I think there is ample evidence to show 
that engineers understand how to protect the pipe: my main 
concern is not with the safety of the pipeline itself, but with 
the protection of the environment from adverse effects that 
may be caused by drainage and erosion. 

One of the most important means of mitigating the adverse 
environmental effects of pipeline construction and operation 
will be the effective implementation of measures to control 
drainage and erosion. Terrain damage, obstruction and 
alteration of watercourses, and siltation must be viewed, not 
just from the point of view of the pipeline’s integrity, but also 
from the broad perspective of their effects on the physical and 
living environment. A wash-out on a cut river bank, for 
example, may not threaten the pipe itself, but it could lead to 
siltation and thereby threaten important fish-spawning or 
overwintering habitat. 

32. During design, construction, operation and abandonment 
of the pipeline, measures to control drainage and erosion shall 
take into account protection of the physical and living 
environment as well as traditional considerations of design 
and cost that are associated with the pipeline’s safety. 
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I recognize that the selection and design of measures to 
control drainage and erosion are complex matters that 
involve a wide variety of site-specific, physiographic factors. 
These decisions must, by necessity, be left until late in the 
design and construction process. Nevertheless, there must be a 
clear methodology and a timetable for implementing them. 


33. The Company and the Agency shall agree on the schedule, 
the level of detail, and the scale of presentation, review and 
approval of submissions regarding measures to control 
drainage and erosion before the final design phase. 


I have heard a great deal of evidence on the environmental 
aspects of drainage and the control of erosion. I summarize 
this evidence and present my recommendations below under 
the headings: Surface Drainage and Erosion, and Subsurface 
Drainage. The next section, Revegetation, deals with a 
particular mechanism for rehabilitation. 


Surface Drainage and Erosion 


From our everyday observations, most of us can understand 
the problems associated with surface drainage and erosion. 
The ponding of water, the flooding of land because of 
interference with natural drainage courses, the gullying effect 
of rainwater on cleared slopes, and the siltation of water- 
bodies by increased erosion are not uncommon events. On a 
limited scale, these effects do not cause alarm, but the pipeline 
and its numerous ancillary facilities will have the potential to 
disrupt surface drainage on a scale that could lead to 
unacceptable environmental damage to both land and water. 
My concern about surface drainage focuses on three 
interrelated issues: the approach to the design of the pipeline, 
the methods of its construction, and the nature of the control 
methods. I shall deal with each of these issues in turn. 


DESIGN APPROACH 


The volume of surface run-off dictates to a great extent the 
measures to control drainage and erosion that must be 
employed. But the prediction of run-off in the North is not an 
easy task because of the lack of long-term meteorological data 
and because of permafrost, which alters the standard 
coefficients of run-off used by engineers in the South. To 
surmount these problems, both pipeline companies have 
devised their own methods to arrive at a general approach 
and an estimate of the cost of controlling drainage and 
erosion. 

One of the main disputed issues is the selection of criteria to 
determine surface run-off. My discussion of this topic in the 
chapter on River and Stream Crossings and the principles I 
advance there for the selection of the project-flood apply to 
this problem. This theoretical dispute must be resolved to the 
satisfaction of the experts involved, but it is apparent that, as 
with the construction of conventional pipelines elsewhere, 
the criteria are based almost completely on capital cost and 
the maintenance cost associated with the pipeline’s integrity. 


I am not satisfied that environmental concerns have bee: 


adequately integrated. 


34. The selection of design criteria and the theoreticc 
approach to the design of works to control drainage an 
erosion shall be on the basis of principles agreed to by th 
Company and the Agency before final design. In developin 
such principles, the usual economic considerations that ar 
associated with pipeline integrity shall be augmented t 
include considerations that are associated with the preser 
vation of the physical and living environment, with emphasi 
on the elements of the environment that are critical fo 
populations of mammals, birds and fish or are otherwis 
important froma local land use perspective. 


CONSTRUCTION CONSIDERATIONS 


Different approaches to the control of drainage and erosio. 
and to the maintenance of surface stability will be require 
along various sections of the right-of-way, depending on th 
sensitivity of the terrain and on the degree of groun 
disturbance. Areas in which arctic construction technique 
are used will probably present less serious problems tha 
areas in which conventional winter construction technique 
are used because, in the former case, a smaller area of groun: 
will be disturbed — only the ditch line — whereas most of th 
right-of-way will be disturbed in the latter. However, th 
consequences of erosion and the difficulty of stopping it, onc 
started, may be much greater in areas of arctic constructio 
techniques because of the sensitive nature of the terrain there 


35. Design and construction plans shall reflect the potentic 
dangers of erosion and the necessity to select sites wit 
minimum slopes. The plans shall show the measures to b 
taken to minimize disturbance to the ground surface durin 
clearing and construction, particularly in sensitive areas wit 
permafrost and fine-grained soils. 


36. Measures to control drainage and erosion shall b 
implemented as construction proceeds from the first clearin 
and site preparation through to project completion. | 
particular, enough stilling ponds, settling basins, sedimer 
traps and other devices shall be installed to ensure thc 
sediment created by construction activities does not adversel 
affect aquatic habitat. 


37. Separate proposals for the control of drainage and erosio 
along the pipeline right-of-way shall be prepared for areas i 
which different construction modes are proposed to be use 
Proposals shall be prepared for areas of arctic construction, 1 
which the pipeline will be built from a snow road along th 
right-of-way; areas of conventional winter construction, 1 
which the pipeline will be built from a graded winter roa¢ 
and areas of summer or fall construction, in which th 
pipeline will be built from a gravel work pad. 


38. Particular attention shall be paid to the maintenance ¢ 
works to control drainage and erosion at all sites that are usé 
during the construction of the pipeline but that are then close 


‘\down and not used during the operation or maintenance of the 
pipeline. Such sites include, but are not limited to, borrow sites, 
spoil disposal sites, wharves, stockpile sites, and work pads 
sused during the construction of major river crossings. 


SURFACE INSTALLATIONS 


The objective in controlling drainage and erosion at all 
surface installations along the pipeline is to maintain, as far as 
‘is practicable, existing natural drainage patterns. Many 
‘methods to control drainage and erosion are derived from 
conventional engineering practice in the construction of 
highways and piplines, and they can be expected to work 
along a Mackenzie Valley pipeline if they are conscientiously 
applied. Extensive research has been devoted to revegetation 
_as a primary method of controlling erosion, and I deal with 
this aspect in the following section. However, other methods 
will also be required to maintain drainage and to prevent 
‘erosion especially during and after construction of the 
pipeline and before revegetation is effective. 


' 39. To avoid the adverse environmental effects of ponding 
‘water and of mechanical or thermal erosion that may be 
‘caused by channelized overland flow, natural drainage 
patterns shall be maintained, so far as practicable, in all 
aspects of the proposed construction. 


40. Structures to control drainage and erosion shall be 
designed not only to complement the stabilizing effect of 
_revegetation, but also to achieve the required control unaided 
by new vegetation. These structures shall be kept in good 
repair until their function has been completely taken over by 
vegetation. 

_ Recent experience during construction of the Mackenzie 
Highway northwest of Fort Simpson and around Inuvik has 
provided examples of methods to control surface drainage 
| and erosion in northern conditions that are applicable to the 
pipeline and its ancillary facilities. Concern for the environ- 
ment led to the use of fill over sensitive soils, the avoidance of 
ditch excavation for road drainage, the use of ditch blocks to 
prevent water from flowing parallel to the road berm, and the 
_use of non-erosive blankets and of ditch checks to prevent 
erosion. In addition, the use of vehicles away from prepared 
gravel surfaces was strictly controlled and kept to a mini- 
mum to avoid the disruption of drainage on sensitive soils and 
- permafrost. 

These and similar methods must be used during construc- 
_tion of the pipeline. Probably the best way to handle surface 
run-off caused by the spring melt or by summer storms is to 
guide the water across the right-of-way by low diversion 
_ dykes that have breaks in the backfill mound over the ditch. 

In addition, the sides of the diversion dykes, the backfill 
mound, and the floors of the mound breaks will have to be 
specially treated to inhibit the erosive action of running 
water. This treatment will be supplemented with baffles and 
diverters to break up and disperse any concentrated flow of 
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water before it drains onto undisturbed land off the right-of- 
way. 

Gravel pads for such facilities as compressor stations, 
stockpile sites and airfields must be given special considera- 
tion. The areal extent of these installations will cause some 
disruption of surface drainage and may lead to ponding, 
thermokarst failures and erosion, each of which would have 
its effects on the local environment. Drainage from such pads 
may contain considerable quantities of fine sediment, and it 
must be prevented from reaching any waterbodies. If there is 
any risk that this drainage contains toxic chemicals, such as 
fuel or other petroleum products, the problems will be greatly 
aggravated. Permanent gravel roads present similar problems. 

Pipelines and facilities in the northern part of the Macken- 
zie Delta will be subject to flooding either by storm surges or 
by ice jams during spring break-up. This danger, of course, 
will be of particular concern in the design of gas plants and 
feeder lines, and in any proposal, such as that put forward by 
Foothills, that requires an extensive gravel work pad for 
construction purposes. Because all above-ground structures in 
the Delta area, including structures to control drainage and 
erosion, will have to withstand the damaging effects of waves 
and ice jams, there will have to be extensive use there of 
gravel and riprap. This demand in itself could have a 
considerable impact through increased use of borrow pits, of 
blasting and of the necessity for long roads to acceptable 
borrow sites. 


41. Surface drainage shall be provided across the backfill 
mound of the ditch, the surcharge berm and the gravel work 
pad along the right-of-way and elsewhere for roads, airstrips 
and similar structures according to criteria approved by the 
Agency. 

42. Permanent project roads and temporary roads that are to 
be in place during the summer shall incorporate the best 
design standards for the control of drainage and erosion 
practised in northern highway construction. In particular, 
enough through-grade culverts or bridges shall be installed to 
allow overland drainage and fish to move freely. (See Fish.) 
Each culvert should be equipped with a ditch block or 
diversion structure to minimize the flow of water along the 
road berms, and ditches shall incorporate measures to prevent 
erosion. 

43. Plans shall be presented for the design and installation of 
measures to control erosion at all stream crossings designated 
by the Agency. In particular, plans will be required for all 
crossings of major rivers during summer construction. 

44. Enough stilling ponds, settling basins, sediment traps or 
other devices shall be installed to ensure that sediments, 
particularly silt particles, in water flowing from the right-of - 
way or from facilities do not adversely effect the surrounding 
terrain or waterbodies. Particular attention shall be paid to the 
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prevention of erosion on the banks of rivers and streams, 
valley slopes, cut-slopes, and in cuts along the right-of-way. 


45. All drainage water that contains petroleum products or 
other chemicals shall be trapped, contained and disposed of 
according to the provisions outlined in the chapter entitled 
Management of Fuels and Hazardous Substances. 


46. The structures to control drainage and erosion shall be 
carefully maintained and observed each year as part of the 
procedure for patrolling the operating pipeline. The Company 
shall be responsible for constructing and maintaining devices 
to control drainage and prevent erosion on all lands that have 
been disturbed during the construction of the pipeline, 
including not only lands under lease by the Company, but also 
lands not under lease, such as borrow sites or stockpiles. In 
some instances, the Company’s responsibility may extend to 
land adjacent to the land under its care, even though this land 
was not directly disturbed during the construction or opera- 
tion of the pipeline. 

47. Drainage and erosion control devices shall be designed 
and constructed in a manner that will facilitate travel along 
the right-of-way. These devices must not be rendered 
ineffective by the passage of operation and maintenance 
vehicles. 


48. All drainage ways and control structures shall be designed 
and maintained in a manner that will accommodate any 
changes in ground level that might be caused by frost heave, 
growth of the frost bulb, thawing of the ground or surface 
subsidence along the right-of-way. Allowance shall also be 
made for disruption of drainage patterns by the growth of 
stream icings and surface icings along the right-of-way. 


Subsurface Drainage 


The problems associated with subsurface drainage for a 
refrigerated gas pipeline remain controversial, and because a 
technical solution is lacking, they give rise to a number of 
environmental concerns. 

The frozen ground around a buried refrigerated gas 
pipeline will create an underground barrier along the length 
of each section of refrigerated pipe that passes through 
previously unfrozen ground. This barrier will block the 
movement of shallow subsurface water across the pipeline’s 
route. Ponds or surface icings might be created, or water might 
begin to move along or parallel to the pipe. Such movement of 
groundwater on sloping terrain could lead to erosion or to 
slope instability and, at certain places, it could create 
problems related to pipe buoyancy. In addition, many rivers 
and streams have flow within their granular beds. When the 
pipeline passes beneath such watercourses, the frost bulb 
created by the chilled pipe could block or divert flow in the 
streambed. Where streams freeze to the bottom, this stream- 
bed flow of water may be vital to the survival of fish that 
overwinter in the stream’s deeper pools. 


49. Before the final design phase, the Company shal 
demonstrate to the satisfaction of the Agency that the frosi 
bulb created by a buried refrigerated pipeline will not create 
adverse effects on drainage or on terrain, waterbodies 01 
aquatic habitat. Documentation shall include theory, site- 
specific appraisals and tests, construction techniques, anc 
plans and procedures for operation, maintenance and moni- 
toring. Particular attention shall be given to the maintenance 
of subsurface flows that may be essential to aquatic resources 
in winter. 


Revegetation 


Vegetative cover, with its underlying organic mat anc 
network of roots, plays a vital role in terrain stability anc 
hence in the control of drainage and erosion. In permafrosi 
areas where soils are fine-textured and ice-rich, disturbance 
of the vegetative cover can cause thawing and lead tc 
problems of instability, such as subsidence and slumping. Ir 
both permafrost and non-permafrost areas, the plant covel 
prevents wind erosion and various kinds of water erosion 
Therefore, the maintenance of plant cover is a key to the 
mitigation of terrain damage and related impacts such as 
silted watercourses. 

Erosion of disturbed surfaces can be prevented by revegeta: 
tion, but only in conjunction with the non-biological measures 
to stabilize the surface that I have described in the preceding 
section. Permafrost degradation cannot be prevented in the 
short term by newly established vegetation. Other means 
must be used. 


50. Revegetation shall be planned and implemented as ¢ 
complement to non-biological measures to control drainage 
and erosion. 


The objective of a revegetation program is to control erosior 
by promoting the re-establishment of plant communities 
natural to the area. There are, however, fundamental differ: 
ences between the proposals of the two pipeline companies 
Arctic Gas propose to depend primarily on agronomic 
varieties of grasses to provide the initial ground cover, and or 
shrub cuttings to revegetate slopes. Native species have only é 
limited and secondary role in this plan. Foothills, on the othe! 
hand, propose to use only native species in their revegetatior 
programs, and to rely to a greater extent than Arctic Gas or 
vegetative methods of erosion control, including cuttings. Ir 
neither case is the effectiveness of large-scale revegetatior 
programs on the right-of-way and at abandoned borrow 
areas, stockpile sites and other disturbed areas fully proved. 

51. The Company shall revegetate all lands disturbed by th 


construction, operation, and maintenance of the pipeline, first 
to control erosion and its environmental impacts, anc 


secondly, to re-establish native plant communities and to 
/ restore aesthetic values. 


52. Before the final design phase, the Company shall submit 
‘for Agency approval a general plan for implementing the 
‘revegetation program on all lands disturbed by the project. 
Evidence on the effectiveness of the revegetation program to 
‘control erosion, together with criteria and a schedule for 
evaluating the effectiveness of the revegetation program, shall 
be included in the plan. The use of native grasses, shrubs and 
naturalized varieties of introduced grasses is encouraged. T he 
plan shall specify the various types and conditions of terrain 
‘to be revegetated and shall incorporate the vegetative 
methods and schedules, the types and mix of seeds, the types 
and quantities of fertilizers, and the types of equipment to be 
used. The revegetation plan shall also describe how the 
procedures, seed mixes and fertilizers will be adjusted to 
accommodate changes in topography, soil and drainage. 
Information shall also be provided on the source of supply of 
the plant material required for revegetation, on manpower 
and aircraft requirements for these plantings, and on support 
camp locations, timing, and potential conflicts with wildlife 
_ populations. 


Revegetation plans shall include measures to be imple- 
mented following forest fires on lands under permit to the 
Company. (See Terrain Considerations: Forest Fire Prevention 
_and Suppression.) 


_ 53. The Company shall ensure that revegetation, together 
with the necessary clean-up, regrading, and preparation of 
_drainage and erosion control structures, is completed 
promptly after the termination of pipeline construction 
activity or other use of land. 


_ The speedy establishment of a continuous cover of new 
| vegetation along the right-of-way and in other disturbed 
areas is the best long-term protection against the adverse 
effects of erosion and sedimentation. However, it may be some 
‘years before the vegetation cover is sufficiently thick and 
continuous to provide this protection. The success of a 
‘revegetation program depends on a stable soil surface. 
Although there have been some small-scale tests, neither of 
the pipeline companies has demonstrated that a stable surface 
for revegetation can be achieved everywhere, especially on 
slopes or in cuts through ice-rich soils. It appears that a large- 
scale test of any proposed revegetation procedure should be 
carried out on slopes in an area that has a high potential for 
erosion. 


54. Before the final design phase, the Company shall 
demonstrate to the Agency, by means of approved field tests 
in the project area, the suitability of its proposed revegetation 
procedures for the control of erosion on slopes and in cuts 

_ through ice-rich permafrost soils. 


Because the initial revegetation program will not at once 
establish a complete vegetation cover, follow-up programs 
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will be required. These programs will take place primarily in 
the summer, and they may possibly disturb wildlife popula- 
tions. In any adjustments to the revegetation program because 
of such conflicts, or for any other reason, priorities should be 
established to protect the areas that are most susceptible to 
erosion. 


55. In all revegetation programs, priority shall be given to the 
areas that are most susceptible to erosion. Where there may be 
conflicts between revegetation activities and the disturbance 
of wildlife, the Company shall prepare for Agency approval 
special techniques to minimize such disturbance. 


56. As an integral part of its revegetation program, the 
Company shall monitor the success of the initial revegetation 
program and shall repeat the measures required for revegeta- 
tion until they are successful. 


57. The Company shall monitor, as part of its construction, 
operation and maintenance program, the success of its 
revegetation program. To limit the long-term persistence of 
non-native species along the right-of-way and to encourage 
the re-establishment of native plant species, supplementary 
seedings will be limited to those that are required to control 
erosion; they will not be allowed solely for aesthetic reasons. 


ae 


Forest Fire Prevention and Suppression 


In the Mackenzie Valley where forest fires are common, a 
cross-country construction project such as the pipeline will 
inevitably become involved with forest fires and their control. 
My concerns focus on environmental impacts during and 
after a fire, especially with respect to thermal disturbance of 
permafrost areas, to slope stability and drainage, and to the 
destruction of critical wildlife habitat; and on the people, 
especially with respect to indirect impact of fires on renew- 
able resource harvesting. 

There are two main issues — fire prevention and fire 
suppression — and a corollary issue — the restoration of areas 
after a fire. Let me deal with each in turn. 

Fire prevention during the construction and operation of a 
pipeline is, in general, the application of technical procedures 
and the control of employees in a manner that is good practice 
anywhere. Most of these procedures are routine and do not 
warrant extensive discussion here. However, the scale of the 
pipeline project and the nature of its activities, which will be 
scattered along a corridor through remote and uninhabited 
areas, parts of which comprise critical wildlife habitat, will 
add to the normal problems of controlling activities and of 
educating workers in the use of preventive measures. There is 
also the very real possibility that some summer construction 
or maintenance activities will have to be curtailed or delayed 
when the risk of fire is high. The greatly increased risk of fire 
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during summer must be recognized in all construction 
planning. 

Fire suppression must consider the possibility that forest 
fires may be caused by project activities, either through 
carelessness or accidents, such as a ruptured line, or by 
natural or other causes not related to the pipeline. Obviously 
fires, whatever their cause, must be suppressed if the pipeline 
and its facilities are threatened, yet the matter seems to have 
received less than adequate attention by the pipeline compa- 
nies. | am concerned by the lack of agreed procedures for the 
suppression and control of fires, because hasty and impro- 
vised measures, such as bulldozing fire-guards (a common 
approach in the South), can cause extensive environmental 
damage in permafrost areas. 

The restoration of burnt areas, particularly those underlaid 
by ice-rich permafrost, also concerns me. Fire can reduce the 
insulating effect of the surface cover and lead to terrain 
instability; increased erosion could lead to problems of 
siltation in adjacent waterbodies; and, of course, the pipeline 
itself could be threatened, in which case extraordinary 
corrective measures might be, without careful planning, the 
cause of serious consequences to the environment. 

The proposals made by the pipeline companies for fire 
prevention and suppression do not deal adequately with these 
issues. The consequences of forest fires go well beyond the 
project to involve government, local people and local indus- 
tries. Clearly, there is a need here for a comprehensive and 
coordinated plan to deal with such fires. The following 
recommendations, developed from the evidence before me, 
should serve as the basis for such planning, at least in the area 
affected by the pipeline. 


58. Before the commencement of any construction activity 
related to the pipeline, the Company shall submit for approval 
by the Agency a plan for the prevention, detection and 
suppression of forest fires that are related to or that may affect 
the construction and operation of the pipeline. This plan 
should be developed in collaboration with the Northwest 
Lands and Forests Service and, where applicable, with the 
Yukon Forest Service. Because wildlife is of greater value as a 
resource than timber in the North, the primary environmental 
object of the plan should be the protection of wildlife habitat, 
not timber-harvesting interests. 


The plan shall detail fire prevention measures, such as 
employee education and training; operation and maintenance 
of equipment; conduct of all pipeline activities associated with 
burning to minimize fire hazards, with special attention given 
to preventive measures in summer and winter; and restriction 
of personnel and curtailment of activities during periods of 
high risk. 

The plan shall detail fire suppression measures, such as fire 
detection and reporting procedures that take into account 
existing practices in the North; placement of the necessary 
equipment and the availability of properly trained teams for 


fighting fires at construction sites, camps, stockpile areas anc 
all lands adjacent to the pipeline right-of-way; and availabil- 
ity of on-site personnel of both the Company and its 
contractors to fight fires, if required. 


59. The Company shall keep the fire prevention and suppres- 
sion plan up to date to reflect conditions along the right-of- 
way, Changes in government operations and procedures, anc 
the success or failure of fire prevention and suppressior 
methods that have been applied on the project or elsewhere. 


60. In conjunction with the fire prevention and suppressior 
plan, the Company shall prepare measures designed to proteci 
particularly sensitive components of lands under permit to the 
Company from degradation following a fire. (See Terrair 
Considerations: Revegetation.) 


Blasting 


Blasting is fundamental to construction of any pipeline, anc 
the Mackenzie Valley pipeline will be no exception. Blasting 
will be extensive and will occur in all seasons for a variety ol 
activities that include quarrying, construction of facilities anc 
river crossings, preparation of the right-of-way and exca- 
vation of parts of the pipeline trench. The variability ol 
terrain conditions and the need to make decisions in the fiele 
combine to make certain that blasting will occur at unantici- 
pated places at unforeseen times. All blasting has the 
potential for causing unacceptable disturbance to terrain 
wildlife and fish. 

Existing standards, which mainly relate to aspects ol 
engineering and human safety, already exist for blasting, anc 
they will certainly apply to the extensive construction 
operations that have been described to the Inquiry. However 
if we are to protect the northern wildlife and fish, then 
environmental standards are needed for blasting, too. The 
definition of most of these standards will follow naturally 
from the sensitivities that I have described in the chapters or 
Wildlife and Fish and the use of these resources by native 
people. I have offered specific recommendations for fish, many 
of which apply equally to aquatic mammals, such as 
muskrats, beavers and whales. In this section, I expand the 
subject to include wildlife and to human use of wildlife 
resources. 

My primary concern is that blasting will disturb wildlife - 
particularly raptors, waterfowl and whales — during the 
sensitive periods of their life cycles when they are concen- 
trated in certain areas, and that it will disturb aquatic 
furbearers. Destruction of habitat is also involved. 


61. The adverse effects of blasting on wildlife shall be kept toc 
minimum, either by scheduling blasting when vulnerable 
species are not in the area or by controlling the frequency anc 
level of the blast. 


_ 62. The Company shall confine all of its blasting operations to 
lands covered by permit from the Agency. 


} 


i Throughout the North, the native people are concerned over 
‘the effects of blasting on wildlife because of their past 
yexperience with the petroleum industry’s seismic operations. 
at the community hearings, the Inquiry heard many com- 
‘plaints about the adverse effects of this blasting. The native 
people fear that blasting activities associated with the 
‘pipeline will further ruin the land and upset the natural 
conditions for their traditional pursuits. 


_ 63. In planning any blasting activities, the Company shall 
take into account traditional pursuits of the native people. This 
consideration shall not be limited to areas in which people 
‘hunt and trap, but it shall also include consideration of 
harvested species during periods when the animals are 
,concentrated or are otherwise sensitive to disturbance. 


' With these broad principles in mind, I propose the 
following recommendations to mitigate the adverse effects of 
blasting on wildlife, fish, birds and the traditional use of the 
| land by native people. 


Overall Plan 


64. Before the final design stage and before any site-specific 
approvals are granted, the Company shall prepare for 
approval by the Agency an overall plan for blasting during 
construction of the pipeline. The form and content of the plan 
shall be subject to the direction of the Agency, but generally it 
should outline the Company’s proposals to minimize adverse 
effects of blasting on the environment. The overall plan should 
indicate such items as: the approximate locations, dates, 
charge sizes and duration of blasting activities; general land 
_use in the surrounding area, particularly as it may be related to 
wildlife and to traditional use by local people; methods and 
| procedures that will be used to prevent damage, defacement or 
destruction of the landscape and waterbodies by eliminating 
_the scatter of blasted material beyond the immediate working 
“area; procedures to minimize shock or instantaneous peak 
noise levels that may be disruptive to local people, wildlife and 
fish; and plans to train personnel (who must be qualified to 
carry out blasting work under existing regulations) in the 
special environmental impacts that blasting may have and in 
‘the mitigative measures that are to be employed in the field. 
‘The Company shall undertake to keep the overall plan for 
blasting up to date and to reflect the latest policies and actions 
of the Company, the Agency and government. 


65. The overall plan for blasting shall be approved by the 
Agency before the Company submits any site-specific con- 
struction plans that involve blasting. 
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Site-specific Information 
Although site-specific applications for blasting per se may 
not be required by the Agency, the Company will have to 
submit information on blasting as part of the other site- 
specific applications required elsewhere in this report. 

66. Details on blasting locations, dates, charge size, duration 
and environmental procedures shall be submitted to the 
Agency as part of the site-specific construction plans. 


Blasting and Traditional Activities 


Land use by northern native people is extensive, and it should 
not be unduly interrupted, altered or prevented by blasting 
activities. It is the Company’s responsibility to develop a 
blasting schedule and a program of local communications to 
ameliorate this problem to the satisfaction of the Agency. 


67. The Company shall notify local people at least one month 
in advance of any blasting operations planned for areas that 
are used by the people. Where unforeseen circumstances make 
such notice impossible, the Company shall notify local people 
as soon as possible and, in any event, at least 48 hours in 
advance of actual blasting. 


68. If ablasting operation in any way puts at risk a camp, trap 
line or any other aspect of the local people’s land-based 
activity, the Agency shall prohibit it or shall prevent it from 
taking place until adequate compensation is made. 


Blasting and Wildlife and Fish 


69. Blasting operations shall not be permitted within 1,000 
feet of rivers, lakes or streams that are frequented by fish or 
aquatic mammals without site-specific approval from the 
Agency. Therefore, the Company must apply to the Agency 
for permission to blast any site that is within 1,000 feet of a 
waterbody and demonstrate either that fish and aquatic 
mammals are not present, or that the proposed blasting 
activity will not have significantly adverse effects on the fish 
and mammal populations, fish-spawning beds and overwin- 
tering areas, bank stability, silt load, and other components on 
the specific waterbody. 

70. The Company shall limit and otherwise appropriately 
control its blasting activities at times and in areas that are 
important for wildlife. Unless otherwise approved by the 
Agency, the following recommendations shall apply to 
protect particular wildlife species. 

Blasting activity within raptor protection zones shall be 
prohibited during sensitive periods and at other times, if 
blasting would damage the nest site. (See Wildlife: Birds.) 

Blasting activity in areas used by concentrations of nesting, 
moulting or staging waterfowl! shall be prohibited or severely 
constrained to limit disturbance so that the birds’ normal 


activities are not interrupted in any way. As a general 
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guideline, blasting within five miles of waterfowl! concentra- 
tion areas shall be considered to be potentially disturbing. (See 
Wildlife: Birds.) 


Blasting activity shall not occur within one mile of marine 
or estuarine waters when they are being used by schools of 
migrating, calving or nursing white whales. (See Wildlife: 
Mammals.) 


Blasting activity shall be prohibited in any location where it 
might disturb or alarm migrating, calving or nursing caribou 
or Dall’s sheep or any herd or band of either animal. As a 
general guideline, any blasting within five miles of concentra- 
tions of these species shall be considered to be potentially 
disturbing. (See Wildlife: Mammals.) 


Blasting activity in habitat populated by aquatic furbearers 
shall be conducted in a manner that assures the continued 
well-being of the local populations of furbearing species and 
the continued harvest of these populations by native people. 
(See Wildlife: Mammals.) 


Borrow Operations 


In the North, borrow pits are generally of two kinds: pits in 
upland areas and pits in river channels. Both kinds were 
discussed extensively at the Inquiry. In his final submission, 
Commission Counsel dealt at great length with borrow 
operations in river channels, largely because Arctic Gas 
proposed to mine gravel from rivers in the Northern Yukon. 
Borrow pits in river channels are not a cause of concern in the 
Mackenzie Valley: their use was prohibited in the guidelines 
prepared by Dryden and Stein (1975) for construction and 
operation of the Mackenzie Highway, and those guidelines 
have become generally accepted practice. The discussion that 
follows focuses, therefore, on upland pits. 

In general, there should not be any serious shortages of 
borrow materials, but because they are unevenly distributed 
over the landscape, in terms of quantity and quality, there 
could be local shortages. And such local shortages could be 
exacerbated by competing demands from community devel- 
opment, for construction of the Mackenzie and Dempster 
highways, and from such things as petroleum exploration and 
development in the Mackenzie Delta and Mackenzie Valley. 

The development and operation of borrow pits and quarries 
must, by their very nature, disturb terrain and they may also 
have secondary, but severe, impacts on waterbodies, aquatic 
organisms, mammals and birds. An enormous amount of 
borrow material from a large number of pits will be needed if 
the pipeline is to be built: this cannot be avoided. It will not be 
possible, therefore, to eliminate all impacts on the land and 
the environment. But if the pits are properly developed and 
operated, these impacts can be controlled and kept to an 
acceptable level. 


71. The Company shall select, develop, operate, close anc 
restore all pits and quarries in a way that minimize: 
disturbance to land and the environment and that minimize 
the amount of land used and the amount of material. 
extracted. 

Impacts of borrow operations depend on the local terrair 
and biota and on the proximity of the pit to communities 0 
other developments. Terms and conditions for borrov 
operations should, therefore, be designed to meet particula 
concerns about individual pits and their operation. Unfortu 
nately, site-specific recommendations of this kind cannot bi 
made now because neither pipeline company has made a fina 
decision on which pits to use and on how they should br 
developed and operated. As a result, my recommendation: 
take the form of advice for those persons who will bi 
responsible for developing and reviewing site-specific plans. 


Overall Plan 


Because many decisions still have to be made with regard t 
borrow pits and their operation, an overall plan, similar t 
those I have described elsewhere in this report, will be needed 
This plan will enable the Agency to review borrow pi 
operations in the context of overall project activities, to makt 
proper environmental assessments and to request site-specifi 
ameliorative measures. 


72. Before the final design phase, the Company shall prepari 
for approval by the Agency an overall plan for borrow 
operations. Subject to the direction of the Agency, the overal 
plan shall, as far as possible, be in cartographic form and i 
shall be compatible with the other overall plans requestec 
elsewhere in this report. The Agency may request thi 
Company to resubmit parts of this overall plan that do no 
meet with its approval. The Company shall undertake to kee} 
the overall plan up to date so that it reflects the latest policie: 
and actions of the Company, the Agency and the government. 


73. The overall plan shall list all the sources of borrow 
material proposed for use, the quantities and grades that wil 
be taken from each source, the time of year that the sites wil 
be worked, the general purpose, timing and point of use of the 
materials removed, and the plans for access, development 
closure, restoration and abandonment of borrow sites. li 
addition the overall plan, shall include such items as tht 
mitigative measures that will be used to control the adverst 
effects on the physical and living environment, and non 
pipeline requirements for borrow materials in the project area 


74. The overall plan shall be approved by the Agency befor 
site-specific applications are submitted for use of borrow pits. 


Site-Specific Applications 

The Department of Indian Affairs and Northern Develop 
ment is at present revising the Territorial Quarrying Regula 
tions that govern the opening and operation of pits anc 


juarries in the Northwest and Yukon Territories. The 
stipulations made by Dryden and Stein (1975) that relate to 
she operation of borrow pits for the Mackenzie Highway have 
become generally accepted practice. And the Department of 
he Environment, Fisheries and Marine Service has also 
Jeveloped guidelines to control borrow pit operations, such as 
Suidelines Concerning Applications to Remove Gravel From 
or Adjacent to Streams Frequented by Fish. These documents, 
‘ogether with our extensive experience with northern borrow 
yperations, provide a solid basis for the implementation of 
bracticable, site-specific terms and conditions. There are, 
jowever, a number of points that need to be dealt with in the 
bontext of the very large scale that will apply to borrow 
yperations on the pipeline project. 

’ The pipeline project will require large volumes of borrow 
naterials and a wide range of those materials. To ensure that 
‘he most appropriate sources are exploited, an exhaustive 
search and categorization of borrow sources is necessary. 
Some geotechnically suitable and conveniently located 
sources may not be acceptable from an environmental 
standpoint. Other sources may be inappropriate because they 
conflict with the needs of communities in the region. In many 
cases, trade-offs will be necessary to ensure that sufficient 
high-quality borrow material is left for future developments 
in the Mackenzie Valley and Western Arctic. To enable the 
Agency to judge if the Company’s pit operations are the best 
possible, in terms of local needs and conditions, site-specific 
plans for borrow extraction must be submitted for review. 


_ 75. The Company shall file with the Agency a separate site- 
specific application for permission to open and develop each 
borrow pit or quarry necessary for the construction of the 
pipeline and associated facilities. Each application shall be 
‘accompanied by a site plan, a mining or extraction plan and 
‘sufficient geotechnical and other information so as to demon- 
strate clearly the viability of the proposed borrow pit 
development. In particular, the Company shall carry out 
sufficient geotechnical investigations in the area to ensure, to 
the satisfaction of the Agency, that the borrow site it has 
chosen is the most appropriate for the purposes intended. 


The site-specific application should include details on such 
matters as the borrow source area; the thickness, quantity and 
grade of materials; test pit and bore hole data; the placement 
of the pit and its boundaries with estimates of the quantities 
and grades proposed to be used and to be left behind; the 
occurrence of permafrost, ground ice and ground water, and 
the location of the water table. The applications should also 
give details of the machinery the Company proposes to use; 
the timing of the various operations; the details of any 
processing operations that may be used; details of access to the 
pit, and from the pit to the point of use of the material; plans to 
control drainage, erosion and sedimentation during opera- 
tions; the final form of the pit or quarry; restoration proposals, 


: 
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including spoil disposal, and revegetation; and any other 
information requested by the Agency. 


Guidelines for Borrow Operations 


The following nine recommendations apply to all proposed 
pits and quarries. They are followed by recommendations 
that apply to operations in river channels and flood plains. 

76. Wherever possible, existing borrow sites shall be used in 
preference to the opening of new sites. 


77. In developing access to borrow sites, the Company shall 
use existing roads, trails or cutlines wherever possible. 
Temporary access roads shall be constructed of packed snow 
or ice. (See Terrain Considerations: Snow Roads.) An all- 
weather, gravel access road with culverts shall be provided to 
any pit designated for summer operation or for continued use 
during the operations phase of the pipeline. 


78. The Company shall operate its borrow sites in accordance 
with the principles detailed in ‘General Criteria For Gravel 
Borrow Pits in Upland Areas” and in “General Criteria for 
Quarry Sites” (Canadian Arctic Gas Pipeline Limited, Re- 
sponses to Pipeline Application Assessment Group, Requests 
for Supplementary Information, Appendix A, pp.45-49 and 
59-62). 

79. Deposits of high ice-content material, of material covered 
with high ice-content overburden or of borrow material 
overlying high ice-content silts and clays shall be used only if 
no other material is available. 

80. Where processing of borrow materials is necessary, it 
shall be done in an environmentally responsible manner either 
in the borrow area or at the site of use of the material. Where 
processing at these sites is not possible, it shall be done at sites 
approved by the Agency. 

81. To protect the physical and living environment borrow 
sites shall be selected, operated and restored in locations and 
ina manner that complies with the recommendations in Part 
II of this report. 

g2. Unless otherwise approved by the Agency, buffer zones of 
not less than 300 feet shall be left between all waterbodies and 
the perimeters of pits and quarries; buffer zones of not less 
than 100 feet shall be left between all public roads and the 
perimeters of pits and quarries. 

83. When closing or abandoning borrow sites, the Company 
shall promptly stabilize and rehabilitate the area and all 
access roads so that the pit is not left in a derelict state. The 
rehabilitation of any pit or quarry shall not unduly hinder 
other parties from re-opening the sites for future use. Any 
part of a closed borrow pit or quarry where waste material 
other than spoil or slash has been buried shall be permanently 
marked. 

84. Borrow pits and quarries shall be opened and used in a 
way that permits archaeological surveys to be carried out 
during all stages of development. 


154 THE PROJECT 


i 
’ 


BORROW OPERATIONS IN RIVER CHANNELS AND FLOOD PLAINS 85. The Company shall not open any borrow pits in rive 


Special concerns arise over the proposals to extract gravel channel zones in the Northwest Territories. 


from the channel zones and flood plains of some rivers and 6. Where a borrow site is opened ina flood plain, dykes ar 
streams. (The terms “channel zone’’ and “flood plain” are river training works shall be constructed to ensure that the p 
defined in the chapter River and Stream Crossings.) Borrow does not become connected with the river and to prevent th 
operations in such areas pose threats to aquatic resources and _ river from changing its course through the pit. A 300-for 


river regime stability. From a fisheries viewpoint, water- wide buffer zone of undisturbed flood plain terrain shall be le 
courses, particularly the channel zone, are a highly undesir- | between the channel zone and the pit. 

able source of gravel because that gravel is important for 87. Because flood plains are occasionally inundated, futu 
spawning beds and as habitat. water levels shall be taken into account in planning th 


rehabilitation of abandoned pits on flood plains. 
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“he crucial importance of stream crossings from social, 
nvironmental and technical points of view was highlighted 
iy expert and lay witnesses throughout the Inquiry hearings. 
was told that several technically favourable sites proposed 
or crossings are a threat to fish, are near areas traditionally 
ised by local people, are near some important archaeological 
‘ites or would disturb local environmental or socio-economic 
values. 

To a great extent, the choice of the pipeline route will be 
soverned by the location of favourable (or least unfavourable) 
tream crossing sites. The objectives in selecting a stream 
rossing site are similar to those of route selection that I have 
lescribed earlier, namely to choose a safe and economical 
»ipeline route that will have minimal social and environmen- 
al impact. However, the technical considerations involved in 
he selection of sites for river crossings are different from 
hose that involve the rest of the route. The main technical 
oints that I have heard about include the stability of the 
valley wall, of river bank slopes, and of the river bed, water 
evels, floods, scour depth, and river ice phenomena. And, as | 
jave said in Volume One and in the chapter on The Physical 
énvironment, river valleys are not only important to fish 
dopulations, and to fish harvesting, they are also biologically 
nore productive than the surrounding terrain. The social 
mportance of river crossings is evident from the native 
deoples’ traditionally high dependence on fishing, on trapping 
yeaver, muskrat and other aquatic furbearers, and on rivers 
or travel routes. 

The choice of sites for river crossings must be made with 
egard to severe technical constraints as well as many 
mportant environmental and socio-economic concerns. The 
yossibility of conflict in such choices is great, and these 
thoices will be among the most troublesome along the entire 
oute. 


1. A special review process for the selection of sites for river 
‘rossings and their design, construction and monitoring 
should be established within the framework of the Agency. 


| The design of river crossings is not regulated by a specific 
lesign code, and the general pipeline design code, Canadian 
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Standards Association (CSA) code Z-184-1975, does not touch 
upon the hydrological aspects of crossing design. It is obvious 
from the evidence that considerable controversy exists 
concerning these hydrological design criteria. For example, 
some of the criteria proposed by the pipeline companies differ 
significantly from those imposed on the trans-Alaska pipe- 
line, and I have heard vigorous objections to the imposition of 
the stringent criteria used in Alaska. There is, however, 
general agreement that specific hydrological design criteria 
can be and should be drawn up. 

2. A design and construction code dealing with the engineer- 
ing, environmental and local land use criteria for stream 
crossings should be developed immediately in consultation 
with the Company. 


Development of this code will involve experts from widely 
differing backgrounds. Geotechnical and pipeline engineers 
will provide the detailed project requirements; biologists and 
land use specialists will underline the issues that relate to the 
physical and living environment. A useful starting point in 
this task will be the hydrological information contained in the 
evidence, cross-examination and final arguments before this 
Inquiry. Commission Counsel's final argument is particularly 
useful. Therefore, I present below a compendium of the 
information available to me under five main headings: 
definitions, design flows and levels, design criteria, construc- 
tion, and monitoring. Before these guidelines are incorporated 
into a code, they should be reviewed and expanded by the 
broadly based group of experts I have just mentioned. 


ae 
Definitions 

eee 
Fundamental to any discussion — particularly one involving 
several disciplines — is a common understanding of technical 
terms. It became apparent early in the discussion of river and 
stream crossings at the Inquiry that there were different 
understandings of basic terminology. Furthermore, in the 
technical literature the use of certain terms related to 
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hydrology and fluvial land forms is not consistent. To provide 
clear regulations, some clarification of these terms is required. 
I have, therefore, assembled definitions of the fluvial terms 
that are used in this report and I present them here — 
although some of them are used mainly in connection with 
matters other than stream crossings. 


Watercourses 


Strictly speaking, any identifiable trace of concentrated run- 
off water can be called a stream. Pipeline construction, 
however, involves at least four levels of effort in crossing 
streams, and it is useful to tie regulations to these four levels. 
The Company should not, of course, be in a position to define 
these four classifications for regulatory purposes. 

At the lowest level, there are small intermittent drainage 
courses, which require the provision of berm breaks. Howev- 
er,these drainage courses do not involve the pipe itself and 
they are, therefore, considered to be problems of drainage and 
erosion control. The remaining three levels involve some type 
of stream-crossing design. The second level comprises small 
streams for which ordinary crossing designs should be 
adequate. Crossings of streams in the third level are likely to 
require site-specific designs and procedures. All crossings 
within the first three levels are usually carried out as part of 
the main pipeline construction by the spread contractor. The 
fourth level comprises the large streams: these crossings may 
be built under separate contract and possibly before the main 
pipeline itself is laid in that area. 

The reason for classifying streams along the proposed route 
is to ensure that the Company will undertake appropriate 
hydrological and biological studies and will evolve design and 
construction procedures that do not damage the stream. The 
definitions presented below are intended to serve as a basis for 
specifying the extent of the studies that will have to be 
undertaken before a stream is approached and the procedures 
that will have to be followed to obtain a permit to proceed 
with construction across it. 


3. The Company and the Agency should use the following 
definitions of watercourses in river engineering design. 


Watercourse: a comprehensive term for any identifiable 
trace made by concentrated run-off water on the earth’s 
surface. 


Drainage course: any watercourse smaller than a stream (as 
defined below) for which drainage and erosion control 
procedures are obviously necessary, but which do not require 
hydrological or biological work beyond initial identification 
through mapping and field work. 


Stream (also river or creek): any watercourse that season- 
ally offers habitat suitable for fish or that has an average 
width of channel greater than three feet or that carries 
perennial flows of water in excess of 0.05 cubic feet per second 
or that has a drainage basin greater than one square mile. For 


pipeline construction purposes, streams require hydrologicc 
and biological study. The groups of designated streams an 
designated major rivers are introduced to subdivide furthe 
the streams and rivers. 


Designated stream (also designated river): any stream ¢ 
river for which site-specific crossing designs and procedure 
are required by the Agency. The following streams will t 
included in this category: streams with drainage areas greate 
than 10 square miles; streams with the potential for signif: 
cant channel shift and scour at the crossing site; streams thc 
support significant fish populations at some time of the yec 
near the crossing site; and streams the crossing of which ma 
involve significant technical or environmental hazards. 


Designated major river: any river that will probably t 
crossed under a separate construction contract or that will 
crossed at a time significantly different from the main pipelir 
construction there. This category includes Great Bear Rive 
Peel River and Mackenzie River. 


4. Before the submission of the preliminary river crossir 
design, the Agency (in consultation with the Company 
should prepare a complete listing of all designated strean 
and all designated major rivers to serve as a reference i 
design review. 


Fluvial Landforms 


5. The Company and the Agency should use the followi 
definitions of valley components in river engineerir 
planning. 

Stream channel zone (also river channel zone): it 
generally the smaller of the following two areas: the are 
between the top of distinct stream banks or between distin 
trim-lines of forest or tundra vegetation; or the area of tl 
stream channel that is covered by flowing water at least on 
in two years over a long-term average. In the case of braid 
streams, which are characterized by multiple, lateral 
unstable channels, the channel zone includes the enti 
braided zone. 


Flood plain: a low-lying area adjoining a stream chant 
that is underlain by alluvial (river-deposited) materials ai 
subject to flooding at least once in 100 years over a long-ter 
average. 


Terrace: an area that was a flood plain at some earli 
period in geological time but that is now relatively higher th 
the stream and therefore not subject to flooding or that 
subject to only very infrequent and minor flooding. 


} 


Design Flows and Levels 


_A basic consideration for the design of a project related to a 
natural waterbody is the establishment of the worst condi- 
tions that the project will have to withstand over its useful 
life. Except in the case of major civil works, such as large 
‘dams or dyking projects, the worst conditions that are 
‘assumed are always well below the worst field conditions 
‘that can be expected to occur. This fact implies that some risk 
‘is accepted. Generally speaking, there are three aspects to 
such risk: cost, safety and environment. 


The Company will handle problems related to cost, but it is 


‘widely accepted that the Agency should state the general 
criteria regarding safety and environment. The primary 


k 
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reason for presenting engineering evidence before the Inquiry 
was to discuss the environmental consequences of any failure 


of the pipeline and subsequent repair operations. In setting 
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the criteria for risk, we must remember that the stiffer the 
criteria, the larger the engineering structure is likely to be and 
the greater the initial impact on the environment. In the long 
run, it may be environmentally preferable to accept the risk of 
occasional failures in return for less initial disturbance. The 
converse could also be true, depending on the magnitude of 
the initial disturbance and the cumulative disturbance 
associated with maintenance and repair. 

In any event, one of the basic determinations to be made is 
the design flow at pipeline-crossing sites. Other flow criteria 
to be determined include the maximum flows to be expected 
during the period when the crossing is to be built, design flows 
for road crossings (culverts or bridges), design flows for gravel 
mining in channel zones and on flood plains, and drainage 
design flows. In situations that may involve severe ice jams, 
fluctuating lake levels, and tides or storm surges in coastal 
areas, water levels rather than flows will have to be 
evaluated. 

To ensure conservative design and to reduce potentially 
adverse environmental impact, there must be uniform design 
flow and design level criteria. However, there is little 
information about streamflow and water levels from the 
northern part of the region the pipeline will cross. Meteoro- 
logical observations are more abundant, so it seems reasonable 
to adopt a meteorologically based design flood criterion 
(standard project flood). 


6. Pipeline crossings of all designated rivers shall be designed 
to withstand standard project flood conditions. The standard 
project flood is a stream flow estimate based on the assump- 
tion that the most severe storm or other meteorological 
condition that may reasonably be considered as characteristic 
of the specific region is occurring (Beard, 1975). The largest 
flood that is considered physically possible, if all flood- 
producing factors were to combine, is the probable maximum 
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flood. It is roughly twice the standard project flood under 
normal circumstances. 


7. Design water levels that take into account ice jamming, 
storm surges or any other meteorological or hydrological 
phenomena affecting the design of the designated stream 
crossings shall be at least as conservative as the standard 
project flood. The most severe meteorological or hydrological 
conditions that may reasonably be considered as characteris- 
tic of the general region have to be assumed in determining 
such design levels, and this estimate is generally achieved by 
imagining that the most severe conditions ever observed 
anywhere in the region may possibly occur at the site of 
interest. 


8. Design flows and levels for all other (that is, non- 
designated) stream crossings shall be selected so that they 
bear the same degree of risk as the standard project flood; 
however, in these cases individual standard project floods do 
not need to be determined. 


9. Permanent stream crossings by access roads shall be 
designed to withstand a 1-in-50 year condition of flow or 
water levels. Temporary facilities, such as work pads in 
rivers, perimeter dykes of gravel-mining operations in 
channel zones, and coffer-dams are to be designed on the basis 
of the probability of levels that are appropriate to the work in 
question, bearing in mind the siting, timing and anticipated 
life of the structure concerned. 


Return periods, such as the 1-in-50 years floods may be 
difficult to determine accurately with the data that is at 
present available, but the intention here is that these return 
periods should be used as rough guides in applying engineer- 
ing judgment. The design flows for culverts along the 
Mackenzie Highway, for example, are based on 50-year flood 
return periods besides having to meet several requirements 
for the passage of fish, that are often more stringent. With 
time, the data base for final design will be much better, and 
the specified return periods can then be evaluated more 
precisely. 

10. In addition to design flow specifications, structures shall 
also meet hydraulic criteria for fish passage. (See Fish.) 

11. Before the final design phase, the Company shall submit to 
the Agency the supporting data and computations that have 
been used to determine design flows and levels. 


158 THE PROJECT 


—— ss... 


Design Criteria 


Generally, the design for a river crossing incorporates criteria 
for avoiding or reducing environmental impact. These criteria 
should be adjusted to reduce the possibility of a failure of the 
crossing, for that would lead to environmental disruptions 
and to the need for emergency repairs. The criteria I propose 
below are related to the location of crossings, location of sag 
bends, river training works, groundwater flow, overhead 
crossings, buoyancy control, scour computations, and dual 
crossings. All of what is said below about these criteria is 
intended to serve as the basis for discussion among the parties 
concerned. 


Location of Crossings 


Some of the most difficult geotechnical problems in pipeline 
design are caused by stream crossings and, to a considerable 
degree, the alignment of the right-of-way is governed by the 
availability of suitable sites for stream crossings. An associ- 
ated problem, which I discuss in the chapter entitled 
Geotechnical Considerations, is to maintain the stability of 
river banks or valley wall slopes. Other problems that I deal 
with here are more directly related to rivers. 


12. In the selection of sites for crossing rivers and river 
valleys, sites that are unsuitable for technical, environmental 
or land use reasons shall be avoided. The selection of these 
sites should precede final selection of the pipeline route. 


13. Crossings shall be carefully sited in reaches of rivers in 
which the stream flow is reasonably stable and straight. 
Crossings of flood plains and channel zones shall be as short 
as practicable. 


14. A site-by-site evaluation shall be undertaken to determine 
the approach to be adopted at sites where highway and 
pipeline crossings are close together. Safety, aesthetics and 
geotechnical problems tend to favour wide separation but, in 
some locations, close 6pacing could minimize the impact of 
these crossings on fisheries and facilitate future maintenance. 


Location of Sag Bends 


A buried pipeline that must cross an obstacle, such as a river 
or a valley, is designed with what the industry calls 
overbends and sag bends to permit the pipe to run under the 
obstacle. A typical river crossing involves two of each: the 
first overbend directs the pipe from the horizontal down the 
slope of the river bank, then a sag bend enables the pipe to 
pass horizontally under the obstacle, the second sag bend 
turns the pipe up the bank, and the second overbend enables 
the pipe to continue horizontally, as before. 

If a river to be crossed flows in a single, well-defined and 
stable channel, the sag bends are located a relatively short 
distance landward of the river banks, thus allowing for minor 


bank erosion and channel shifts during the life of the pipeline 
But the problem is not so easily solved when crossing wide 
braided channels or channels that migrate at significant rates 
across a flood plain. There the designer has two options: he 
can either locate the sag bends outside the present and 
potential future channel zone, burying the pipeline deeply al) 
across these channel zones, or he can squeeze the channel zone 
with river training works and build only a short river 
crossing. The environmental effects of the two alternatives 
differ because the first involves considerably more initia. 
work, but less permanent interference with the river, than the 
second. From an environmental point of view, the firs 
alternative — placing the sag bends well outside the present 01 
any future channel zone — is usually preferable because 
reduces the risk of having to undertake major repair 01 
maintenance work. 


15. The sag bends of all designated stream crossings shall be 
located far enough beyond the channel zone to ensure tha 
they will still be a safe distance outside the channel zone afte 
50 years of natural, unimpeded migration of the channel zone 
The Agency may waive this requirement if deep buria 
beyond the channel zone will do more damage than. the 
construction of the river training works that will be needed t¢ 
avoid deep burial, if channel zone migration cannot bt 
predicted, or if it would be economically unreasonable. 


River Training Works 


River training works are structures that are used in a variety 
of circumstances to alter the direction of river flow or t 
contain it within a particular location. For instance, by the ust 
of river training works, the channel zone of a river can bi 
narrowed to reduce permanently the length of river crossings 
or it can be confined temporarily to make room for a borrov 
operation in the channel zone. River training works can als 
be used to arrest the normal process of the migration 0 
channel meanders to provide a stable river-crossing site, am 
they can be built on the flood plain to prevent future meande 
cut-offs or other channel changes. 

Besides the aesthetic considerations involved in despoilin, 
a natural river, training works may interfere considerabl 
with a river by obstructing the passage of fish or causin 
siltation. Moreover, they require continual maintenance, ani 
many of them can fail, thereby magnifying detrimenta 
environmental effects. 

16. Permanent river training works in the channel zone sha 
be avoided wherever practicable. Where training works ar 
necessary to prevent a river from flowing along the right-of 
way of the pipeline or from entering a gravel pit on the floo 
plain, or to prevent cut-offs or avulsions, they shall be locate 
on flood plains rather than in channel zones. 


Groundwater Flow 
There is a certain amount of groundwater flow in the 


materials below most rivers and their flood plains. The 
quantity of water involved is normally very small compared 
with the river flow but, in the case of rivers that have little or 
‘no flow during certain parts of the year, it may have biological 
significance. In many parts of the North, rivers freeze to the 
bottom in shallow places, thus severely restricting or stopping 
normal channel flow. Under such circumstances, ground- 
water flow may maintain pools of water in the deep parts of 
the river or it may emerge as springs at certain locations along 
the channel. These groundwater-fed areas can be crucial for 
overwintering fish and eggs (see Fish). If a chilled gas pipeline 
‘is buried in alluvial materials, the groundwater flow needs to 
be maintained. 

_ The effects on groundwater of various construction techni- 
ques for crossing rivers and the possibility of obstruction by a 
‘frost bulb below a stream are matters for serious concern (see 
‘Geotechnical Considerations). These problems are not yet 
‘adequately understood. Whether or not there may be a 
‘problem with the groundwater flow at a river crossing cannot 
be known definitely without site-specific knowledge of river 
‘and groundwater flow during winter over a number of years, 
‘the aquatic ecosystem, and the design for the crossing. This 
‘same detailed knowledge is also necessary before mitigative 


measures can be prepared. 


_ 17. Design proposals for all designated stream crossings (and 
for any other crossings as required by the Agency) shall be 
accompanied by conclusive evidence that the maintenance of 
winter groundwater flow in the general area of the crossing is 
not of environmental importance or that the maintenance of 
such flow is of environmental importance but that the 
installation of a crossing without special mitigative measures 
will not have adverse environmental effects. Where special 
protection measures are known to be needed or where there is 
‘no conclusive demonstration that they are not needed, the 
‘crossing design shall incorporate measures that ensure 
continued winter groundwater and channel flow across the 
installation to provide adequate protection for fish popula- 
tions and the aquatic ecosystem that supports them. 


_ 18. The Company shall build a test stream crossing at a typical 
site that has little or no winter channel flow but that does have 
significant groundwater flow. This test installation should 
show that the structures can be installed without significantly 
increasing the environmental impact of the construction 
process. The test shall demonstrate the effectiveness of the 
crossing design to maintain a flow of water around the 
pipeline to points downstream similar to the flow that would 
‘occur naturally; normal physical characteristics of water 
‘quality, such as suspended sediment, dissolved oxygen, and 
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temperature; normal chemical characteristics of water qual- 
ity, such as pH, conductivity and colour; and normal inverte- 
brate and fish communities including eggs in the overwinter- 
ing areas downstream from the crossing. 


Overhead Crossings 


Generally speaking, pipeline designers are reluctant to use 
overhead crossings — even though they provide a technically 
feasible alternative for crossing most streams — because they 
introduce construction and maintenance problems that are 
quite different from those found along the rest of the buried 
line. Overhead crossings are not part of either of the pipeline 
companies’ proposals for the main pipeline. Nonetheless, 
there are at least four reasons why they may be environmen- 
tally preferable to buried crossings at certain sites. Such 
structures would avoid the problems of slope stability and 
erosion in narrow, deep valleys, difficult scour problems in 
rivers, frost bulbs that might interfere with groundwater 
flow, and frost heave. 


19. Where preliminary design review indicates that a buried 
crossing would involve major unresolved environmental 
concerns, the Agency should instruct the Company to prepare 
a comparison of the buried crossing with an overhead 
crossing and to justify its choice of the mode of crossing in 
both engineering and environmental terms. 


Buoyancy Control 


Buoyancy control at river crossings involves standard 
procedures that are not expected to cause direct environmen- 
tal concern. However, if the techniques used to control 
buoyancy prove inadequate — a concern of particular 
importance with regard to the periodically innundated flood 
plain — then the pipe will float and will have to be repaired. If 
these repairs are necessary in sensitive locations or at 
sensitive times, then the possibility of environmental damage 
is greatly increased. 


20. Buoyancy control weights shall be required at river 
crossings for the entire length of pipe that, under design flow 
conditions, would be submerged. 


Another buoyancy control problem, although not one that 
exclusively concerns river crossings, is the tendency of saddle 
weights (concrete blocks that straddle the pipe) to slip off. 
This slippage may be caused by their having been incorrectly 
installed, but the problem seems to be particularly acute in 
muskeg areas, where there is insufficient lateral resistance in 
the soil to keep the weights stable over the pipe. 


21. Where weights are used for buoyancy control, techniques 
shall be used to ensure that the weights will not slip off the 
pipe. Where saddle weights are used, the Company shall 
demonstrate to the satisfaction of the Agency that the 
construction procedures used will ensure proper centring of 
the weights and that, after backfilling, the soils will have 
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sufficient lateral resistance to prevent movement of the 
weights. 


Scour Computations 


A considerable amount of evidence was presented to the 
Inquiry about the unusual and poorly understood phenome- 
non of the scouring of river beds by ice along the proposed 
pipeline routes. Scouring occurs under massive ice jams, such 
as those observed upstream from Point Separation on the 
Mackenzie River. Related problems include the migration of 
very deep and not well-understood scour holes that occur in 
the Mackenzie Delta and scouring associated with spring run- 
off that flows over and beneath icings. In addition to scouring 
by run-off, up-ended cakes of ice can scour or gouge the river 
bed during the break-up period. These kinds of scouring could 
threaten the integrity of the pipe and cause engineering 
problems that would have significant environmental 
consequences. 


22. At the request of the Agency, the Company shall submit 
the data and computations it has used to calculate scour and 
the general degradation of the river bed at stream crossings. In 
general, the security of all crossings shall be assured to a level 
of risk comparable to that of the standard project design flood. 


Dual Crossings 


At certain times of the year, such as at freeze-up and break- 
up and during spring flood, it would be impossible to repair 
pipeline failures at some of the larger rivers. These are, 
however, the times at which failures are most likely to occur, 
because then various fluvial processes, such as scouring and 
bank erosion, are most active. 

Although Arctic Gas proposed dual crossings for economic 
reasons, they may also have an environmental advantage: 
with dual crossings, repairs in the river or on river banks 
would not need to be done on an immediate or contingency 
basis, but they could be scheduled in an orderly way, and due 
allowance made for environmental protection. Of course, the 
chance of major environmental degradation caused by 
emergency repairs at an unsuitable time at any particular 
single crossing has to be weighed against the detrimental 
effect of building two pipelines there rather than just one. 


23. The Company, in submitting preliminary designs to the 
Agency for each designated major river crossing, shall 
explain the reasons, including environmental considerations, 
that were involved in deciding whether to use a single or a 
dual crossing. The Agency may extend this requirement to 
crossings of other large rivers. The preliminary design for any 
dual crossing shall include the approaches to it as well as the 
crossing itself. 

24. If the project involves long sections of dual pipeline, an 
adequate number of cross-overs or connections between the 


two pipes should be installed during construction to increase 
flexibility in the scheduling of repairs. 


Construction 


The problems that are encountered in carrying a buried 
pipeline under rivers and the techniques used to overcome 
these problems set the construction of stream crossings 
distinctly apart from the rest of the pipeline construction. 
Although river crossings amount to only a small fraction of 
total pipeline construction, they are a major factor in terms of 
potential environmental impact. 


Timing of Construction 


Most of the pipeline will be built during winter, but the 
construction of the major river crossings is scheduled for 
summer. In permafrost areas with ice-rich soils, summer 
construction activities on the approaches to the river crossings 
could cause problems of terrain instability, erosion and 
siltation. 

The construction of a large river crossing, whether in 
summer or winter, involves a fairly rigid sequence of different 
activities, of which the most important are discussed in 
subsequent sections. These engineering requirements must 
also be scheduled to accommodate seasons of environmenta 
sensitivity and of land use activity by local people. My 
concern is that, even with the best of intentions on the part ol 
the Company, unforeseen delays, which are common in any 
level of construction, combined with very rigid overal. 
deadlines, could disrupt any schedule that was organized, ir 
the first place, to take environmental considerations intc 
account. Unforeseen delays are even more likely in the North 
than in more temperate latitudes. 


25. The Company shall prepare detailed schedules for al 
construction work associated with crossings of designatec 
streams and shall submit evidence to show that the schedule i: 
realistic and contains adequate allowances for contingencies 
In particular, the Company shall show that the propose( 
schedule for construction and its logistics does not unduly 
interfere with significant biological resources or with tradi: 
tional hunting and fishing activities. 


26. On request from the Agency, the Company shall draw uj 
construction plans for the crossing of selected designatec 
streams at times other than in winter, and it shall evaluat 
these plans for feasibility, cost and environmental impaci 
These plans shall be implemented if so requested by th 
Agency. 

27. Summer construction of river training works shall b 
avoided unless all necessary materials and equipment can bi 
brought to the site without damage to sensitive terrain. 


28. The work pads and approaches to river crossings to b 


constructed during summer shall be built in winter unless the 
Sompany can demonstrate that summer construction is more 
desirable at a particular site. 


Installation of the Pipe 


The various methods of installing a pipeline below a stream 
ved give rise toa number of closely related concerns. Easiest to 
cross are streams that dry up during winter, particularly if 
the excavation for the pipe ditch does not encounter taliks 
‘unfrozen zones) below the channel. Such crossings can be 
carried out as part of the normal pipe-laying procedure. 
However, if the ditch intersects taliks, they will complicate 
construction. Any excavation through them will fill with 
water, which will then freeze rapidly. 

In the chapter on Fish, I have outlined the environmental 
oroblems that are involved in winter crossings of streams that 
carry limited flows and contain overwintering fish or eggs. It 
may be impossible to predict which streams will be flowing, 
particularly because there may be marked differences from 
year to year. Nevertheless, crossings must be installed 
without interrupting stream flow and without damaging 
jownstream reaches of the river by increased sedimentation. 


_ 29. The Company shall endeavour to make or have available 
veriodic observations of winter flow over at least two years 
‘or all designated stream crossings before the completion of 
final design. 

_ 30. To minimize the adverse effects of sedimentation and the 
nterruption of stream and groundwater flow, the time 
detween the excavation of the ditch and backfilling it shall be 
<ept toa minimum. 


' 31. All winter construction across watercourses that contain 
Dverwintering fish or that have fall spawning areas 
Jownstream, which could possibly be affected by the con- 
struction, is to be done under dry conditions. These conditions 
nay be achieved by waiting for the stream to dry up, by 
diverting the stream, or by staging construction through the 
ase of coffer-dams. Water flow, including flow through the 
3ravel under the stream bed, shall be maintained to any areas 
where there are fish or eggs overwintering, and siltation shall 
»e controlled to the levels outlined in the chapter on Fish. 


Much of the material excavated from the ditches at stream 
srossings will be used as backfill, but any material that is left 
over must be disposed of in a manner that does not interfere 
with the stream. The proposed summer crossings of large 
‘ivers may create problems of spoil disposal. The excavation 
dy dredge that has been proposed for crossing large channels 
vill primarily involve the removal of sand and silt. The 
lischarge of these materials into the river downstream leads 
0 two basic concerns: an increase in the sediment load of the 
iver and obstruction of the river. The excavation of a ditch by 
lragline provides much less flexibility in the disposal of spoil 
han dredging, and the obstruction of the river channel by this 


; 
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method could be a concern. Spoil from both dragline and 
dredge operations can be disposed of on land or by barging it 
to suitable dump sites. Selection of the method to be used 
should involve a careful review of local environmental 
factors. 


32. Ditch plugs shall be left in place on both sides of a stream 
crossing until the last possible moment to ensure that little or 
no flow from the ditch can enter the stream and that no 
stream flow canenter the ditch. 


33. The interference with aquifers below channels that are 
dry in winter shall be minimized. In particular, the Company 
shall avoid plugging aquifers with silt or contaminating the 
groundwater in a significant way. The construction time of 
crossings that might interfere with such aquifers shall be 
made as short as possible. 


34. The ditch across the stream shall be backfilled with 
material from the channel bed unless otherwise approved by 
the Agency. 


35. As part of the planning for crossings to be built in summer 
and for any other crossings that are not built in dry conditions, 
the Company shall, at the request of the Agency, evaluate 
alternative schemes for excavation and spoil disposal from an 
engineering and environmental point of view. If it is proposed 
to dispose of spoil in the river channel, the Company must 
show that such disposal will not increase the channel velocity 
enough to interfere with navigation or with fish migration 
and that it will not lead to an increase in suspended sediment 
that may be hazardous to fish. (See Fish.) 


36. Blasting should conform to the recommendations listed in 
the chapter on Fish: Underwater Blasting and in Terrain 
Considerations: Blasting. 


Work Pads and Berms in Channel Zones 


At rivers to be crossed in summer, the pipe should be 
assembled into segments of several hundred feet on a work 
pad, then pulled across the river. This operation can be done 
in stages, depending on the size of the work pad and on the 
width of the crossing. Depending on the topography of the 
valley, the work pad may be built on a flood plain beside the 
channel, which is the preferred location, but it may have to be 
built in the channel zone itself, where it might interfere with 
stream flow or might get washed away during a flood. If the 
river erodes part of a work pad, it may cause siltation 
problems that may be more or less serious, depending on the 
materials that have been used in constructing the work pad. 

Similar problems can arise if the channel or parts of it are 
dyked off by a coffer-dam to permit pipe laying in dry 
conditions. An obstruction in the channel will increase the 
velocity and erosive power of the remaining flow, which 
could interfere directly with navigation or with fish migra- 
tion, and it could also cause erosion of the channel bed and of 
the banks. 
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37. The size of work pads or of the dyked areas in the channel 
shall be limited at any one time so they will not interfere with 
navigation or with fish migration and will not cause signifi- 
cant erosion at the design flood condition. 


38. In general, a work pad or a dyked area should not occupy 
more than two-fifths of the width of the channel zone. 


39. Any borrow or spoil materials that are left in the river 
after the removal of a work pad and any other materials that 
the river may erode shall not alter the morphology of the 
channel, bank or river bed ina way that may be detrimental to 
fish or wildlife or to any other use of the watercourse. 


Sedimentation 


Many of the concerns related to fish and fisheries have to do 
with the possibly harmful introduction of sediment into 
streams. The effects of suspended sediment on stream biota 
are complex and by no means fully understood. It is, therefore, 
difficult to state in simple terms what may be harmful to fish 
and what may not. Whether or not a certain sediment 
concentration is harmful depends on where and when it 
occurs. The introduction of fine sediments (silt and sand) into 
a stream is, however, likely to be harmful — certainly it will 
not be beneficial — so it should be avoided so far as practicable. 

If concentrations of suspended sediment are kept within 
the natural range typical for the stream site, the time of the 
year, and the prevailing discharge, no harmful effects are 
likely to result. Discharge is particularly important because 
naturally high concentrations of sediment are associated with 
flood discharges that rapidly wash the sediment down the 
channel without significant deposition. A similarly high 
concentration of sediment during a period of normal or low 
discharge would settle out on the stream bed with environ- 
mentally unacceptable consequences. 

Many of the recommendations in this section and in other 
sections of this report that deal with river crossings have the 
control of sedimentation as their main objective. Further 
recommendations relating to suspended sediment occur 
throughout the chapter on Fish. 


Restoration of River Beds and Banks 


The ditch across a stream channel is normally backfilled with 
the materials that were previous'y excavated from it. If the 
backfill is made to correspond roughly to the original shape of 
the stream bed, the stream will regrade its bed during the next 
flood. There is little potential here for significant long-term 
effects, apart from the initial impacts caused by construction 
work, which | have discussed above. Fills placed on top of 
streambeds for work pads, ramps and so forth, must be 
removed, but their removal generally has little potential for 
long-term effects on the environment as long as the work is 
done properly. 

The restoration of river banks may have effects in the 
longer term. Poor restoration is unaesthetic and it could lead 


{ 
to slides of earth into the river and associated siltation, or tk 
river might break through a cut bank to find a new cours 
Rivers with broad flood plains and river channels in delté 
are normally contained by natural levees. Such levees tend 1 
be very resistant to erosion and are rarely breached by floo 
flows, although they may be frequently submerged. All of tk 
distributaries in the Mackenzie Delta have such levee 
associated with them and it is particularly important thi 
they be properly restored at all pipeline crossings. 

If the river bank material is ice-rich, a cut into it that is le: 
exposed could initiate a lengthy cycle of thaw erosion. Tk 
proposed method for dealing with such cuts is to backfill ther 
with native material, then to blanket them with select backfi 
to prevent gullying and thaw erosion. If the installation of th 
river crossing has reduced the resistance of the river bank { 
erosion, riprap or other measures to control bank erosion, suc 
as gabions and spurs, must be used. My concerns for thes 
problems have been discussed above under the heading Rive 
Training Works. The pipeline will frequently approac 
streams through a cut in the bank, and the cut will naturall: 
attract run-off water. Many river banks are too steep to t 
restored to their original shape and, unless properly protecte: 
these cuts will develop into deeply scoured gullies and tk 
pipe may become exposed. The Kotaneelee River crossing ¢ 
the Pointed Mountain pipeline, in the southwestern part ¢ 
the Northwest Territories, was cited at the Inquiry as a 
example of this sequence of events. 

The danger of erosion to steep river banks and valley wal 
is one of the most important and most frequently state 
environmental concerns related to the proposed pipelir 
project. The means of preventing such erosion are wel 
known: they include granular backfills and blankets, insule 
tion, revegetation, and diversion of storm run-off away fro1 
the pipeline right-of-way (see Terrain Considerations: Drair 
age and Erosion Control). These measures are relativel 
expensive and they are not, therefore, always applied. Tr 
problems at river banks are not intrinsically different fro 
those on any other slope. 

40. On the completion of pipeline construction across 
stream, the stream bed must be restored to its original shay 
using native or closely similar materials. On request, tl 
Agency may relieve the Company from this requirement if tl 
Company can show that the stream in question is sufficient! 
active to ensure restoration of its bed during the first fresh 
following construction, and that it will not interfere with tl 
biological resources of the stream. 

41. Stream banks are to be restored as close to their origin 
shape as drainage and slope stability will permit. The restore 
banks must be as erosion-resistant as the natural bank 
immediately upstream and downstream from the crossing. 


| 


Monitoring 
I 


Although a river crossing is designed to withstand changes in 
flow and the position of the channel, and to avoid disturbing 
the natural processes of fluvial evolution, not all changes can 
be predicted accurately in advance. Prediction of the beha- 
viour of rivers in the North is particularly uncertain because 
it involves processes that are not encountered elsewhere, such 
as the formation of icings and the thermal erosion of ice-rich 
soil along the banks. Although catastrophic changes must be 
dealt with as contingencies, slower changes can be monitored 
‘oy repeated measurements that will provide a basis for the 
planning of countermeasures. Changes that are seasonal or 
cyclical, as well as those that are progressive, must be 
monitored. Parameters to be recorded include the rate of 
channel shift, changes in channel depth relative to the 
position of the pipe (scour depth), ice jams and their effects, 
river icings and subchannel flow in streams that have low 


! 


h 


‘winter flow, changes in suspended sediment, and pipe 
movements caused by buoyancy and frost heave. 


_ 41. A monitoring plan and schedule shall be submitted to the 
Agency for approval with the final design for each designated 
river crossing. Site-specific adjustments to the plan may be 
submitted up to the time the pipe is commissioned. During 
operation of the pipeline, the appropriate governmental body 
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may carry out or instruct the Company to carry out additional 
monitoring at particular river crossing sites. 


42. The following components should be part of the monitor- 
ing program. Vertical stereoscopic aerial photographs at an 
appropriate scale should be taken once a year or, for any 
crossing of a stream that shows significant past channel 
migration or bank erosion, more frequently. Channel sound- 
ings should be made once a year in designated major stream 
crossings that have mobile beds or are subject to scour; the 
soundings should extend over a channel reach of about ten 
channel widths, both upstream and downstream from the 
pipeline. Soundings and other observations should be made at 
crossings where major ice jams occur; as soon as possible after 
each ice jam has formed, the crossing site should be sounded 
for scour holes; a procedure for detecting scour depth beneath 
ice jams should be developed. Water flow and levels should be 
measured during winter at crossings where low water flow or 
the flow of groundwater is important to overwintering fish; 
these measurements could include water yield of springs, 
piezometric measurements of groundwater and observations 
on icings. Suspended sediment concentrations should be 
observed as outlined in Fish. The position of the pipe relative 
to an established datum should be measured at crossings 
where any freezing of the soil around the chilled pipe could 
encounter frost-susceptible soils. 


43. The Company may request permission to drop its 
monitoring program at any crossing for which there is 
enough evidence to show that a reduced monitoring program 
is not likely to lead to engineering and environmental problems. 


HE REPORT OF 
HE MACKENZIE VALLEY 
{PELINE INQUIRY 


here are many practical administrative problems associated 
vith water resource management. One of these is the 
vithdrawal of water. Quite early in the hearings, it became 
pparent that water withdrawals during construction and 
peration of the pipeline could have substantial environmen- 
il and socio-economic consequences. 
Construction of the pipeline will require hundreds of 
iillions of gallons of water. And water requirements for the 
peration and maintenance of the pipeline, while substan- 
ally less, will still be significant. Although there are large 
olumes of water along most of the proposed corridor, there 
vill be localized shortages and conflicts with other, competing 
ses. The shortages may affect fish and fisheries, and they will 
e accentuated by the scheduling of major parts of the 
onstruction work during winter, when stream flows and 
vater levels are at their lowest. There will inevitably be 
ompeting demands for water between the project on the one 
and and elements of the local environment on the other. 
“here will be a host of other major and minor considerations, 
anging from other human demands on a water resource, 
oncerns over waterfowl and aquatic furbearers, to recreation 
nd aesthetics. The effect of many other project-related 
ctivities on waterbodies must also be considered. I have 
iscussed elsewhere wastewater, river crossings, and spills, 
ll of which overlap considerations related to water with- 
rawal. All of these considerations should be taken together 
0 form a comprehensive water resource management 
cheme. 

The water resources of the Northern Yukon were of 
varticular concern to many witnesses before the Inquiry. My 
ecommendation against a pipeline across that region was 
artly based on this concern, particularly because of localized 
vater shortages and the effects of low water flows on 
verwintering fish. The problems of water withdrawals 
lsewhere along the pipeline route warrant careful attention. 
Nater will be required to test the pipeline hydrostatically, for 
amps, and for the construction of snow and ice roads, 
articularly along the northern part of the route where 
nowfall is low. But whatever may be the project's needs, the 
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constraints imposed by the competing uses of the living 
environment must be considered. These constraints go beyond 
the obvious limitations of supply, with which engineers and 
contractors are familiar, to encompass the less obvious, but 
equally important, requirements for fish protection, habitat 
maintenance and aesthetics. 


1. The objective in regulating water withdrawal shall be to 
control the location and time of withdrawal, the volume 
removed, and associated activities so that they will not 
adversely affect: other industrial, or domestic or recreational 
uses of the water; transportation on, or access to, the 
waterbody; trapping or fishing in or near it by local people; 
populations of fish and and other aquatic biota in the 
waterbody; and waterfow!] or wildlife that use the waterbody 
or its margins. 


The need to regulate water use is recognized in existing 
legislation such as the Inland Waters Act and the Fisheries 
Act. However, it may be that the proposed pipeline, because of 
its scale, may require measures not considered in the existing 
statutes. The project will involve hundreds of withdrawal 
sites and hundreds of millions of gallons of water, all within a 
very short period of time. Each water withdrawal activity 
will be linked to the next by very pressing schedules for 
project design, construction, operation and abandonment. The 
sites will be spread over an extensive area; the volumes used 
at some sites will be small but at others very large. Each 
withdrawal will have broad implications on project activities, 
on regional environment in general and on local water 
sources in particular; applications cannot, therefore, be 
considered in isolation. 

The cumulative effect on the environment of all the water 
withdrawals could well be greater than the sum of the 
individual withdrawals. So, in planning and regulating the 
project, we must take a regional overview, as well as look at 
site-specific details. 

2. The Company's water withdrawal schemes shall be 
comprehensive by considering the immediate and cumulative 
environmental impact of all aspects of the preconstruction, 
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construction, operation, maintenance and abandonment 
phases of the proposed pipeline. 


Overall Plan 


We have available some outstanding environmental studies 
that relate to water withdrawal but this work has not been 
brought together to give a comprehensive overview of the 
nature and scope of water withdrawals and their possible 
effects. It is essential that the concerns emphasized in the 
chapters on fish and the physical environment be considered 
together with such requirements of the project as pipe testing, 
snow roads, camps, and river crossings so that their relation to 
the problems of water withdrawal is clear to everyone 
involved with the design and approval of plans. 

Overall plans have been recommended for various aspects 
of pipeline construction and operation. Because of the 
interrelationship between water withdrawals and the other 
uses of water resources, these plans must all be concisely 
keyed to each other. This could not be done during the Inquiry 
hearings, but it seems to me that it will have to be carried out 
before the government or other interested parties will be able 
to provide meaningful direction or comment. An overall plan 
is a means by which the views of experts and specialists in all 
fields can be incorporated into the planning and review 
process. I therefore endorse the approach taken by Commis- 
sion Counsel in his final argument that, as in the case of all 
other aspects of the management of water resources, there 
should be an overall plan as well as site-specific applications. 


3. Before the final design phase, the Company shall prepare 
for approval by the Agency an overall plan for the water 
withdrawals for all construction activities and all permanent 
facilities over the life of the pipeline up to and including its 
abandonment. Subject to the direction of the Agency, the 
overall plan shall, as far as possible, be in cartographic form, 
shall be presented by drainage basin (or a part thereof) as 
designated by the Agency, and shall take into account, by 
means of overlays or other graphic techniques at the same 
scale or by notations, the other overall plans requested 
elsewhere in this report. The Agency may request the 
Company to resubmit parts of this overall plan if, for any 
reason, they do not meet with its approval. The Company 
shall undertake to keep the overall plan up to date so that it 
reflects the latest policies and actions of the Company, the 
Agency and government. 


4. The overall plan shall specify such items as the general 
timing and the extent of pipeline-related activities; the source 
of all water to be used and the proposed method of its 
withdrawal, means of transportation, storage, treatment and 
use; the anticipated volume and the rates and periods of 
withdrawal; the general physical and biological characteris- 
tics and the domestic or commercial uses of the water source; 
and other details the Agency may require, such as alternative 
withdrawal sites and plans. 


5. The overall plan shall be approved by the Agency befo 
site-specific applications are submitted for wate 
withdrawals. 


Site-specific Applications 

6. The Company shall file with the Agency a separate sit: 
specific application for each water withdrawal, regardless \ 
its rate or duration. Each of these applications shall be keye 
to the overall plan. For administrative purposes, such indivi 
ual applications may be group-filed by each spread yee 
except when they are not related to any specific sprec 
location. In this event, they shall be filed on an individual bas, 


7. In all circumstances, the Company shall supply to tl 
Agency all information that is required or requested regardir 
the potential effect of a water withdrawal on the enviro) 
ment, particularly as it relates to fish or to the use of 
waterbody by other people for domestic or other purposes. : 
particular, each application shall outline the need for wati 
and shall specify such items as the source of the water and tl 
location of its use; the maximum rates of withdrawal; the tot 
volume to be withdrawn or, in the case of a continuir 
withdrawal, the volume per unit of time; the design details 
the means of taking, transporting and treating the water; tl 
particular environmental and land use characteristics of tl 
water supply source (including its use by fish, wildlif 
trappers, fishermen or by any people for recreationc 
professional or other uses) on which the Company’s asses 
ment of the site and of the effects of the proposed withdraw 
are based; the proposed methods for and the times | 
monitoring water withdrawals and their effects on tl 
environment; and other details as requested by the Agency. 


The application shall predict the physical changes to tl 
waterbody that may result from the withdrawal. In the ca 
of watercourses, this will include the percentage decrease 
flow rate, water depth and water level; and, for wint 
withdrawals when fish or eggs are present downstream, tl 
changes in depth and area of pools during minimum flow at 
maximum ice cover. For lakes, it will include the percent; 
decrease in the water volume, the maximum wat 
drawdown anticipated, and the length of time the waterboc 
will take to recover its natural level. 


8. Applications that are approved shall be valid for only t 
quantities, locations and periods of withdrawal specified. 
the conditions are altered in any way that would increase | 
change the location of the impact, the Company shall subn 
an amended application for approval. 


Design Guidelines 

Many principles of design and operation were placed befo 
me in evidence that will assist the government and tl 
Company in the preparation and execution of their plans 
have asked my staff to develop guidelines from this evident 


a‘. 


ad I commend them, together with the recommendations I 
lave made elsewhere in this report, to everyone concerned, as 
common starting point in the development of a comprehen- 
‘ve approach to water withdrawals. 


9. All water withdrawals shall be made only in accordance 
vith site-specific plans prepared by the Company, signed and 


r»aled by a professional engineer and approved by the 
‘gency. 

\10. To protect the physical and living environment, the design 
f all water withdrawal facilities shall be in accordance with 
ae following parameters: 


a) Water shall not be removed from a waterbody frequented 
iby fish, waterfowl, or aquatic furbearers, unless the Com- 
_pany has demonstrated that this withdrawal will not be 
‘detrimental to the fish, waterfowl or aquatic furbearer 
populations and resources in and around the waterbody, 
either at the time of removal or at any subsequent time. If the 
\Company submits that a waterbody is not frequented by 
ifish, it must be able to demonstrate that claim to the 
isatisfaction of the Agency. 

'b) No water intake shall be located within 1,000 feet of fish 
spawning or overwintering areas that have well-defined 
‘boundaries. Water removal from large waterbodies that 
‘have scattered fish overwintering and spawning areas shall 
be permitted, if proper screening and approved velocities 
“are maintained. 


(¢) Water removal shall not exceed 10 percent of the minimum 
quantity of water in the waterbody during the period of 
removal. In any case, water shall not be removed from any 
lake that contains fish, unless it is deeper than 12 feet, or 
from any flowing waterway that contains fish, if removal 
would reduce velocity below 75 percent of the normal flow 
or to a depth of less than 0.6 feet. In all waterways that 
contain overwintering fish, the flow rate shall be main- 
tained at least at the natural median monthly minimum flow 
level between November and April. The monthly minimum 
flow calculation shall be based on the flow normally 
expected in streams during nine out of 10 years in each of 
the winter months. 


-d) Water removal shall not cause siltation or turbidity in 
, excess of the standards set out in Fish. 


_e) Intake structures shall be located and designed so that the 
}maximum inlet velocity is one foot per second or a velocity 
that is demonstrated to avoid interference with indigenous 
fish populations, assuming a worst-case situation with ice 
accumulation on the screen and in the water. Where it is 
/necessary to avoid adverse effects to migrating juvenile fish, 
intakes shall be recessed into stream banks. 

1 Stationary intakes shall conform to the specifications 
outlined in “Intake Screen Guidelines (1972),” prepared by 
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the Fisheries and Marine Service (Vancouver), Department 

of the Environment. 

g) Movable intakes shall be assessed and approved on an 

individual basis, but they should meet specifications that are 

comparable to those for stationary intakes. 

11. The design of water withdrawal facilities shall include 
measures to be taken during use and upon abandonment to 
stabilize the approaches to the source so that soil creep and 
erosion will not occur. 

12. Where permanently submerged water withdrawal 
structures are used, the Company shall arrange to have a 
government agency inspect the structure on site before it is 
installed. 

13. The Company shall design all water-related systems for 
construction activities, camps or permanent facilities to 
incorporate practices and equipment that will minimize the 
use of water. This practice will be particularly important in 
areas that are ecologically sensitive or that are without an 
abundant water supply. 


Operating Considerations 


14. An individual qualified to supervise water withdrawal 
operations shall be at the withdrawal site at all times during 
withdrawals of water that will be used for industrial and 
related operations during pipeline construction and testing 
(for example, pipe testing, ditch flooding, and snow road 
construction). 

15. An individual qualified to supervise water withdrawal 
shall be a person who has been so designated by the Company 
and approved by the Agency and who has a demonstrated 
knowledge of the critical biological features of the water 
supply source, including the habitat features that must be 
protected and the presence and movement of fish; the design 
and operation of the water withdrawal facility; and safety. 

16. The individual qualified to supervise water withdrawal 
shall be given authority by the Company to stop all water 
withdrawals, should he be asked to do so on site by the 
Agency’s representative or should he deem it necessary on the 
basis of his own judgment. 

17. If an intake impairs fish habitat or interferes with fish 
movements, directly or indirectly, it shall be shut down and 
either redesigned or moved to a more suitable location that has 
been approved by the Agency. 

18. [f the minimum flow or depth in the watercourse or lake is 
approached during water withdrawal, the extraction of 
water shall be reduced until a safe water level has been 
restored. 

19. Upon abandonment of a water withdrawal facility, or 
when sucha facility will not be used for an extended period of 
time, as determined by the Agency, the Company shall 
remove the intake and all related equipment and structures 
from the water. 


} 

“HE REPORT OF 

“HE MACKENZIE VALLEY 
IPELINE INQUIRY 


“he collection, handling, treatment and disposal of wastes are 
ot issues that attract much public attention during the 
eview of a huge project such as the proposed pipeline. They 
re regarded by most people as matters of routine. However, 
he evidence now before me demonstrates that explicit 
rections must be given to avoid unnecessary problems that 
nay arise through misunderstanding rather than from 
onflicting objectives. 

1. Waste from construction camps and permanent facilities 
‘ssociated with the pipeline must be collected, treated and 
ischarged in a manner that will eliminate any hazard to 
ublic health, avoid the creation of a nuisance, maintain the 
uality of the environment, and protect the indigenous flora 
ind fauna. 


Everybody will agree with this recommendation, but 

roblems will arise as the Agency tries to quantify, and as the 
ompany strives to meet, these broad objectives. 
The northern environment poses special problems for 
vaste management engineers. For example, the prolonged 
old inhibits biological degradation of waste and extends the 
urvival period for many pathogenic organisms. Natural 
issolved oxygen levels in northern watercourses are often 
ery low, so that the introduction of project-related waste- 
vater (which consumes dissolved oxygen during its decom- 
osition) may locally reduce the oxygen to a level below that 
ecessary to sustain aquatic organisms. The attraction of 
ildlife to domestic solid waste is a matter of particular 
oncern. 

In the North today, there are relatively few major sources of 
ollution: the rivers, lakes and streams are among the cleanest 
1 North America, and the land has not yet been much altered 
y man. These qualities are, in themselves, worth preserving, 
ut in attempting to preserve them, we must be realistic, 
articularly in view of the limited duration of most pipeline 
ctivities. There are limits to environmental control: we 
innot protect every blade of grass. We cannot guarantee that 
ere will be no losses to fish and wildlife populations. 

On the other hand, we must work with the environment as 
iuch as possible to reduce total impact. For example, if waste 
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were allowed to be disposed of without the use of elaborate 
treatment facilities, its short-term impact could be great, but 
its long-term impact might be less than the total environmen- 
tal consequences that would result from the fabrication, 
construction and abandonment of such facilities. We must 
understand the costs and limits of practicable technology and 
we must know what is the environment’s natural assimila- 
tive capacity. For example, some of the large waterbodies in 
the North, particularly the Mackenzie River, can assimilate 
substantial quantities of domestic wastewater without 
environmental harm. Prudent use of such assimilative 
capacity, particularly on a temporary basis, may be good 
environmental management. 


Waste Management Plans 


For a realistic and comprehensive approach to the manage- 
ment of waste produced by the pipeline project, there must be, 
at the outset, agreement between the Company and the 
Agency about the nature and extent of the subject. The 
preliminary nature of the waste management proposals that 
were put before the Inquiry makes it impossible, at this stage, 
to piece together an overall picture. However, it is important 
to say something about the relation of the locations, volumes, 
and periods of discharge of all wastes — liquid and solid — to 
other aspects of the project, especially if they may have a 
cumulative or compounding effect on the receiving environ- 
ment. Sources of water and the points at which pipe test 
liquids are discharged should be considered, as well as 
environmental constraints, such as the natural characteristics 
and fluctuations of dissolved oxygen levels in waterbodies, 
permafrost soils, fish spawning and overwintering areas, and 
the use of water, land and renewable resources by people. In 
this way, the problems posed by waste disposal may be seen 
from the overall perspectives of both the project and the local 
environment. 

Consequently, I endorse the approach taken in the submis- 
sion of Commission Counsel in his final argument, which 
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requires the Company to develop an overall waste manage- 
ment plan before submitting site-specific applications. 
Commission Counsel’s proposals, which | present here in a 
slightly revised form, should be adopted. 


Overall Plan 


2. Before the final design phase, the Company shall prepare 
for approval by the Agency an overall plan for the disposal of 
wastewater and solid waste from all construction activities 
and from all permanent facilities related to the pipeline 
project, up to and including abandonment. Subject to the 
direction of the Agency, the overall plan shall, as far as 
possible, be in cartographic form, shall be presented by 
drainage basin (or a part thereof) as designated by the 
Agency, and shall take into account, by means of overlays or 
other graphic techniques at the same scale or by notations, the 
other overall plans requested elsewhere in this document. The 
Agency may request the Company to resubmit parts of this 
overall plan if, for any reason, they do not meet with its 
approval; the Company shall undertake to keep the overall 
plan up to date so that it reflects the latest policies and actions 
of the Company, the Agency and government. 


3. The overall plan shall specify such items as the general 
timing and the extent of pipeline-related activities; the points 
of generation and disposal of waste; the proposed methods of 
collection, storage, treatment and disposal of all waste; the 
anticipated volumes, the physical, chemical and _ biological 
characteristics, and the periods of discharge of all waste; the 
general physical and biological characteristics of the environ- 
ment in the vicinity of any waste discharge sites; the location 
of any communities or camps in the vicinity of the proposed 
activity, with a description of the use they make of the waters 
and lands that may be affected by the waste disposal actions 
of the Company; and other details the Agency may require, 
such as alternative waste disposal sites and plans. 


4. The overall plan shall be approved by the Agency before 
site-specific applications are submitted for wastewater 
discharge. 


Site-specific Applications 

5. The Company shall file with the Agency a separate site- 
specific application for each discharge site of solid and liquid 
waste, regardless of the quality, rate or duration of the 
discharge. Each of these applications shall be keyed to the 
overall plan. For administrative purposes, such individual 
applications may be group-filed by each spread year except 
when they are not related to any specific spread location. In 
this event, they shall be filed on the basis of the activity or the 
geographical area involved. 

6. Each application shall specify such items as the normal and 
maximum population of all facilities at which domestic waste 
will be generated; the complete design parameters of the 


facility proposed to dispose of waste, including a documente 
estimate of the quantity, its chemical, physical and biologic« 
characteristics, and the location, method and _ periods ¢ 
discharge; the design and operating considerations fc 
handling upset conditions such as surge flows, hydraul) 
overloading, equipment failures and the collapse of biologict 
processes; the particular physical characteristics of tk 
receiving environment, its use by fish and wildlife species an 
by hunters, trappers or anyone else for recreational, profes 
sional or other use, together with the Company’s assessmer 
of the degree of treatment that is needed at a particule 
discharge site; and the proposed methods and times both fc 
the monitoring of receiving lands and waters, and for the: 
rehabilitation after the discharge has stopped. 


7. The Company must be able to satisfy the Agency that th 
collection and treatment processes will be performed to th 
standards specified under the prevailing field conditions. 


8. The Agency must approve an application before any or 
site construction begins. Approved applications shall be vali 
for only the quantities, qualities, locations and _ periods ¢ 
discharge specified. If the conditions are altered in any wa 
that would increase or change the location of the impact, tk 
Company shall submit an amended application for approval. 


9. The Company shall supply to the Agency all informatio 
that may be required and requested regarding the effect of an 
waste discharge on the environment. 


Wastewater 


The primary purpose of any scheme to manage wastewater 
the establishment and maintenance of effluent standards thé 
will achieve the objectives I set forth in my first recommende 
tion. This task is not as straightforward as it may at first seen 
and it could lead to misunderstanding among all the partie 
that will be involved in the construction and regulation of 
pipeline. 


The Application of Standards 


It is worthwhile to place the subject of wastewater treatmer! 
in perspective so that we can understand the application ¢ 
relevant standards in the North. Everyone agrees that it 
important to treat sewage to protect the environment. I 
urban and industrial areas, where most of us live, the volur 
of wastewater is greater than the local environment Ca 
absorb. Thus, treatment of sewage is desirable — if me 
essential — to our well-being. 

Most wastewater technology and programs tend to focus 0 
the urban and industrial problems we face in the South. Th 
perspective is often transferred to the treatment of waste 
water problems in frontier regions. Furthermore, we all ten 
to feel satisfied with forms of technological responses thé 


- 


esult in measurable improvements. But is this the right 
pproach in the North? Is there an entrenched administrative 
pproach here, an approach that is strengthened by urban- 
hdustrial attitudes, that views with suspicion any softening 
f southern regulations in the northern context? 

Presumably there are economic, technical and administra- 
ve limits to environmental protection programs. Are we not, 
1en, obliged to define our concerns on the basis of the actual 
iorities of the northern environment rather than on the 
sis of the problems and the technology applied in other 
rts of the nation? Are not other fresh water issues more 
nmportant in the North than elaborate sewage treatment? Is it 
ot, for example, more important to eliminate barriers to fish 
y installing more bridges and larger culverts, to reduce the 
oblems of siltation by using more elaborate devices to 
trol erosion, or to institute comprehensive procedures to 
revent and control toxic substances? 

Iam dismayed by the huge amounts of money and effort 
iat have been spent on sewage treatment in connection with 
he Alyeska pipeline. Many of the secondary treatment plants 

id not meet their design specifications, and often the effluent 
fauced by secondary treatment was only slightly better 
nan it was after primary treatment. The Alyeska Pipeline 
ervice Company did not, therefore, achieve the environmen- 
al benefits of secondary treatment, yet they poured hundreds 
f thousands of dollars into the effort. The friction that 
sulted between the surveillance and administrative author- 
‘ies seems to me to have been far out of proportion to the 
mportance of the subject. In considering the Alaskan 
xperience, we must look not only at the reasons why the 
econdary treatment plants failed to operate properly, but 
so at the justification for these plants in the first place. 

Commission Counsel said that ‘procedures to minimize the 

verse effects of waste disposal on the receiving environ- 

ient are not... well understood”’ (Commission Counsel, 1976, 
‘Construction Services and Activities: Wastewater and 
wage: Camps and Facilities,’ p. 1). Archie Pick, of the 
mvironmental Protection Service, Department of the En- 
ironment in Edmonton, after reviewing the argument, 
isagreed: 

The aspect that is not well understood is a method of rational 
analysis to determine the level of treatment efficiency required 
in each site-specific case. The gap is more in the ability to 
interpret the receiving environment and its limitations and the 
'time required to do so, rather than with the waste treatment 
}systems available. In fact, it is this gap that has led most 
jurisdictions to adopt a strategy similar to “Best Practicable 
Technology,’ which is based on a concept of incremental 
‘improvement rather than doing nothing because rational 
_ engineering analysis is not fully available. The difficult part of 
the concept is to define technology that is “‘practicable.”’ 
| Practicability infers that the system is available, proven and 
}does not create an unnecessary economic or technological 

hardship.... 


y 


Conceptually I do not object to the need to consider the 
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assimilative capability of the receiving environment; however, 
the difficulty that has been experienced in arriving at waste 
treatment requirement this way should be recognized. I 
challenge the second statement [in Commission Counsel’s 
submission] which states that “it would be irresponsible to lay 
down blanket-type effluent standards that ignore the influent 
characteristics and the site-specific characteristics of the 
receiving environment.” It has been the cumulative experience 
of pollution control agencies that attempts to regulate on a site- 
by-site basis lead to interminable delay and a failure to achieve 
pollution abatement goals. 


In effect, I am saying that the assimilative approach, while 
scientifically desirable, is virtually unworkable from an 
administrative perspective. I believe such a requirement would 
ensure that no decisions of consequence could be reached until 
after a pipeline was completed. With the large number of sites 
involved, the Agency would become bogged down in rhetoric 

and alternatives. [Pick, personal communication, June 28, 1977] 

I am persuaded that these are vital points: we must specify 
standards that are attainable with practicable technology, as 
suggested by Mr. Pick, and be prepared to specify the 
standards without the extensive site-specific analyses neces- 
sary to define scientifically the assimilative capacity of the 
local environment. In doing so, we must recognize the 
temporary nature of most of the discharges associated with 
the project and the time constraints that all parties will have 
to meet during the design and construction periods. 

I have heard evidence on the problems of managing the 
wastewater associated with the Alyeska pipeline. There, the 
high cost of treatment, and the design and operating problems 
encountered seem to be tied, in part, to the nature of 
wastewater produced by the camps: it is several times more 
concentrated than that produced by cities and towns. The 
standards applied, however, often do not take this fact into 
account. 

The pipeline companies initially told me that they would 
provide secondary treatment for all wastes from large camps, 
and the quality of the effluent from them would have been 
close to the standard specified in Guidelines for Effluent 
Quality and Wastewater Treatment at Federal Establish- 
ments and in Recommended Environmental Standards for the 
Design and Construction of a Mackenzie Valley Gas Pipeline, 
both published by the Environmental Protection Service, 
Department of the Environment. However, the companies 
later modified their statements and suggested a lower quality 
of effluent. The National Energy Board has rejected this 
modification and said that the standards set out in the federal 
guidelines must be met. 

I think that, in our efforts to protect the environment, we 
must be careful that we do not lose sight of our overall 
objectives and of the limits of practicable technology. The 
federal guidelines were intended as an example, and they are, 
therefore, equal to, or more stringent than, the established 
standards or requirements of any other federal or provincial 
regulatory agency. | am advised that the effluent limits set out 
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in the guidelines are based on the quality of municipal 
effluent attainable with well-operated, standard secondary 
treatment technology, which is considered to be the best 
practicable technology. This technology is considered to 
remove at least 85 percent of suspended solids and five-day 
biological oxygen demand (BOD). For domestic wastewater at 
the federal establishments for which these guidelines are 
intended, the specific effluent limits are, therefore, 20 milli- 
grams per litre (mg/]) BOD and 25 mg/| suspended solids. 
However, if we recognize that camp wastewater will be 
several times stronger than municipal wastewater, it is 
obvious that a practicable reduction by 85 percent of camp 
wastewater will yield an effluent that exceeds the limits 
specified in the federal guidelines. If the numerical limits of 
the guidelines are applied, we shall, in fact, be asking the 
Company to reduce its wastes by over 96 percent — and that is 
not practicable. In most instances, it would place an unneces- 
sary burden on the Company and its enforcement would 
cause considerable difficulty for the Agency. Quite simply, 
such an approach to the problem will be unmanageable. 
James J. Cameron of the Northern Technology Centre, 
Department of the Environment, in Edmonton has written 
the Inquiry on this subject. 
I do not believe the Guidelines for Effluent Quality and 
Wastewater Treatment at Federal Establishments (EPS-1-EC- 
76-1) have direct application in these circumstances. I agree that 
the wastewater management requirements should be site- 
specific to allow flexibility in engineering and administration 
and tailoring to the characteristics and uses of the receiving 
environment. Domestic wastewater effluent quality require- 
ments should be cognizant of the present and future very low 
population densities, and industrial and agricultural activities 
within northern watersheds. However, wastewater disposal 
must not adversely affect the local environment. Northern 
effluent guidelines must consider the relatively long survival 
time of pathogenic organisms in cold environments and the 
resulting potential health hazard which is enhanced by the use 
of receiving waters by local people in their extensive land use 
activities. 
Unfortunately, it is generally impracticable to assess scientifi- 
cally and to define clearly the assimilative capacity and public 
health requirements and to administer strict receiving water 
quality regulations. This is particularly true in the northern 
environment, which is less studied and understood, and where 
there are few relevant precedents. Also, the transient nature of 
this project's activities negates incremental response. Therefore, 
I believe that it is prudent to present a precise, conservative, yet 
rational general effluent standard. However, these should not be 
based on the Federal Establishment Guidelines. Rather, their 
intention of a well-operated secondary treatment system 
should be applied to the characteristically concentrated nature 
of the camp wastewater. 
Effluent BOD from normal camps is expected to be approx- 
imately 600 mg/l. Higher values would be produced where 
kitchen wastes and grease are not segregated or where water 
conservation measures are implemented. In contrast, the BOD of 
domestic type effluents from normal municipalities is generally 


less than 200 mg/l. The higher strength wastewater is 
relatively easier to treat and normal secondary treatment 
technology can achieve a 90 percent reduction in BOD. I 
understand that on this latter point there is precedent in the 
Great Lakes regulations for ships. In these circumstances, a 
strong waste with BOD of 500 mg/l is anticipated and the 
effluent guidelines specify a maximum effluent BOD of 50 mg/1. 
If this ‘best practicable technology”’ concept is followed, then 
maximum effluent requirements for BOD of 60 mg/1 and 
suspended solids of 75 mg/l with a minimum of 90 percent 
removal and fecal coliform count less than 400 per 100 ml 
would be appropriate. If such a reasonable general effluent 
guideline were presented, I believe that it would be adopted 
without dispute for the majority of camp locations. Indeed, to 
standardize the design and to show good corporate citizenship 
and leadership, the pipeline company may choose to adopt 
these at all but the small, temporary camps, even though such 
standards were not required on environmental grounds. In 
those instances where the receiving environment could not 
readily assimilate such a loading, then flow management 
lagoons to prevent discharge during critical times of the year 
will probably be the most economical and environmentally 
sound solution. [Cameron, personal communication, July 15, 
1977] 


Effluent and Disposal Standards 


Before giving my recommendations, I want to dispel any 
misunderstanding that may arise from my general conclusior 
that, although the same principles of waste treatment shoulc 
be applied to the pipeline project as would be applied to é 
federal establishment in southern Canada, less stringen 
numerical standards should be used. This conclusion does no 
contradict my general view that ambient water quality 
standards, which | proposed in The Physical Environment 
Water, should be maintained. The temporary nature of mos: 
discharges, the design and location of camp facilities and the 
natural assimilative capacity of waterbodies will help to limi 
most of the adverse impacts on water quality. Of course, 1 
there is any danger of overtaxing the natural assimilativ 
capacity of waterbodies, higher effluent standards can bi 
provided or the discharge may be held until it can be releasec 
without harm. My point here is that we must not try to appl} 
standards that we know from the outset are virtuall} 
unattainable. 

In the chapter on The Physical Environment, I said tha 
wetlands should be accorded the same level of protection ai 
other elements of the landscape. Thus, although I recognizi 
that the Company may, in some circumstances, use wetland 
to receive sewage effluent, the quality of the effluent that ma} 
be discharged into swamps must be strictly controlled, a 
outlined below. The value of wetlands, in this context, lies 1 
their capacity to hold water and as habitat for aquatic am 
other wildlife species. Their value as habitat would not b 
decreased — in some cases, it could be enhanced — by th 
addition of nutrients. Also, if wetlands are used as natura 
sewage lagoons, there will be no need to dig artificial lagoons 


‘hich would remain, after they were abandoned, as scars on 
ie landscape. My recommendations aim to prevent the abuse 
‘ all northern lands and waterbodies and to ensure the 
ntinued viability of their ecosystems. 

‘Obviously a balance must be struck that will ensure the 
‘tainment of our objectives in a practicable way under the 
Gl and administrative conditions of the project. I have asked 
iy staff to pursue this issue. They have received useful 
iformation from the Environmental Protection Service, 
partment of the Environment, in Edmonton, on which I 
live relied, in part, in writing the foregoing paragraphs and 
| what follows. 


10. The Minimum Effluent Standards for all facilities shall be 
ised on primary treatment, which shall consist of the 
moval of settleable, floatable and suspended solids and 
gease and of appropriate disinfection to ensure that public 
}alth standards are met. Primary treatment could be 


‘complished by screening, grit removal, pre-aeration and 


jimary sedimentation, with surface skimming to reduce 
‘ease and floatable solids. 


11. The General Wastewater Treatment Requirements that 
ce applicable to major construction camps and to permanent 
{cilities that discharge into environments that have a 
latively limited assimilative capacity shall be based on the 
ist practicable technology and on the capabilities of a well- 
gerated secondary treatment technology. In view of the 
wlatively high concentration of camp wastewater, the 
eluent may have a maximum BOD of 60 mg/I and sus- 
inded solids of 75 mg/l, but the maximum must not exceed 
; percent of the influent values and the fecal coliform count 
past be less than 400 per 100 millilitre (ml). The Agency may 
‘ecify more or less stringent effluent standards in view of the 
Vlume of effluent, its quality, the timing of its discharge or 
[cause of other developments in the area and the nature and 
ues of the particular receiving environment. 


12. Unless otherwise noted by the Agency, any application to 
spose of effluent in a way that deviates from the General 
\astewater Treatment Requirements shall be supported by 
se-specific information. 

13. The discharge of an effluent without disinfection shall be 
Irmitted only when it has been proved beyond reasonable 
cubt that it poses no threat to public health. The Company 
ly be required to institute higher standards of treatment on 
site-specific basis to ensure that the effluent is adequately 
(infected. 

4 The use of chlorine as a disinfectant is discouraged, but 
}ere it is used the Company shall demonstrate that the 
lorinated effluent is not toxic to aquatic organisms. 


‘5. The wastewater effluent shall be discharged only into a 
ceiving environment that can assimilate the residual 
llutants. Outfall works shall be designed to disperse the 
luent. Particular attention shall be given to the protection of 
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waterbodies from excessive organic loading during periods of 
ice cover or low water levels and to preventing discharges 
into waterbodies that are quiescent or that could become 
thermally stratified, thereby causing localized concentrations 
of effluent. 


16. Unless otherwise demonstrated as environmentally 
acceptable, swamps, bogs or fens shall not be used to receive 
treated effluent for more than five years, and they shall be of 
sufficient size to allow approximately 120 square yards per 
contributing man-year. The disposal of treated effluent should, 
if possible, be into swamps, bogs and fens that have sub-pools 
that maintain flow throughout the year (Hartland-Rowe and 
Wright, 1974). All swamp, bog or fen areas used for effluent 
disposal shall be clearly posted to alert trappers and others 
that sewage effluent is present. 


17. All solids and sludges in, or resulting from, the treatment 
of wastewater or sewage shall be handled and disposed of in a 
manner approved by the Agency and consistent with its 
requirements for solid waste disposal as detailed in Waste 
Management: Solid Waste. 


18. To ensure proper operation of all treatment facilities, a 
qualified operator or other designated individual shall attend 
all wastewater and sewage operations at such times as the 
Agency may designate. The Agency must approve the 
training program and qualifications of such an operator or 
individual. 


Sampling and Records 


19. The procedures for effluent sampling and analysis shall be 
in accordance with the latest edition of Standard Methods for 
the Examination of Water and Wastewater (American Public 
Health Association, 1974). 


20. During periods of effluent discharge, composite samples 
shall be taken and analysed daily or as otherwise specified by 
the Agency for BOD and suspended solids to ensure that the 
specified standards are not being violated. Referee samples 
shall be taken at times specified by the Agency and analysed 
by personnel approved by the Agency. The results shall be 
incorporated into the plant records. 


21. The Company shall conduct additional tests, such as fecal 
coliform tests, chlorine residual tests (when chlorine is used as 
a disinfectant in the effluent stream), and nutrient, chemical 
oxygen demand (COD), total organic carbon (TOC), and other 
tests, as the Agency may require to measure the impact of the 
effluent on the receiving environment. 

22. If an effluent is discharged directly or indirectly into any 
stream, the Company shall sample the water both above and 
below the discharge point. These samples shall be taken at the 
same time as effluent samples, or as otherwise directed by the 
Agency, and they shall be analysed for BOD, suspended solids, 
total coliforms, chlorine residual and other parameters, as the 
Agency may specify. The results shall be incorporated into the 
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plant records. Sampling points shall be established as outlined 
in the chapter on Fish or as otherwise directed by the Agency. 


23. For both composite and grab samples taken at wastewater 
treatment sites, the arithmetic mean for any consecutive 30- 
day period should not exceed the limits specified; in account- 
ing for minor disturbance to plant operations, the seven-day 
arithmetic mean shall not exceed 150 percent of the limits 
specified. If the effluent does not meet these limits, the 
treatment system shall be declared deficient, and the Com- 
pany shall immediately take corrective measures that are 
acceptable to the Agency. 


24. Adequate records and reports of the wastewater treat- 
ment operation shall be maintained on site in a form approved 
by the Agency. They shall indicate the characteristics of the 
raw waste; the amount of waste treated; chemicals used and 
sludge produced; final deposition of sludge; effluent quality; 
maintenance done; and characteristics of the receiving 
environment. During pipeline construction, a copy of all 
records, duly certified by the operator and camp superintend- 
ent, shall be forwarded to the Agency at the end of each 
month. During operation of the pipeline, these records shall be 
made available upon request. 


Design Guidelines 


The terms and conditions I have outlined above to deal with 
plans for wastewater management and with effluent stan- 
dards should provide the basis for the preparation, implemen- 
tation and assessment of comprehensive measures for the 
management of wastewater. However, further guidelines 
may be needed to clarify various details. To assist the 
Company and the Agency, I include below guidelines taken 
from Commission Counsel’s final argument, revised to 
accommodate the views of participants, and others. 

I must emphasize that the objectives of wastewater 
treatment will be best met by having a plant design that is 
appropriate to the type of waste expected from camps and by 
ensuring that the system is operated well. The quality of 
operation is of paramount importance because excellence of 
design cannot fully compensate for a poor operator. A good 
operator, on the other hand, can often compensate for minor 
shortcomings in design. 


QUALIFIED OPERATOR 


25. A qualified operator for the wastewater and sewage 
operations shall be on site at all times when construction and 
related operations exceed 200 man-days at one location; one 
day a week, with a minimum of two visits per site, when 
construction and related operations are less than 200 man- 
days at one location; and as required at permanent facilities on 
the operating pipeline to perform normal maintenance and 
repairs, except that there shall be a minimum of two visits a 
year (one of which shall be in winter) or once every 200 
occupied man-days. 


26. A qualified operator shall have successfully completed 
training program approved by the Agency. The operate 
training program being developed by the Water Pollutic 
Control Directorate, Environmental Protection Service, De 
partment of the Environment, and the guidelines for tt 
classification of treatment facilities and certification ¢ 
personnel developed by the Committee on Training an 
Certification, Federation of Associations on the Canadia 
Environment, should be used in developing a program to trai 
operators for work on the pipeline project. Qualified operc 
tors should have a demonstrated knowledge of wastewate 
treatment processes; wastewater sampling procedure 
wastewater tests, such as those for BOD, COD, suspende 
solids, pH, dissolved oxygen, and chlorine residual; interpre 
tation and application of laboratory results; equipmer 
operations, basic repairs and preventive maintenance; bas: 
public health practices; and safety. In particular, the operate 
must be able to deal with start-up and upset conditions such¢ 
surges and the collapse of biological processes. 


27. At locations where a full-time qualified operator is mn 
required, one individual shall be designated to ensure the sa} 
and proper functioning of all wastewater and sewag 
systems. That designated individual shall have a demor 
strated knowledge of wastewater sampling procedures; ster 
to be taken to deal with start-up and upset conditions such c 
surges and the collapse of biological processes; equipmer 
operations, basic repairs and preventive maintenance; testin 
and reporting responsibilities; basic public health practice: 
and safety. 


DESIGN 


28. Before disposal, all wastewater and sewage shall E 
collected and treated in accordance with detailed site-specifi 
plans prepared by the Company, signed and sealed by 
professional engineer and approved by the Agency. 


29. Each wastewater and sewage treatment system shall k 
designed to handle maximum possible peak flows and surge 
plus 20 percent, to minimize the chances of hydrauli 
overloading of the system. The use of flow equalizatio 
systems shall be mandatory for all mechanical treatmet! 
plants. Continuously recording flow meters shall be include 
at the effluent points of all treatment facilities. Biologic 
treatment plants at facilities that experience wide variatior 
in population should use parallel treatment plants to ensul 
that organic and hydraulic loading are within the acceptabi 
range for optimum treatment. 


30. To ensure proper operation of the facility, all treatme! 
plants shall include a laboratory adequately equipped to mak 
the routine influent and effluent analyses. 


31. All continuous-flow wastewater treatment facilities thc 
depend upon the operation of mechanical equipment sha 
have temporary emergency storage ponds or tanks with 
capacity sufficient for a 10-day flow of untreated effluen 


t 
imp facilities to return such stored waste to the treatment 


cilities shall be provided. 


32. All domestic water and sewage systems used in camps or 
| permanent facilities shall be evaluated so that practices and 
uipment may be incorporated to minimize the use of water 
hd thus to reduce the volume of wastewater produced. This 
valuation will be particularly important in environmentally 
‘nsitive areas and in locations without abundant water. 


These design considerations are based on the use of 
‘nventional systems of water supply and sewage collection 
id they should be applied accordingly. Where the Company 
‘es a system to conserve water, as it is actively encouraged to 
», the Agency should give special consideration to proposals 
r the adjustment of specific effluent quality limits and to the 
‘sposal of any special effluents, such as concentrated sludges 
ad grey water. 


} 


33. Sufficient spare parts and equipment shall be stocked in 
opropriate locations to provide for the timely maintenance of 


1 


postewater treatment and disposal systems. 


|,GOONS 


| 


34. Lagoons for wastewater and sewage treatment shall be 
¢signed for a minimum retention period of one year under 
te worst case of infiltrated water conditions and with 
jaximum population, plus 20 percent, to account for unfore- 
sen variations and to ensure, as far as possible, that hydraulic 
verloading will not occur. The Company shall limit discharge 
jom lagoons during critical periods of the year, such as the 
priod of ice-cover, to ensure compliance with the criteria for 
(e quality of the receiving water. (See The Physical 
hvironment,) 


35. Lagoons shall include a separate primary cell. The sludge 
‘all be cleaned out of it as often as required for good 
geration and disposed of in a manner approved by the 
/gency and consistent with the requirements as specified in 
Yaste Management: Solid Waste. 


36. All plans for sewage lagoons shall be accompanied by 
(tailed, site-specific, geotechnical and thermal (permafrost) 
aalyses. The materials to be used for waste-impounding 
(abankments, their source, permeability and stability shall be 
‘ecified. Measures to control seepage shall be described. 


37. Natural waterbodies shall not be used as lagoons unless the 
(ompany can demonstrate the site-specific benefits of such a 
| actice. 

38. Unless otherwise approved by the Agency, sewage 
igoons shall not be located within 1,000 feet of any 
‘aterbody that supports fish, that is a source of water supply 
( that is used by local people for hunting, trapping, fishing or 
)? recreational purposes. 

39. When submissions are made for the initial authorizations 
t work, the Company shall submit for approval specific 
(tails of the measures that will be taken when each lagoon or 
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wastewater retention pit is to be abandoned. Upon termina- 
tion of use, lagoon storage facilities shall be maintained for a 
minimum of one year or until the water quality has suffi- 
ciently recovered to permit the discharge of its total contents 
into the receiving environment. The topography of the lagoon 
area shall be restored to be compatible with the surrounding 
terrain and it shall be revegetated. Abandoned lagoons shall be 
posted. 


INDUSTRIAL WASTE 


40. Wastewater and sewage from non-domestic operations 
associated with the pipeline shall be discharged into sanitary 
sewers only if they do not interfere with the treatment 
process. Subject to site-specific approvals by the Agency, the 
wastes should comply with the guidelines given below. 
Industrial effluents shall not be diluted to comply with these 
maximum levels. 


a) The temperature of industrial waste discharge shall not 
disrupt the treatment process or the receiving environment. 


b) The industrial waste flow shall not exceed twice the 
designed average daily flow. 


c) The pH of the industrial waste shall be between 5.5 and 9.5. 


d) Organic and other industrial waste concentrations shall 
not overload the treatment system. 


e) Toxic materials discharged into sanitary sewers shall not 
exceed the following levels (expressed in mg /1): 


Cadmium 3 
Chromium 

Copper 

Cyanide as HCN 
Lead 

Mercury 

Nickel 

Phenolic compounds 
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Zinc 
Pretreatment to reduce toxic materials to this level will 
result in sludges, the disposal of which must be described to 
and approved by the Agency. 

f) Flammable or explosive materials shall not be discharged 
into sanitary sewer systems but shall be contained and 
treated as hazardous materials. 

g) Animal or vegetable fats or oils shall be limited to 150 mg / 
I: mineral oil effluent levels shall not exceed 15 mg /1. 

h) Substances emitting hazardous or noxious gases, such as 
hydrogen sulphide, carbon monoxide and ammonia, shall 
not be discharged into the sanitary system. 

i) Wastes containing dissolved salts in excess of 1,500 mg /1 
shall be pretreated before discharge. 
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j) The discharge of radioactive materials into sanitary sewer 
systems shall be prohibited. 


Solid Waste 


The particular nature of both the proposed pipeline project 
and the northern environment make it difficult to use a 
standard approach to meet objectives for the management of 
solid wastes, such as domestic garbage, and industrial non- 
combustible refuse. Here again, permafrost, low temperature 
and remoteness severely limit and, in many cases, preclude 
the use of conventional southern techniques for the handling 
and disposal of solid waste. 

During the construction of the pipeline, large volumes of 
various kinds of solid waste will be produced during a short 
period from centres of activity that are spread over a vast 
area. Wildlife, particularly bears, foxes and rodents, will be 
attracted to the organic waste, unless it is properly handled 
and treated. The disposal of excavated soil and rock will also 
pose special problems. Much of it will have high ice content, 
thereby inducing erosion and siltation. 

The pipeline companies have said that combustible wastes 
from camps and facilities will be incinerated and that non- 
combustible wastes will be stockpiled until they can be taken 
to previously designated areas or can be buried. In areas 
without permafrost, the companies have said that they will 
use sanitary landfill. Scrap metal and machinery will be 
stockpiled in designated areas approved by the Agency or 
will be returned to the South. Site-specific details for this plan 
are lacking, and the need for the overall plan that I have 
recommended is obvious. However, of all the problems related 
to solid wastes, the attraction of wildlife to domestic waste is, 
in my opinion, the most important. It is a common problem 
throughout the North and the South, and the only sure 
solution to it seems to be incineration. 

I commend to government, the Agency and the Company 
the following set of guidelines relating to all aspects of solid 
waste management. 


Waste Guidelines 


WASTE HANDLING: GENERAL 


41. The Company shall adhere to the Code of Good Practice 
for Handling Solid Waste at Federal Establishments (En- 
vironmental Protection Service, Department of the Environ- 
ment), unless it can demonstrate to the Agency that other 
practices are preferable. 

42. All domestic solid waste produced along the right-of-way 
or anywhere away fromacamp or permanent facility shall be 
incinerated daily on location or stored in tight, animal-proof 
containers for regular shipment to the nearest approved 
disposal facility. 


43. Scrap metal, oil drums, discarded equipment and othe 
non-flammable wastes shall be stored temporarily in desig 
nated areas. The volume of these wastes shall be reduced b: 
compaction, and the material shall be transported to pre 
viously designated and approved disposal or storage site: 
unless the Company can demonstrate that other methods o 
handling them are preferable. 


44. Sludges from sewage or from the treatment of water sha 
be handled at each location according to methods develope 
by the Company and approved by the Agency. The preferrei 
method of disposal is incineration. 


INCINERATION 


45. Allcombustible wastes shall be incinerated in an approve: 
incinerator, unless the Company can demonstrate, on a site 
specific basis, that other means of disposing of these waste 
are preferable and will not attract wildlife. 


46. Open incineration shall be prohibited except with prio 
authorization of the Agency. 


47. Unless otherwise approved by the Agency, emission 
from incinerators shall meet the standards prescribed in Ai 
Pollution Emissions and Control Technology, Package 
Incinerators (McColgan, 1976). 


DISPOSAL SITES 


48. To avoid nuisance and the contamination of streams, lake 
or groundwater, solid waste disposal sites shall be located ¢ 
least 1,000 feet away from watercourses, human settlement 
or camp sites, unless otherwise approved by the Agency. 


49. Solid waste disposal sites shall be managed in accordance 
with the Code of Good Practice on Dump Closing or Conver 
sion to Sanitary Landfill at Federal Establishments (Environ 
mental Protection Service, Department of the Environment 
unless the Company can demonstrate to the satisfaction of th 
Agency that other practices are preferable. 


50. If borrow pits are to be later used as solid waste dispos¢ 
sites, they must be so described on the application to us 
materials from them and shall be approved as such by th 
Agency. 

51. Hazardous or toxic wastes, as defined in Management ¢ 
Fuels and Hazardous Substances, shall be excluded frot 
normal landfills, unless specifically approved by the Agency. 


52. Storage areas and disposal sites shall be adequately fence 
to prevent or restrict, so far as practicable, access b 
scavengers, such as bears, foxes, wolves and wolverines, an 
to contain wind-blown rubbish. 


53. Upon completion of disposal operations at a particulc 
site, the Company shall grade and revegetate the area i 
keeping with local topography and drainage characteristi¢ 
and it shall post permanent signs to indicate the extent of th 
abandoned site and its dates of use. 


| 
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54. Trees and shrubs made waste by clearing or cutting shall 
e burned or chipped. (See Terrain Considerations.) 


JVASTE DISPOSAL: CLEARING AND EXCAVATED MATERIALS 


55. An undisturbed area of natural vegetation at least 300 feet 
vide shall be left between any disposal site that contains 
vaste soil or excavated material and any waterbody or public 
ight-of-way. 


| 56. Waste soil, rock and other materials resulting from 
onstruction, operation or maintenance activities shall not be 
eposited in any waterbody, ice-covered or not, unless 
pecifically approved by the Agency. 

| 57. Waste soil from the pipeline trench or other excavations, 
tumps and other excavated residue should be deposited in 
esignated borrow pits. Waste soil may be spread over the 
ight-of-way or other approved sites, if the Company can 
‘emonstrate that this means of disposal will not cause 
iltation of adjacent waterbodies or interefere with natural 
rainage, local vegetation or any local program of revegeta- 
fon. To reduce the risk of erosion and siltation, the waste 
xcavated material shall be spread out in layers not greater 
han six inches thick and on slopes not greater than three 
egrees, unless otherwise approved by the Agency. 


58. Small amounts of waste organic material, such as peat, 
aay be spread on cleared areas, provided it is spread in layers 
‘ot exceeding six inches thick and is covered with soil or 
endered harmless as a fire hazard in some other way 
\pproved by the Agency. 

59. If the amount of waste soil exceeds the capacity of the 
‘esignated borrow pits and of the right-of-way, the soil may 
e disposed of in spoil mounds. The Company shall prepare 
ilans for spoil mounds on a site-specific basis and include 
uch details as clearing and stripping of topsoil at the site; 
opography and drainage before and after disposal occurs; 
ature of the substrata; properties of the soils or other 
‘xcavated material to be disposed of at the site; height, side 
lopes and drainage features of the spoil mound; and measures 
or rehabilitation of the area, including grading and 
evegetation. 

60. Disposal of unstable, ice-rich excavated material shall be 
ompleted before it has deteriorated by thawing. 
61. Unstable, ice-rich excavated material shall be disposed of 


‘nly in designated borrow pits or as otherwise approved by 
he Agency. The rehabilitation and revegetation of designated 
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borrow pits shall be carried out in such a way that the areas 
will be stabilized. 


Hazardous and Toxic Wastes 


I heard evidence about the problems of handling, storing, 
transporting and disposing of hazardous and toxic substances. 
In the chapter entitled Management of Fuels and Hazardous 
Substances, which contains a full definition of these sub- 
stances, I discuss specific aspects of these problems. In this 
section, | want to cover the problems of disposing of these 
wastes. 


Procedures 


No comprehensive approach to the disposal of such wastes 
was presented to the Inquiry. The problem involves a wide 
variety of waste products and many special procedures and 
approvals. The Environmental Protection Service has pre- 
pared a comprehensive description of hazardous and toxic 
wastes, and I recommend its use in disposing of such wastes 
produced by activities related to the proposed pipeline. 


62. All hazardous and toxic wastes associated with the 
project shall be handled in compliance with the Code of Good 
Practice for Management of Hazardous and Toxic Wastes at 
Federal Establishments (Environmental Protection Service, 
Department of the Environment, 1977). 


63. Substances used on the project shall be selected, so far as 
practicable, according to their least toxicity and persistence of 
their waste products in the living environment. 


64. Hazardous and toxic wastes shall be listed and especially 
noted in the overall and site-specific plans. Each application to 
the Agency for a permit or approval for any purpose shall 
specify the use of any or all hazardous and toxic wastes 
associated with the activities included in the application. 
Information will include details such as the name, properties 
and use of each substance; the volume or weight of waste; the 
toxicity of each substance (if known); the proposed method of 
packaging, transporting, transforming and stowing of waste; 
and the proposed method of disposal. 

65. Radioactive materials shall be handled, stored, trans- 
ported and disposed of according to the latest government 
regulations and according to specific plans developed by the 
Company and approved by the Agency. 


HE REPORT OF 
HE MACKENZIE VALLEY 
IPELINE INQUIRY 


here is a great tendency to underestimate the magnitude of 
ie problems associated with the storage and handling of 
els and hazardous substances that will be used during 
onstruction and operation of a natural gas pipeline. From the 
vidence before me, it appears that the pipeline companies 
ave not given this problem the kind of consideration that it 
varrants. This causes me some concern, because casual 
andling of these substances could pose extremely serious 
sks to the northern environment. 

The problem centres on the storage and handling of the 
arious fuels that will be transported in bulk to power the 
iachines necessary to build the pipeline and to support the 
normous infrastructure necessary to feed the construction 
rocess. But it also involves other substances, such as 
abricants, solvents, alcohols, paints and a host of other 
nemicals in a variety of forms. Moreover, if methanol is the 
ntifreeze in the water mixture used to test the pipeline under 
ressure when it is completed, large quantities of it will have 
) be transported north and stored there. The specific 
roblems associated with the use of methanol in testing the 
ipeline are dealt with in the chapter entitled Pipe Testing. 

- Hazardous and toxic substances are defined in the Environ- 
ental Protection Service’s publication Code of Good Practice 
or Management of Hazardous and Toxic Wastes at Federal 
stablishments, to include any product or substance that is or 
mtains a poisonous, toxic, inflammable, explosive or corro- 
ve product or any substance of a similar nature that, upon 
slease or escape to the environment, may Cause or may 
ontribute to a harmful effect on the environment and on 
uman health and safety. Liquid and solid municipal wastes, 
on-toxic and non-hazardous commercial and industrial 

lid waste, and construction debris, are not included in this 
efinition. They are dealt with in the chapter entitled Waste 
fanagement. 

The management of fuels and hazardous substances 
volves two aspects that must be addressed properly from 
1e outset: first, to avoid spills by careful and comprehensive 
lanning, and, secondly, to minimize environmental damage 


: 


; 
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PART THREE — 
THE PROJECT 


Management 
of Fuels and 
Hazardous 
Substances 


caused by spills by putting effective contingency plans into 
action. I wish to emphasize these two issues in this chapter. 

Arctic Gas estimated in their application that they would 
use about 100 million Imperial gallons of fuel and methanol 
during the construction of the proposed pipeline. Foothills 
would use quantities of the same order of magnitude. In 
addition, both companies would use large quantities of other 
hazardous and toxic substances that could cause substantial 
damage if they escaped into the environment. 

The transportation of fuel and other hazardous substances, 
whether by rail, air, road, barge or ocean-going ships, and 
their storage will use both existing and new facilities owned 
by the Company itself and by non-Company interests. A 
variety of standards and types of equipment will be used: for 
example, small volumes of fuel (up to about 1,500 barrels) will 
be stored in bladder tanks; but steel tanks may be used instead 
of, or in combination with, bladder tanks for larger quantities 
(up to about 5,000 barrels). Final selection of tank type will 
depend on several factors, including volume, length of storage 
time, and availability of land. Vehicles will transport fuels 
and other substances from the bulk storage areas to worksites 
located throughout the project area. During the operation of 
the pipeline, fuels will be stored at facilities along the right- 
of-way. 

I have heard a great deal of evidence about the threat posed 
by spills of fuels and other hazardous substances during the 
construction and operation of a pipeline. Many expert 
witnesses at the formal hearings testified on environmental 
aspects of the project, and many people at the community 
hearings predicted major damage to waterfowl, aquatic 
mammals, fish and the native people’s traditional pursuits, if 
spills occur. This threat is real, particularly if a spill occurs in 
the Delta or along the Arctic coast. 

The evidence from the hearings, the technical literature 
and actual world experience show that oil and chemicals, 
once spilled in water, cannot effectively be cleaned up unless 
exceptionally calm, temperate conditions prevail at the time 
of the accident. These conditions are very seldom present in 
the North. As I emphasized in Volume One, the evidence 
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demonstrates that we do not have the technical ability to 
clean up major spills in arctic conditions. Every effort must, 
therefore, be made to avoid spills. 

Fuel spills occurred during the construction of the Alyeska 
oil pipeline. Gilbert Zemansky, who was engaged in monitor- 
ing its construction, informed the Inquiry that there were at 
least three major oil spills: in 1974, a seam on a bladder tank at 
the Toolik camp site burst and spilled more than 100,000 
gallons; between February 1975 and spring 1976, chronic 
leakages in buried fuel lines at the Galbraith camp site lost 
between 100,000 and 600,000 gallons; a similar situation was 
reported at the Prospect camp site, where over 40,000 gallons 
leaked into the environment (Zemansky, 1976). 

I said in Volume One that the extremely large volume of 
petrochemicals that must be moved and stored during 
pipeline construction will make spills inevitable, despite the 
best planning. This issue was given special consideration in 
the Pipeline Guidelines, yet the plans the pipeline companies 
laid before the Inquiry were vague on the subject of what 
must be done to prevent spills. Some attention has been given 
to contingency plans, but they are still in the most rudimen- 
tary stage of development and they do not answer the 
problem. 


The Limitations of Spill Control 


I have heard a good deal of evidence on the need for thorough 
contingency planning. But such planning is for the purpose of 
developing an emergency response to an environmental 
hazard that has already become reality. | have heard very 
little evidence on spill prevention, despite the fact that is the 
means — indeed, the only means — to a successful resolution 
of the risks associated with the use of fuels and hazardous 
substances on the pipeline project. 

It must be clearly understood by everyone who may be 
concerned with the construction, operation and regulation of 
a gas pipeline, that petrochemical spills will occur, that the 
technology for dealing with petrochemical spills is in its 
infancy, and that, as a consequence, some level of damage to 
the environment will result. 

We know from experience in more temperate regions that, 
once a spill has occurred, the clean-up operation is very 
difficult, if not impossible. In the North, the problems of clean- 
up are far worse. Remoteness and the great distances between 
centres of activity and supply will seriously affect the 
efficiency of any clean-up operation. These distances will 
complicate communications, delivery of clean-up supplies, 
the feeding and housing of clean-up crews, and the repair and 
servicing of clean-up equipment, and these problems are only 
a beginning of the difficulties. 

The deployment of men and equipment in low tempera- 
tures, through broken and moving ice, in stormy seas, 
darkness and permafrost conditions may be difficult to the 
point of impossibility. In winter, fuel and chemicals will run 


under the ice or, if spilled on the ice, will leak through crack 
and between blocks and fissures. An ocean or river currer 
(the Mackenzie River averages approximately three miles pe 
hour) will disperse a spill over a considerable distance in 

short period of time. Booms to contain spills are relativel 
inefficient in currents, waves and ice. Many northern river 
including the Mackenzie River, are subject to flash floods i 
summer: after a heavy rain, perhaps far upstream, the rive 
rises quickly with an attendant increase in current velocity 
Water levels fall rapidly after a flash flood, and in suc: 
circumstances a spill might be widely spread over soft mu 
on the river’s banks. These areas, the tidal flats of the Beaufor 
Sea, and the low, marshy terrain of the Mackenzie Delt 
would be difficult or impossible to clean up. 

Barges will carry tens of millions of gallons of fuel o 
during the short shipping season on the river, the equipmen 
available will be used intensively, and in places there will b 
transfer operations in fast currents, poor weather condition 
and darkness. The barges now used on the Mackenzie River t 
transport fuel vary in design, age, size, equipment and in th 
lay-out of their piping and pumping systems. These varia 
tions create a further potential for accidents, and th 
likelihood of spills will be still further increased if inexperi 
enced personnel have charge of equipment to transfer cargo. 

There is the very real possibility that the huge cost tha 
would be incurred in the clean-up of a remote area would b 
used as an argument for leaving the area to recover naturally 
This has happened elsewhere. But, in the North, natura 
recovery is extremely slow and, therefore, the impact of oi 
pollution on northern species and northern ecosystems i 
likely to be more devastating than in more temperat 
climates. 


Risks to the Environment 


There have been several studies of the effects of oil an¢ 
chemical spills on the environment. Conclusions diffe 
widely, and many of the mechanisms involved in chemica 
and oil toxicity are not understood. Petrochemical spills ma} 
involve different compounds, and the threat of pollution ma 
come from the slick itself or from the toxic effects 0 
petroleum fractions or chemicals. In an aquatic environmen! 
some hydrocarbons and chemicals will float to the wate 
surface, others will settle to the bottom; some are soluble, an 
many volatile components of the spill will evaporate. 

In Volume One, I outlined the general impacts that migh 
result from the spill of fuels in the North. The most visibl 
effects of a spill on wildlife will be seen on sea-birds an¢ 
waterfowl. Oil will mat the feathers so they can no longe 
function for flight, water repellency or insulation, and thi 
birds affected generally die by drowning or from exposure 
Birds are also harmed by the toxic effects of oil when the} 
ingest it by preening oil-stained feathers. The enormous flock: 
of the migratory birds that use the Mackenzie Valley anc 
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Nestern Arctic are vulnerable to this disaster. The threat is 
ot confined to spills that occur during the summer, when the 
nirds are present in the region. A spill in winter would 
srobably persist and affect the environment used by these 
birds for many years. 

_ There is conflicting evidence on the effects of oil on marine 
nd aquatic mammals. Contamination of restricted areas, 
juch as whale calving waters, seal haul-out sites, and 
lnuskrat and beaver ponds, could have a serious impact on the 
opulations that use these locations. Polar bears could also be 
ffected. 

_ Effects on aquatic organisms are generally more subtle, and 
night not be visible to the casual observer. Aquatic organisms 
nay be killed directly by coating and asphyxiation, by contact 
oisoning or by exposure to water-soluble toxic components 
of the spill. Juvenile forms are generally more sensitive and 
sulnerable than adults. The higher species in a food chain 
nay be affected by destruction of their food resources lower 
‘own the chain. The ingestion of sub-lethal amounts of oil or 
f oil products into aquatic organisms can result in reduced 
‘esistance to infection and other stresses, the destruction of 
he food value of fishery resources, and the incorporation of 
arcinogens into the marine food chain and into fish used for 
ood by the local people. 

_ Oil can kill salt-marsh grasses, seaweeds and freshwater 
-egetation, leading to a loss of food and habitat for wildlife 
nd aquatic organisms and, if extensive enough, to the erosion 
f sediments normally held in place by the roots of these 
slants. Once contaminated, vegetation is extremely difficult to 
lean. It generally takes two, three or more years in temperate 
egions for heavily oiled vegetation to recover its former 
sroductivity. 

_ The threat to the aquatic environment comes not only from 
uels, but also from a host of other hazardous and toxic 
ubstances that will be used on the pipeline. Substances such 
's the wide variety of lubricants necessary on the project and 
hlorine, which is used to treat drinking water and waste- 
vater, could present a threat to the aquatic environment if 
hey are not carefully handled. 

In addition to the biological effects of petrochemical 
sollution, there are many non-biological effects that should 
Iso be considered because they could have an economic or 
esthetic impact on an area. Boats, wharfs and fishing gear 
night be fouled. The recreational possibilities and the tourist 
adustry in a spill area might be seriously affected for a long 
veriod of time. Water supplies could be contaminated, and 
pecific-status land areas, such as parks, ecological reserves 
nd lands and waters used by native peoples in their 
caditional pursuits, could be spoiled. 
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Implications 


The problem of oil spills during the construction of a gas 
pipeline is important because of the very large amounts of 
fuel and chemicals involved and because the means to control 
spills in northern waters are inadequate. The prospect of 
other petroleum-related developments in the region makes 
the threat of long-term adverse effects on the environment all 
the more serious. 

Granted, government and industry are now spending 
millions of dollars on research that focuses primarily on 
clean-up technology for oil spills. It is urgent and vital work, 
but we must never forget that, in the design, construction and 
regulation of a pipeline, the emphasis must always be on 
prevention. 


A Management Plan 


Commitment toa Plan 


The plans for fuel storage and handling and for spill 
prevention and control that the pipeline companies presented 
to the Inquiry are, at best, rudimentary. A great deal more 
work will be required to produce plans that are acceptable. 

The drilling program in the Beaufort Sea has given some 
impetus to improving the state-of-the-art, with particular 
emphasis on clean-up measures to be taken in arctic marine 
environments. Since the Inquiry hearings ended in November 
1976, an intergovernmental task force has developed contin- 
gency plans for a maior oil spill in the Beaufort Sea, and the 
Department of the Environment has drafted contingency 
planning guidelines for spills from oil and gas pipelines. 

These plans, however, are mainly concerned with the 
organizational aspects of a response to an oil spill: the 
prevention of spills seems to be receiving less attention. | 
think my most effective contribution is to specify preventive 
measures that should be imposed on the pipeline project, 
because prevention offers the best means of protecting the 
environment. 

Because so few regulations to prevent spills are now in 
force, and because the work of the pipeline companies on this 
subject is inadequate, despite the specific requirements of the 
Pipeline Guidelines, I deem the following recommendations to 
be essential from the commencement of the project. 


Overall Plan 

To deal adequately with the handling, storage a nd clean-up of 
fuels and hazardous substances that may be spilled, the 
Company and the Agency must come to terms with a host of 
complex and interrelated considerations of engineering 
design, construction and operating measures, environmental 
disciplines and socio-economic factors. A comprehensive 
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approach of this nature goes far beyond the pipeline compa- 
nies’ present submissions. The Company and the Agency 
must agree on an overall plan that will specify precisely the 
approach to be taken at each stage of the design, construction 
and operation of the pipeline and its related facilities. 


1. Before the final design phase, the Company shall prepare 
for approval by the Agency an overall plan for the transpor- 
tation, transferral, storage, use and disposal of fuels and other 
hazardous substances that will be used during the construc- 
tion, operation and abandonment of the pipeline and all 
related facilities used by the Company. The overall plan shall 
emphasize the need to prevent spills and to control fuels and 
hazardous substances. It shall demonstrate that facilities and 
handling equipment will be designed, and personnel will be 
trained, to minimize the risk of spills. It shall also demonstrate 
that, during construction and operation of the pipeline, 
products will be transported, transferred, stored, used and 
disposed of in ways that will most effectively protect the 
environment; and that there will be effective contingency 
plans and trained personnel available to deal with spills that 
do occur, both at the site of the spill and in other areas that 
may be affected. The overall plan shall outline training 
programs for Company personnel who handle hazardous or 
toxic materials. 


Subject to the direction of the Agency, the overall plan shall, 
as far as possible, be in cartographic form, and shall take into 
account, by means of overlays or other graphic techniques at 
the same scale or by notations, the other overall plans 
requested elsewhere in this report. The Agency may request 
the Company to resubmit parts of this plan if, for any reason, 
they do not meet with its approval. The Company shall 
undertake to keep the overall plan up to date so that it reflects 
the latest policies and actions of the Company, the Agency 
and government. 


2. The overall plan shall specify the physical and biological 
aspects of the environment that must be protected to safe- 
guard the living resources along the pipeline corridor from 
possible spills of fuels or hazardous substances. It should show, 
for example, waterfowl and sea-bird concentration areas, 
habitat for rare and endangered species, and fish spawning 
and overwintering areas along the pipeline corridor and 
transportation routes. It should also show locations of 
communities and of hunting and fishing areas and camps; 
locations and times of use of all domestic, commercial and 
sports fishing sites; locations and boundaries of all existing 
and proposed parks, International Biological Programme 
sites, bird sanctuaries and other ecological reserves; locations 
of archaeological or historic sites; locations of all harbours for 
small craft or areas in which they are used, docks and landing 
sites for marine vessels, and designated landing and take-off 
areas for floatplanes; and locations of water intakes for 
temporary and permanent domestic and industrial use, as well 
as those used for pipeline construction. 


In addition, the overall plan shall indicate general location: 
and periods of use of all transportation routes and storagt 
areas for petrochemical and hazardous and toxic substances 
and the volumes of these materials to be moved along variou: 
routes and stored at the various locations by season. An outline 
indicating the inspection and construction requirements for al 
transportation systems and transfer and storage facilities 
whether they are owned by the Company or not, should be 
provided. 


The overall plan shall also list all hazardous and toxic 
substances to be used, and provide details of the name 
properties and use of each substance, the volume, the toxicity 
data (if available), the proposed method of packing, trans: 
porting, transferring and stowing for each substance, and the 
proposed method of disposing of it. 

3. The overall plan shall be approved by the Agency befor 
site-specific applications are submitted for facilities at whicl 
fuels or hazardous substances will be handled, used or stored. 


Site-specific Information 

4. The Company shall file with the Agency, as part of its site: 
specific applications for construction and operation of projec 
facilities, site-specific information relating to the transporta- 
tion, use and storage of fuels and other hazardous substances 
This information shall include designs for fuel and chemica 
storage facilities, transfer equipment, and transportatior 
vessels and vehicles owned or used by the Company. Site: 
specific information for storage facilities shall include « 
summary of the physical and biological environmenta 
conditions in the area surrounding the installations; ¢ 
complete set of detailed engineering drawings; a complete se 
of operating standards, including volume through-puts 
number of operating personnel, period of use, expected life 0} 
the installation, abandonment criteria, environmental protec- 
tion criteria and environmental restoration plans. Site-specific 
information shall also include an operation procedure manua 
for each spread and for each transfer depot and _ storage 
facility. 

Site-specific information shall detail specific contingency 
plans for each spread and for accidents that could occur alon¢ 
transportation routes, as well as specific measures to max- 
imize the chances of cleaning up spills on land rather than or 
water. To handle spills that do escape into watercourses, plans 
shall be developed that give first protection to areas importani 
to aquatic birds, fish, marine mammals and human use. 


The Agency must approve the location and extent of the 
areas in which spilled liquids and contaminated materials 
such as earth, natural and synthetic absorbants and driftwood 
are deposited. 

The preparation of the overall plan and of the site-specific 
information necessary for the submission of site-specific 
applications will be major undertakings and will require the 


etailed specification of designs and procedures and a 
omprehensive understanding of a wide range of biological 
nd socio-economic factors. The responsibility for preparing 
ne information clearly lies with the Company, but the 
agency will also have a major task in assessing the plan. 


ypill Prevention 


| 


‘o assist in the preparation of a sound spill prevention 
rogram, I have developed a comprehensive set of recommen- 
ations based on the final submission of Commission Counsel 
nd the information provided by other participants at the 
aquiry. 

_ In making these recommendations, I endorse the use of very 
pecific numerical values. It has been argued that this 
pproach is too restrictive and that, instead, a best judgment 
ased on site-specific features by professionals should be 
nade at each location. I reject that approach because, in view 


f the scale of the project and the time involved, it is simply 
ot practical. In my opinion, the most practical approach for 
ne pipeline project is the adoption of standards that are easily 
nderstood by all concerned: the designer, the executive, the 
aspector, the biologist and the transportation and pipeline 
ontractors. Cases that require special attention can, of course, 
e dealt with on an individual basis. If the specified 
ecommendations are unsuitable in a particular case, the 
‘ompany must document the situation and clearly specify 
lternative measures, which the Agency can then assess and 
pprove or reject. So far as the Company is concerned, this 
‘rocedure will involve about the same work that would be 
equired for a best judgment by professionals. The difference 
3 that specific requirements support a general standard, and 
est judgments, by themselves, may not. 

_ The recommendations read like a safety program, and with 
ood reason. Personnel must be continuously trained and 
upervised to ensure that they are following sound practice to 
revent oil spills. The location, design and construction of 
acilities must be carried out to minimize environmental 
mage if a spill does occur. The correct operation of storage 
acilities is a matter of particular importance, and they must 


e continuously checked to ensure that they are in good order. 


Jesign Guidelines for Spill Prevention 
ANKFARMS 


_5. Reinforced concrete or earthen dykes for spill containment 
hall surround all above-ground tanks. The minimum dyke 
eights shall be either two feet for concrete dykes, three feet 
or earthen dykes, or as calculated as follows, whichever is 
reater: the capacity of the largest tank (in cubic feet) plus 10 
ercent of the capacity of all other tanks (in cubic feet) 
ivided by the effective tankfarm area (in square feet), plus 
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one foot. The effective tankfarm area equals the entire area 
that is surrounded by dykes, less the area occupied by all tanks 
except the largest tank. 


6. The dyked area of permanent tankfarms shall be rendered 
virtually leak-proof by ensuring that the maximum percola- 
tion rate in the soils is no more than 5x 10° cm/sec. This 
protection may be achieved by locating the tankfarms in areas 
that have suitable natural soils, or by importing or preparing 
suitable soils and lining.the tankfarm area with them. These 
soils shall be protected with a minimum cover of 10 inches of 
gravel to prevent physical damage to the soil below. 


7. The dyked area of temporary tankfarms shall conform to 
the soil percolation rate requirement specified for permanent 
tankfarms. This criterion may be met in the same manner or 
by the use of oil-resistant membranes manufactured for the 
purpose, such as those made from polyvinyl] chloride (PVC) or 
urethane. These membranes shall be protected against me- 
chanical damage by a 6-inch layer of sand above and below 
them. Because PVC membranes become brittle at temperatures 
below 0°C, they should not be used if in contact with frozen 
ground. Urethane membranes do not last long and should not 
be used in installations that will exist for longer than two 
years. 


8. Tankfarms shall not be built on permafrost unless the 
permafrost is insulated from the tanks and other structures to 
ensure that the contents of the tanks and the structures do not 
cause melting; and unless soil test results demonstrate that the 
permafrost will support the loads placed upon it without 
settlement or movement. 


UNDERGROUND STEEL STORAGE TANKS 

9. Underground tanks shall be constructed according to the 
specifications given in Underwriters’ Laboratories of Canada 
Standard $603 and /or Standard 5603.1. 

10. Underground tanks should not be installed in areas of 
permafrost. 

11. Underground tanks shall be surrounded with a minimum 
of one foot of clean sand, shall be buried a minimum depth of 
three feet and, in areas where traffic passes over them, they 
shall be covered with reinforced concrete slabs. 

12. Permanent underground tanks shall be protected from 
corrosion by the use of anodes. Points shall be installed for 
anode testing. 


ABOVE-GROUND STORAGE TANKS 

13. Above-ground shop-fabricated tanks shall be constructed 
according to the specifications given in Underwriters’ Labora- 
tories of Canada Standard S601. Above-ground field-fabri- 
cated tanks shall be constructed according to the specifica- 
tions given in American Petroleum Institute Standard 650. 


14. The Company shall prepare a proposal for approval by 
the Agency for all steel and welding specifications to be used 


184 THE PROJECT 


with metal tanks. One area to be considered is protection 
against the brittle fracture of steel by specifications of a 
Charpy-Vee Notch impact requirement. 

15. Bladder tanks shall be used for temporary storage only. 
They shall meet the standards of the Underwriters’ Laborato- 
ries of Canada or government specifications for their intended 
use. They shall not be used where atmospheric temperatures 
may go below the minimum temperature for usage recom- 
mended by the manufacturer. The tanks shall be installed ona 
bed of sand at least one foot thick. 


STORAGE IN FLOATING VESSELS 


16. Storage of fuels and petrochemicals in vessels used for 
transportation or in any other floating vessel shall be subject 
to the specific approval of the Agency. 


17. The use of floating storage shall be prohibited in ice, unless 
the barges or vessels are fully protected from moving, floating 
ice and from being held in the ice, either in a river or at sea. 
However, special consideration may be given in specific 
instances to ice-strengthened barges or vessels that are 
designed for the purpose and that have adequate mooring and 
docks of sufficient strength to support the loads involved. 


18. The use of barges for storage in waters that have acurrent 
shall be avoided. If the current exceeds three knots, the use of 
floating equipment for storage purposes shall be prohibited, 
except when waiting a reasonable period (about three days) 
to be unloaded. 


19. Barges or vessels may be used for storage in waters 
provided that the prohibitions on ice and current outlined 
above are met. The storage barge or vessel shall be surrounded 
by a floating containment boom, and its mooring arrange- 
ments shall be checked and recorded every 12 hours. 


20. Daily recordings and reconciliations of cargo tank ullages 
shall be carried out on all barges or vessels used for floating 
storage. 


21. All dyking requirements for fixed-tank storage shall 
apply to floating equipment that is used for storage on land. 


22. As the bottom structure of most barges is not designed to 
support the weight of full fuel tanks when they are out of the 
water, the underside shall be shored up in a manner approved 
by the Agency for the specific vessel used. Care shall be taken 
to ensure that the shorings take up the load at the major 
structural member and not at unsupported panels of plating. 


DRUM STORAGE AREAS 


23. Storage areas for drums (full or empty) shall comprise a 
concrete slab or some other impermeable ground cover (such 
as a steel plate) that is graded so that all leakages collect in one 
area. The storage areas shall drain toward a sump and, in the 
case of petroleum storage, to an oil separator. 


PIPELINES AND FITTINGS 


24. All pipelines connecting to barges, vessels and petrochem 
ical facilities shall be of steel or a steel alloy that is suitable fo 
the purpose; all joints shall be welded or weld-flanged to th 
required pressure rating. 


25. Valves and other pipeline fittings shall be made of forge: 
or cast steel alloys that are suitable for northern temperatures 
Valves and fittings used inside vessels or barges may be of cas 
iron. 


LOCATION OF STORAGE FACILITIES AND ROUTING OF 
PETROCHEMICAL TRANSPORT 


26. Sites for the bulk storage of petrochemicals shall not b 
within three-quarters of a mile of areas where waterfow 
concentrate or within 1,000 feet of any waterbody, unles 
otherwise approved by the Agency. 


27. Because of the environmental sensitivity of the Delta, it 
low topography and its susceptibility to storm surges anv 
floods, every effort shall be made to avoid the risk of ai 
accidental spill. The Agency shall, therefore, institute specic 
measures for storage facilities located there. These includ: 
limiting the size of storage facilities (generally, the maximur 
tank size should be approximately 125,000 gallons, which i 
equal to about one-quarter of a barge load); restricting th 
location of storage tankfarms to stable, high, “Old Delta 
ground; and permitting drawdown from only one tank at: 
time, with all other tanks kept locked. 


28. Fuel loading and discharge terminals shall be locate 
downstream from loading and discharge berths for generc 
cargo to reduce risks of explosion or fire. 


29. Bulk storage and handling sites shall have a maximur 
surface slope of two percent. (The velocity of drainage on suc. 
a slope is generally slow enough so that run-off can b 
controlled.) 


30. Petrochemical transport shall be along designated an 
approved routes. Waterborne petrochemical transport shoul 
not be routed through large areas of waterfowl] concentration 
nor through ecological preserves. Routes should avoid areas ¢ 
waterfowl concentration by at least three-quarters of a mil 
Considerable research and field work will be required t 
establish a complete inventory and evaluation of wildlif 
resources and the sites of human habitation to be avoided b 
such transportation routes. Navigation hazards, the practico 
bility of landing, and wharf sites must also be considered. 


31. Fuel and bulk chemical cargo movements on a river or! 
the Beaufort Sea should not begin until the ice condition: 
water level and current will not hamper activities to contai 
or clean up an accidental spill (this date may vary from yeé 
to year). Fuel and bulk chemical cargo movements on a rive 
should be suspended if there is a rapid change in the wate 
level or current. All fuel and bulk chemical cargo movemen' 
should be completed before vessels and barges are in danger ¢ 


ling caught by freeze-up (this date may vary from year to 
yar). 

32, If, after approval, the Agency finds that any of the 
ocedures for petrochemical transportation, tranfer, storage 
( waste disposal do not adequately protect the environment, 
ley shall be altered. This may require the re-routing of 
pplies, the relocation of storage facilities, or the redesigning 
_ transfer and disposal equipment. 


} 
MARINE TRANSPORTATION FACILITIES 


33. All ships or barges used to carry petrochemical products in 
[1k for the pipeline project shall be classed by a recognized 
iternational marine classification society, such as the 
merican Bureau of Shipping or Lloyd’s Register of Shipping, 
( approved by the Canadian Coast Guard’s Ship Safety 
lanch. New vessels shall be built to the relevant institution’s 
jles and constructed under its supervision. 


34. Cargo tanks shall be subdivided according to the require- 
rents of the Canada Shipping Act, “Oil Pollution Prevention 
hgulations, Amendment,” dated September 6, 1973. 


35. Operation, construction and outfit of vessels shall be to the 
iquirements of the Canada Shipping Act, “Load Line 
hgulations.” 


36. At present it is standard practice for fuel barges to carry 
(ck cargos, but in many instances, fittings and arrangements 
{ prevent spills are incompatible with the carriage of deck 
(Tgo. The Company shall submit for approval the modifica- 
bn that will have to be made to existing barges, and the 
(signs that will be required for new equipment. 


ITROCHEMICAL TRANSFER: MARINE OPERATIONS 


37. To contain spills that occur during transfer operations, a 
ill-guard shall be fitted around the perimeter of the decks of 
irges or tankers. A 12-inch-high spill-guard is usually 
equate, but the spill-guard shall be higher if the deck is 
(mbered or if the ship usually operates with trim. Spill- 
sards must have drain openings to prevent the accumulation 
(rainwater or spray when underway. These openings shall 
| provided with plugs that must be fitted during transfer 
erations. A strip of deck outside the spill-guard shall be 
jinted white to allow easy visual identification of a flow of 
lids over the side. 


38. To contain minor spills within an area smaller than the 
thole deck, other spill-guards shall be fitted around the 
‘iake-break” connections, tank vents and hose stowage 
Icks, 

39. As far as practical, loading and discharge manifolds, 
(rgo tank vents, flow meters, level gauges and pump controls 
<all be grouped together to aid surveillance during transfer 
(erations. 


fa. At the loading and discharge manifolds, whether on 
urine vessels or on land, bolted flanges or quick-operating, 
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flange-type connections shall be used. The manifolds shall be 
fitted with spill-guards of sufficient capacity to contain the 
amount of liquid that would be spilled from a manifold 
connection and equal to the flow through it during the time 
taken to stop the flow in an emergency. The capacity shall be 
determined by the design shut-down time. In no case shall a 
manifold be installed that hangs clear over water or land. 


41. A positive means of draining the manifold and hose lines 
shall be provided with a recirculating pump connection that 
enables the discharge pump to deliver the liquid product back 
to the ship’s tank, instead of to the shore facility, during 
discharge operations. Test cocks shall also be fitted so that 
operators can verify that the lines have been purged before 
disconnecting the hoses. 


42. The complete deck area, and all areas where operations 
may have to be carried out in darkness, shall be adequately 
lighted. In internal spaces, such as pump rooms, the minimum 
level of illumination shall be 15 footcandles, at exterior deck at 
manifolds and pump controls, 10 footcandles, and for the 
entire exterior deck other than above, five footcandles. 


43. To prevent spills and for general safety, the following 
precautions against fire must be taken. All electrical devices 
shall be suitable for use in an explosive atmosphere. All cargo 
tank vents shall have flash screens. A foam firefighting 
system shall be permanently installed on the deck. It shall be 
capable of supplying foam to any part of a deck and, to ensure 
that enough foam is available, it shall have the capacity to 
produce 0.11 Imperial gallons per square foot of deck per 
minute for a total of 20 minutes. (Further requirements are 
contained in the “Fire Detection and Extinguishing Equip- 
ment Regulations” of the Canda Shipping Act.) Spaces below 
deck, in which fires often start, shall be protected by an 
automatic carbon dioxide or similar flooding system. This 
system shall automatically shut off all ventilation to the 
affected space in the event of fire. Adequate dry chemical fire 
extinguishers shall also be provided, and large “No smoking” 
signs in languages or in symbols that are understood by 
everyone on the site shall be displayed at the gangway, the 
manifold and at any other locations that may be necessary. 

44. To soak up any minor spillage caught within the spill- 
guard, an appropriate quantity of natural or a commercial 
absorbant material, an empty oil drum, plastic garbage bags, 
shovels, rakes, brooms, rubber gloves and boots shall be kept 
on the vessel. They shall be stowed in a convenient water- 
tight and secure locker on the deck. 


There are no established transfer procedures defined by 
regulations, but there can be no substitute for conscientious, 
well-trained personnel, who will take the necessary precau- 
tions. Cutting corners to save time or effort invariably 
increases the chances and severity of an accident. Continuous 
training and close supervision of work procedures are always 
necessary. 
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The following rules shall be incorporated into work 
procedures to reduce the possibility of spillage and to mitigate 
the effects of any spills that may occur. 


45. At all times during the loading or discharge of liquid 
products, suitably trained and qualified personnel shall stand 
by at both the receiving and discharge points. For tanks 1,000 
feet from the unloading site, the cargo discharge point on the 
vessel, the receiving point on land, and the receiving point at 
the tankfarm shall all be manned (three persons). All 
personnel shall be fluent in the same language and be equipped 
with two-way radios for good communication and coordina- 
tion. A supervisor employed by the Company shall be present 
and responsible for overseeing the entire operation. 


46. Berth operators and crew at marine facilities shall be 
trained and competent in all vessel and transfer operations 
including vessel mooring procedures; transfer connection 
procedures; shoreside and vessel cargo flow routing, loading 
phases and system timing details; methods for adapting to the 
different mooring and cargo transfer situations that may be 
expected at the mooring berth or elsewhere at the terminal; 
prescribed operating procedures for a particular berth; and 
emergency and contingency procedures and plans for the 
particular berth or terminal. 


47. During operations that involve the transfer of a liquid 
product to or from a vessel, all plugs in the spill-guards shall 
be in place. If there is heavy precipitation, it may be necessary 
to drain any accumulation of water by removing these plugs: 
if so, the transfer operation shall be stopped while the plugs 
are not in place. Transfer of a liquid product shall not be 
carried out if more than one inch of water is contained within 
the spill- guards. 


48. WV hen topping off the receiving facility, the rate of flow of 
the liquid product shall be reduced. Before disconnecting the 
hoses, care shall be taken to purge the lines and to verify that 
they are purged before the connection is broken. 


49. Fire prevention regulations, such as ‘““No Smoking” rules, 
shall be strictly enforced, and adequate fire extinguishers shall 
be available near the transfer location. Personnel shall be 
trained in the techniques of fighting petrochemical or 
hazardous substance fires. 


50. Liquid products shall not be transferred to or from 
waterborne transport when visibility is restricted. 


51. 1n fast-flowing rivers, particular attention shall be paid to 
the mooring arrangements of barges. Mooring lines shall be of 
adequate strength for the size of the vessel, and four lines 
should be employed, two forward and two aft. All lines shall 
use separate cleats or bollards, both on the ship and on the 
shore. The mooring arrangements shall be checked regularly 
(preferably atleast once every hour) by a watchman. 


52. In tidal waters, or in waters such as lakes that do not have 
appreciable currents, all fuel-transporation equipment shall be 


surrounded by a floating containment boom during t 
transfer of a liquid product. This boom could be carried by t 
vessel, but it should normally be stored at the wharf. 


53. To keep all transfer systems in good order, a detail 
preventive maintenance schedule shall be implemente 
Pumps and valves shall be opened for inspection once every 
months, preferably at the start of each season. Hoses shall 
visually inspected for damage before each use and, once eve 
12 months, preferably at the start of each season, they shall 
hydraulically tested to a pressure equal to one and one-he 
times their maximum working pressure. Rigging shall 
visually inspected for damage before each use and, once eve 
12 months, preferably at the start of each season, it shall 
statically tested to one and one-half times its rated capaci 
Alarms shall be tested for correct operation before each use: 
the system. Gauges and meters shall be visually checked f 
correct operation at each use. Fire-fighting equipment shall 
inspected in accordance with “Fire Detection and Extinguis. 
ing Equipment Regulations” of the Canada Shipping A 
Mooring lines shall be visually inspected for damage befc 
each use, and they shall be replaced every 24 months. Floati: 
containment booms shall be visually inspected for dama@ 
before each use. 


PETROCHEMICAL TRANSFER: LAND OPERATIONS 


54. All transfer areas, including — but not limited to — are 
for tank truck loading, drum filling and vehicle fuelling, sh 
have spill collection facilities as outlined in the section “Drt 
Storage Areas.” 


55. All transfer points shall be controlled by fast-acti 
valves so that the flow of the liquid product can be terminat 
immediately if the hoses or any other equipment should fail 
if there is a fire. 

56. Transfer operations shall be constantly monitored 
trained personnel who shall be in attendance during the ent. 
transfer period. 


57. All recommendations made in the section ‘“Petrochemk 
Transfer: Marine Operations” concerning transfer-poi 
illumination, no-smoking regulations, fire-fighting capabi 
ties, fire extinguishers, and qualified personnel, and relev¢ 
points in the preventive maintenance schedule shall apply. 


WASTE PETROCHEMICAL HANDLING 


58. Bottom-drainage lubricating oil change areas shall 
supplied with concrete slabs or some equivalent, such as st 
plates, that are suitably graded toward a sump and petrolet 
separator to ensure that any spillage does not contaminate t 
surrounding area. Top-drainage lubricating oil change are 
where oil is removed from crankcases by mobile or fix 
suction pumps, shall not require special protection. 

59. Used lubricating oil shall either be shipped to a refinery } 
use as feed stock or for re-refining, or burnt in an incinerdl 
specifically designed for the purpose. 


0. An application to dispose of a chemical shall be made to 
» Agency every time a disposal is contemplated, and the 
mpany must have formal approval of its proposal before 
» disposal is effected. Generally, the disposal shall conform 
| recommendations in the Code of Good Practice for 
inagement of Hazardous and Toxic Wastes at Federal 
tablishments (Environmental Protection Service, Depart- 
pnt of the Environment, 1977). 


iINTAMINATED RUN-OFF CONTROL 


1. It may not be practical or possible to collect all petroleum 
ikages and spills at each small petrochemical storage 
tility in living and work areas. Run-off water storage pits 
4ll, therefore, be installed immediately adjacent to these 
pas to collect all run-off so that it may be monitored for 
}roleum content. 


2. Storage pits shall be designed to contain a minimum of 48 
lars of run-off from the area drained. The rate shall be based 
the maximum 24-hour run-off rate for the 10-year storm- 


3. In sensitive permafrost areas, pits shall be designed to 
nimize thermal disturbance and degradation of the sur- 
nding soils. 

4. Permanent storage pits shall be constructed with soil 
iers to prevent leakage to the environment. Percolation rates 
all be less than 5 x 10-6 cm/sec. 


5. Temporary storage pits shall conform to the percolation 
ie requirements specified for permanent storage pits. The 
iteria may be met in the same manner or by the use of oil 
tistant polyvinyl chloride (PVC) or urethane membranes 
cifically manufactured for the purpose, but within the 


itrictions outlined in the recommendations for tankfarms. 


‘6. Water from storage pits shall not be released to the 
vironment until it is ascertained that the oil concentration in 
3 less than 5 parts per million (ppm). 


i. Surface run-off water from petroleum storage and 
idling areas that contain petroleum products in excess of 
limits specified shall be collected and transported in closed, 
k-proof systems to a separator facility. After treatment in 
| oil-water separation facility, all run-off water shall be 
lined into a collection pit. The water in this pit shall be 
pected to ensure its purity before it is released to the 
vironment. Oil skim on the water shall be removed by 
‘mercially available absorbents and incinerated. The 
ncentration of petroleum in discharge water shall be less 
‘nS ppm. 


3. Ice and snow contamination by petroleum products shall 
kept in storage pits until it melts. Commercial absorbents 
Hill be used to collect the oil, as described above, which shall 


nbe incinerated. 


| 
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Contingency Planning for Spill Control 


The measures I have outlined above are aimed at spill 
prevention. Nevertheless, as I explained in Volume One, spills 
are bound to occur. We also know that, once they do occur, the 
technology at present available to clean them up is inade- 
quate. Contingency planning is essential to make spill 
management as effective as technically possible and such 
planning must be complete, thoroughly understood and ready 
for immediate implementation. 

The submission by Commission Counsel on spill control 
dealt with the requirements of contingency planning, person- 
nel training and the selection and deployment of clean-up 
equipment. This was the only comprehensive outline of these 
subjects that had been developed to that time. However, since 
then, the Department of the Environment has developed a 
draft paper entitled “Contingency Planning Guidelines, Oil 
and Gas Pipelines” (May 1977). I think it is fair to say that in 
considerable measure these guidelines are based on Commis- 
sion Counsel’s submission to this Inquiry. 


69. The “Contingency Planning Guidelines, Oil and Gas 
Pipelines,” prepared by the Department of the Environment 
(draft, May 1977), should be adopted as the basis for specific 
requirements for industry contingency plans. 


I do not think it is necessary to reprint here either the 
Department of the Environment’s draft or Commission 
Counsel’s recommendations because both of them are only 
guidelines for the preparation of a contingency plan. Such a 
plan is urgently required and it does not now exist: it must be 
comprehensive and it must be compatible with other govern- 
ment plans. In the final analysis, the success of the contin- 
gency plan will depend on the scope of the planning, the 
commitment of money, the training of personnel and the 
limits of technology. 

Government agencies across the nation have prepared 
contingency plans for spills of various sorts. One example is 
the draft “Government Contingency Plan for Major Oil Spills 
in the Beaufort Sea’’ (Environmental Protection Service, 
Department of the Environment, November 1976), which 
aims at the coordination of the responses of various levels and 
departments of government to an accidental spill in the 
Beaufort Sea. Exactly this sort of coordinating plan will be 
necessary for a spill anywhere along the proposed pipeline 
corridor. 

70. The draft “Government Contingency Plan for Major Oil 
Spills in the Beaufort Sea” should be completed and tested in 
the field. Similar plans to cover wider regions of the North 
should also be prepared. 


The preparation of plans to coordinate the work of 
government departments and agencies is plainly the job of 
government itself. However, it is equally clear that industry, 
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in this case the pipeline company, will have the first 
responsibility for and the liability to clean up any accidental 
spill. In fact, the Pipeline Guidelines specifically require 
industry to prepare a spill contingency plan in the context not 
only of a gas pipeline and its attendant facilities, but also an 
oil pipeline along the same corridor: 
... effective plans [shall] be developed to deal with oil leaks, oil 
spills, pipeline rupture, fire and other hazards to terrestrial, lake 
and marine habitats, that such plans be designed to minimize 
environmental disturbances caused by containment, clean-up 
or other operations and to bring about adequate restoration of 
the environment, that they be designed to deal with minor and 
major incidents, whether they are single-event or occur over a 
period of time and that they include contingency plans to cope 
with major hazards or critical situations. [pp. 15-16] 


In addition, the Pipeline Guidelines require proposals of 
specific contingency plans or information regarding: 

a) how the possible loss of oil or gas through pipeline leaks 
would be routinely detected and stopped quickly (the 
maximum potential undetected loss from the pipeline 
should be specified and evidence provided. This value is to 
be as low as is technologically feasible); 

b) how oil which has escaped into the terrestrial, lake or 
marine environment would be detected, how it would be 
disposed of and how the elements of the environment 
affected by the oil would be rehabilitated; . . . [pp. 22-23] 


The pipeline companies must also: 

... provide documented evidence that they possess not only the 

necessary knowledge, but also the capability to carry out the 

specific proposals. [p. 13] 

The contingency plans advanced before the Inquiry by the 
pipeline companies and the producers in the Mackenzie Delta 
fall far short of the requirements laid down in the Pipeline 
Guidelines and of the ultimate requirements for the construc- 
tion and operation of a pipeline. Obviously, I cannot prepare a 
comprehensive plan: that is the responsibility of the pipeline 
company. The Pipeline Guidelines are useful, but they are not 
specific enough in their directions to industry to ensure that 
their contingency plans will be comprehensive and compati- 
ble with those of government. 


71. The Company shall prepare a spill contingency plan that 
is comparable to and coordinated with those of the relevant 
government agencies. 


There are four additional points that warrant further 


| 
consideration and that should ultimately be included in an 
planning scheme advanced by industry. 


72. There must be some definition of what constitutes a spi 
and of the appropriate response, given that the size and natur 
of spills can vary. The contingency plan must describe nc 
only an appropriate level of response, but also an appropriat 
type of response, taking into account that, in the Nortl 
certain clean-up techniques could cause more harm than th 
spill itself. 

73. To assist with project planning and spill response, tk 
Company should establish and file with the Agency \ 
catalogue of all the toxic and hazardous materials that willk 
used during the construction and operation of the pipeline an 
its ancillary facilities. The catalogue should include details 0 
the quantities shipped, stored and used in various location 
and at specified times; the properties of the substance, tl 
probabilities of a spill and the probable success of a clean-u 
operation with the equipment on hand. 


This procedure might be developed from the methoc 
outlined in the Battelle Memorial Institute’s report Control ¢ 
Spillage of Hazardous and Polluting Substances (United State 
Government Printing Office, 15090 P0Z10/70). 

The reporting of spills has been required by law in th 
United States since the early 1970s, but, except for spills fro: 
ships, it is not yet law in Canada. It must be a requirement fi 
the pipeline project and it would be commendable on 
nation-wide basis. 


74, Throughout the preconstruction, construction, operatic 
and abandonment phases of the pipeline project there shou 
be a mandatory spill-reporting scheme for the Company at 
all its contractors and subcontractors. 


Finally, the contingency plan must be proved effect 
under actual conditions in the field. It does not matter ho 
persuasive the plan is as a written document, as an organ 
zation chart or as a computerized response mechanism; if 
does not work in the field, it is useless. 


75. Any comprehensive contingency plan must be field-test 
regularly with realistic scenarios of all types of spil 
Government or Agency inspectors should spot-check conti 
gency planning preparedness by dropping unannounced if 
camps and facility sites to conduct mock spill exercises. 


[E REPORT OF 
[E MACKENZIE VALLEY 
PELINE INQUIRY 


> technical aspects of testing a pipeline under hydrostatic 
hire after it is in place and before it is put into service are 
ed on standard practice and are well covered by existing 
fons There are, however, environmental aspects to the 
ing of a northern pipeline that require regulation because 
fhe very large volumes of test liquid and its effects on the 
jiatic environment. 
‘o prevent the test medium from freezing in the pipe, it 
‘| be necessary to use either warm water or an antifreeze 
ture of water and methanol. Foothills suggested that the 
jifreeze mixture could be as much as 70 percent methanol, 
| Arctic Gas suggested 26 percent. In either case, very large 
‘ames of methanol and water will be used. For example, a 
pe-mile length of pipe, the length suggested for a test 
‘ion, would hold over 1 million gallons. Whether or not this 
‘ime is all water or is a water-methanol mixture, there are 
jious and major problems related to water withdrawal, the 
idling of methanol, contingency plans for spills, and the 
osal of the warm water or the water-methanol mixture. 
Ist of these problems can be handled by applying the 
»mmendations advanced in the chapters entitled Water 
) hdrawals, Waste Management, Management of Fuels and 
vardous Substances and The Physical Environment: 
iter. However, there are some specific issues that warrant 
ition here. 
he first relates to the withdrawal, then disposal, of the 
he amounts of water that will be required to test the pipe. 
lions of gallons of water will have to be withdrawn from 
‘location and disposed of in another several miles away. 
3 prospect raises a number of biological concerns, such as 
| impact on the location from which the water is with- 
wn, and the possibility of transferring water from one 
‘ershed to another. If a water-methanol mixture is used, it 
_ be made up at one point, then reused in successive 
‘ions of the pipeline before it is ultimately discharged. A 
with warm water will require not only the volume of 
er needed for the test, but also water to flush and warm 
1 section of the pipe before it is tested. This method will 
ire much more water, and it will preclude the reuse of the 
liquid, which is possible within a closed system if the 
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Pipe Testing 


water-methanol mixture is used. In either case, the discharge 
of such large quantities of water could create significant 
environmental problems, such as melting of river ice at the 
point of discharge, melting of snow cover over the ice or along 
stream banks, erosion of bank material, and, when the water 
has cooled, an increased thickness of river ice that may alter 
spring break-up patterns. 

The second, and perhaps the most troublesome, issue is 
related to the toxic nature of methanol and, in particular, to its 
high biological oxygen demand. Although contaminants may 
be picked up from within the pipeline, even with a warm 
water test, they probably represent a minor problem in 
comparison with the toxic and asphyxiating nature of 
methanol. The pipeline companies have said that, after testing 
is complete, the methanol will be concentrated by distillation, 
then burned or used for other purposes; the water from the 
mixture will either be sprayed onto land or frozen water 
surfaces or metered into suitable watercourses. Alternatively, 
the mixture might be diluted with more water, until it 
contains less than one percent methanol by volume, then 
disposed of in suitable watercourses. This latter technique has 
been severely criticized because it would require inordinately 
large volumes of water and because the total volume of 
methanol would create a high oxygen demand in the 
receiving environment. 

I am not satisfied that the toxicity of methanol to fish and 
fish eggs is adequately understood, and I conclude that the 
possible effects of disposing of the methanol mixture or a 
distillate residue have not been adequately dealt with. Both 
Arctic Gas and Foothills have, in my opinion, underestimated 
the practical problems associated with disposing of the 
enormous quantities of methanol waste. In particular, they 
have minimized the high demand for biological oxygen that 
the methanol will make. As noted in the report of the 
National Energy Board, small-scale studies of the effects of 
such a discharge do not provide any assurance that the 
environmental effects of a large-scale discharge can be 
overcome. The possible effects on water quality and fish are 
troubling, and they require the utmost caution. 
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The third issue involves contingency plans for an acciden- 
tal spill during testing. Again, the toxicity of methanol is the 
cause of gravest concern, although a warm water spill would 
cause melting and erosion, and it could cause problems of 
thermal shock. The transportation, transfer and storage of the 
test liquids will have to comply with the recommendations 
and guidelines presented in the chapter entitled Management 
of Fuels and Hazardous Substances. I assume, of course, that 
the most rigorous procedures to maintain quality control will 
be employed during the construction period to minimize the 
risk of pipe failure, but special and comprehensive measures 
must also be developed to contain a spill and to minimize its 
effects on the environment, should a spill occur during any 
part of the testing process. No such measures exist in the 
documentation presented to me, and it appears that the 
pipeline companies have seriously underestimated the impor- 
tance of planning for this possibility. 

With these points in mind, and recognizing that other 
chapters of this report cover many issues related to testing the 
pipeline, I put forward the following recommendations. 


1. Before construction of the pipeline begins, the Company 
shall prepare for approval by the Agency detailed plans for 
pressure testing. In addition to information required by 
existing regulations, these plans shall detail the environmen- 
tal effects and the measures that will be used during a typical 
water or water-methanol hydrostatic test sequence to miti- 
gate these effects. 


2. Pipe testing shall be carried out only under a permit from 
and in the presence of a representative of the Agency. The 
Company shall make site-specific and separate applications 
to the Agency to test the pipe for each spread season during 
which these tests will be conducted. Each application shall be 
consistent with and keyed to the overall plans and the 
recommendations specified in The Physical Environment: 
Water, and in Fish, Water Withdrawals, Waste Management, 
and Management of Fuels and Hazardous Substances. 


3. Each application to test the pipe shall note clearly and 
concisely the location or locations at which the following 
operations are proposed: withdrawal; pretreatment or heating 
of water; the mixing of methanol and water; the filling of test 
section or sections; the storage of water or water-methanol 
mixture in the pipe between tests or from one construction 
season until the next; the emptying of test section or sections; 
and the treatment and disposal of the test medium. Each 
application shall also detail the equipment and procedures to 
be used, the quantities and temperatures of water and 
methanol involved, and the dates and times of the proposed 
operations. 

The potential toxicity of the effluent from pipe testing 


operations must be investigated before any effluent is dis- 
charged. The procedures for the toxicity test should be 


specified by the Toxicity Coordination Committee of t 
Environmental Protection Service, Department of the E 
vironment, and should include provisions similar to tho 
outlined in the Petroleum Refinery Effluent Regulations a1 
Guidelines (prepared by the Environmental Protecti 
Service, 1974). 


4. The water-methanol test mixture shall be disposed of 
distillation, and the distillate shall be burned or used in sor 
approved way, and the residue liquid shall be effective 
treated before it is discharged. Disposal of the test mixture: 
dilution shall be prohibited. 


f 
t 


Because of the large volumes and high biological oxyg 
demand of residues that contain methanol, the treatme 


standards, if they are to protect the environment, may w 
have to exceed the effluent standards prescribed in Wa: 
Management. 


5. Before disposal, the Company shall treat all test liqui 


including the water used to heat the pipeline, to redv 


concentrations of oils, organic carbon compounds and part 
ulates to acceptable levels. 


6. The Company shall store the methanol test mixtt 
between tests, or from one construction season to the next, 
steel tanks or bladder tanks in accordance with the recoi 
mendations made in Management of Fuels and Hazardc 
Substances: Spill Prevention. Mixtures stored in complet 
sections of pipeline shall be stored only in sections that ha 
been successfully pressure tested and have been approved 
the Agency for storage purposes. 


7. The Company shall submit detailed contingency plans, 
each spread season during which hydrostatic tests will 
conducted, outlining methods to contain and recover spills 
warm water, water-methanol or pure methanol, should 1 
pipe or any associated equipment fail during testing. Tht 
plans will include methods of detection, notification, decisic 
making, containment, countermeasures, clean-up and dispo 
of test media, as well as plans for restoration that adequati 
reflect concerns for vegetation, surface waters, and wild: 
habitats. All plans must be approved by the Agency. Cat( 
ment devices may have to be installed before the pipe is tes 
to prevent any spilled fluid from reaching a waterbody ti 
may be highly sensitive to pollution. 


g. The Company shall submit to the Agency for appro 
plans for the location and repair of failures during press 
testing. 

The repair of any failure in the pipe during the testing 0 
shall depend on access to the site of the failure. The Compt 
should not assume that the construction season will 
extended for the repair of any section of pipe that fails dur 
testing. This limitation is particularly important in areas! 
are seasonally critical to wildlife and fish and in areas 
which access is by snow roads. 


E REPORT OF 
1-E MACKENZIE VALLEY 
-ELINE INQUIRY 


ny witnesses at the formal and community hearings 
cribed the impact that construction and operation of 
‘pressor stations and associated pipeline facilities and 
jipment is likely to have on the physical, biological and 
fan environment. I have dealt elsewhere with transporta- 
4, the physical environment and the location of the 
eline in relation to wildlife, all issues that have direct 
ring on the complexes of facilities and the operation of 
ipment during pipeline construction and operation. 
israft control is integral to both this chapter and the 
Pa on Transportation; the subject is dealt with separately 
siuse of its complexity and its central importance to 
ctive environmental control in the region. 

1 this chapter, I shall focus on compressor stations and 
sclated facilities in their relation to the environment. | 
ygnize the artificiality of this categorization in view of the 
‘plex interrelationship of all aspects of the environment, 
vhich a fuller appreciation is given in the chapters of Part 
>) of this volume. In this chapter, I shall simply present 
‘e concerns and recommendations related to specific 
cts of the project. 

he impact of the construction and operation of the 
,ities that are associated with the pipeline will depend on 
factors, with which I shall deal in turn. The first is the 
tion and design of facilities — particularly of compressor 
‘ons — in relation to terrain sensitivities, fish and wildlife 
‘tats, migration routes and aesthetic factors. The second 
‘es to the operation of the equipment that is associated 
1 those facilities. 


——— 


I 


sulities Complexes: Location and Design 


pressor stations will be located along the pipeline at 
‘vals of approximately 50 miles at hydraulically opti- 
1 points chosen on the basis of pipe and station size and 
‘as volumes; the position of the stations may then be 
sted slightly to accommodate site-specific geotechnical 
iderations. The degree of flexibility in choosing and 
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Facilities 
Complexes and 
Equipment 
Operations 


adjusting station sites is said to be limited if hydraulic balance 
and throughput efficiency are to be maintained. 

Compressor station sites will be the focal points of activity 
during the construction and operation of the pipeline because 
frequently they are also the location of airstrips, heliports, 
temporary and permanent roads, wharves, stockpile sites, 
borrow pits, camps and permanent staff quarters. They are, 
therefore, called facilities complexes. 

From a broad, regional perspective, the pipeline is a linear 
development across the northern landscape with nodes of 
activity at 50-mile intervals. From a local perspective, 
however, these nodes are the focal points of many environ- 
mental concerns. For example, a facilities complex could 
sprawl from a wharf site on the Mackenzie River to stockpile 
sites on the right-of-way and include heliports, airfields and 
borrow pits. It may include several miles of connecting roads 
and encompass tens of square miles of land. Such complexes 
were Characterized at the Inquiry as mini-industrial develop- 
ments and from an environmental perspective, they must be 
viewed in this way. 

Activities at these facilities will be at a high level during 
the construction phase, and they will persist at a lower level, 
punctuated periodically by special maintenance and emer- 
gency operations, throughout the life of the pipeline. There 
may also be sustained bursts of activity at compressor sites if 
the gas pipeline is looped or if an oil pipeline is built. Should 
these events occur, the whole construction scenario would be 
repeated — perhaps with greater environmental 
consequences. 

Construction of the pipeline cannot be considered as a 
single event. Even after construction is completed, there will 
be some disrupting and disturbing activity, and that activity 
will be particularly pronounced at the facilities complexes. 

Biologists and other people at both the formal and commu- 
nity hearings voiced concern over the levels of logistical and 
construction activity at these facilities complexes and over 
their potential effects on the environment and on society. 
These witnesses expressed concern about the effect of 
disturbance by transport activities, noise and increased 
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human access during critical life stages of birds, fish and 
mammals; the impact on fish, aquatic biota and habitat, of 
run-off, sedimentation and increased siltation caused by the 
disruption of drainage and the construction of facilities on 
gravel pads; the threat to bird and fish populations posed by 
spills of fuel and hazardous substances; and the aesthetic 
results of the location and design of these facilities. In 
particular, native people were concerned about the possible 
impacts on their resources and their way of life. 


Overall Plan 


The various engineering and environmental aspects of 
facilities complexes have not yet been brought together in a 
clear and comprehensive way. An overall plan is, therefore, 
essential if the extent of the activities, their interrelationship 
and their impact are to be properly understood by everyone 
associated with their design, approach and regulation. 


1. Before the final design phase, the Company shall prepare 
for approval by the Agency a comprehensive, but concise, 
overall plan for the project’s transportation facilities, includ- 
ing airstrips, heliports, temporary and permanent roads, 
wharves, stockpile sites, borrow pits, camps and permanent 
staff quarters. This plan shall take into account the other 
overall plans requested elsewhere in this report. The Agency 
may request the Company to resubmit parts of this overall 
plan if, for any reason, they do not meet with its approval. The 
Company shall undertake to keep this overall plan up to date 
to reflect the latest policies and actions of the Company, the 
Agency and government. 


2. The overall plan shall show in map form the location of all 
project facilities related to the pipeline right-of-way, the 
Mackenzie River, existing communities and existing or 
proposed facilities not related to the project, such as the 
Mackenzie Highway, land lines, winter roads, borrow pits 
and wharves. The overall plan shall also specify the design 
standards to be applied, the general work schedule for each 
facility and, if requested by the Agency, the total estimated 
capital cost and the annual operation and maintenance cost of 
each facility. 

In addition, the overall plan shall outline the rationale that 
was used to determine the design standard and location for 
each particular facility and the reasons why the Company has 
chosen to build new wharves and stockpile sites or to use 
existing facilities; to use temporary or permanent wharves 
and stockpile sites; to use gravel roads or snow roads; to build 
new airports or heliports or to use existing facilities; to use 
airstrips or heliports; and to use new or existing rights-of- 
way for roads or other linear facilities. 


The overall plan shall list all of the assumptions that the 
Company has made regarding the availability of existing 
facilities and the approximate volume of project-related 
traffic that such facilities will sustain during the construction 


period (broken down into monthly or seasonal periods, ¢ 
appropriate) and during pipeline operation (broken downc 
a quarterly basis); all of the assumptions that the Compan 
has made regarding facilities that parties not associated wil 
the pipeline company may build, for example, extensions | 
the Mackenzie Highway and facilities built by the g¢ 
producers in the Delta. 


3. The overall plan shall be approved by the Agency befo 
the Company submits site-specific applications for constru 
tion and operation of facilities. 


Site-specific Applications 

4. The Company shall file with the Agency site-specif 
applications for the construction and operation of eat 
compressor station and for other facilities. Each of the 
applications shall be integrated into the overall plan. Becau 
the operations of all facilities at compressor stations a 
generally interrelated, site-specific applications shall | 
submitted on the basis of a complex of facilities centred on 
compressor station, unless otherwise approved by the Agenc 
That is to say, applications for activities at each compress 
station site and for all associated facilities that serve that si 
and the adjacent right-of-way shall be filed as a group. 


5. Each application shall include a concise summary Of | 
engineering, socio-economic and environmental informati 
that was used in site selection; construction drawings 
specifications that comply with the relevant design @ 
environmental standards of the government and the Agenc 
the schedule of construction and the duration of use of | 
facilities; the maximum anticipated volumes of traffic @ 
camp populations for various periods during construction @ 
operation; and the exact location of the sources of borre 
material and of haul routes, together with the quantities a 
quality of this material. Each application shall state wheth 
or not the facilities will be required during the operations a 
maintenance phase of the pipeline. Each application sh 
include plans for the abandonment of facilities that are! 
required after construction and for the eventual abandonmt 
of all facilities when the useful life of the project has ended. 


Location and Design Considerations 


The cumulative level of activities at the facilities comple 
and the period over which these activities will take ple 
have the potential for the creation of unacceptable envirt 
mental disturbance. The location and design of these co 
plexes is fundamental to a successful resolution of t 
environmental concerns that they raise. For example, in! 
chapter, The Physical Environment, I describe the importa 
of valleys in the northern ecosystem. Valleys are as import 
to the local ecosystems that the pipeline will cross as | 
facilities complexes are to the pipeline itself, for they area 
nodes of activities — geological, hydrological, biologit 
cultural and socio-economic — within an ecosystem. This 


ay I recommend in the chapter on The Physical Environ- 
ent that, wherever possible, facilities (particularly groups of 
silities) should be kept out of valleys. 


4. The location and design of facilities complexes shall 
inform to the recommendations I have made in Parts One 
'd Two of this report to protect local people’s activities and 
2 terrain, waterbodies, wildlife and fish. In general, location 
id design shall take into account the specific characteristics 
‘the local and regional environment, including geotechnical 
aracteristics, wildlife and fish habitat and migrations, local 
ad and water use, archaeological resources, and the 
sthetic values of landscapes and waterbodies. In view of the 
ntral importance of valleys to the regional landscapes, 
systems and land use patterns of local people, particular 


re should be taken to avoid adverse environmental effects 
i 
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'. Upon abandonment of a facility, it shall be removed and the 
pa shall be restored, as directed by the Agency. 


it 


Many particular concerns and recommendations related to 
vilities complexes are dealt with elsewhere in this report, 
jt a few issues arose during the course of the Inquiry that 
irrant particular mention here. 

ADS, AIRSTRIPS AND HELIPORTS 

dlogical experts testified that their greatest concern with 
spect to roads, airstrips and heliports is that they will 
Erease access to formerly isolated areas and will pose a 
rious threat to the viability of populations of caribou, moose 
d Dall’s sheep that have survived mainly because large 
rts of their habitats are inaccessible. 


} During construction, the Company shall limit the use of all 
ids, airstrips and heliports under its jurisdiction to vehicles 
i aircraft that are associated with the pipeline project. 
cess to facilities built by the Company for its own use shall 
limited to authorized personnel of the Company, Agency or 
ernment. The Company shall take all reasonable steps to 
courage access by any other persons. 


. After construction and during the operation of the pipeline, 
! Company shall limit access to the roads, airstrips and 
fiports that will be required for its operation and, using 
ithods approved by the Agency, shall remove or otherwise 
struct access to facilities that are not required. Where local 
ple and government authorities agree that project access 
ids to previously inaccessible areas are beneficial, such 
ids shall be left intact after pipeline construction is 
inpleted. 

Nell-travelled roads, steep embankments, and, to a lesser 
ent, airstrips act as barriers to migrating caribou. Not only 
lsuch barriers increase exposure of caribou to hunters and 
dators, they may cause minor diversions in line of travel, 
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long-term changes in migration patterns, and even abandon- 
ment of part or all of a traditional range. Roads can also be 
barriers to fish if stream crossings are not properly designed. 


10. The Company shall design and maintain roads so that 
easy passage of fish and mammals is assured. Culverts shall be 
designed so that the passage of fish is not impeded. (See Fish.) 
The Company shall not use snow clearing techniques that 
leave long, unbroken stretches of snowfence or deep drifts and 
snowbanks that could impede the movements of caribou. 
Snowfencing shall be removed in spring before the migrating 
caribou arrive. 


When surface and subsurface drainage is affected, as it may 
be by the construction of gravel pads, the result may be 
erosion and sedimentation. These, in conjunction with run-off 
water that may contain fuels or other toxic substances, could 
disturb waterbodies and could pose a hazard to aquatic 
ecosystems. 


11. To protect waterbodies from impacts associated with the 
construction and operation of roads, airstrips and heliports, an 
undisturbed buffer strip 300 feet wide, or as specified by the 
Agency, shall be left between each facility and adjacent 
waterbody. 


12. The construction and operation of roads, airstrips and 
heliports shall not adversely affect local drainage patterns. 
(See Terrain Considerations: Drainage and Erosion.) 


WHARF AND STOCKPILE SITES 


The environmental problems associated with wharves and 
stockpile sites focus on two items: the disturbance to fish 
harvesting, and the disturbance of aquatic resources by 
siltation or by spills of fuels. 


13. Because stream and river mouths are frequently areas 
used by local people for fishing and are often areas of high 
aesthetic, archaeological and recreational value, wharves 
shall be located at least 1,500 feet away from the estuaries of 
streams and rivers, unless otherwise approved by the Agency. 


14. To minimize the problems related to drainage and erosion 
and their adverse effects on waterbodies and fish, stockpile 
sites shall be located 300 feet from the shoreline, unless 
otherwise approved by the Agency. 

15. In selecting sites for wharves and stockpile sites, the 
Company shall consider the requirements for effective control 
of accidental fuel spills. For example, areas of fast water and 
limited access, and areas that have important biological or 
sociological features susceptible to spills shall be avoided. (See 
Management of Fuels and Hazardous Substances.) 


16. Unless otherwise approved by the Agency, all storage 
areas for bulk fuel and chemicals shall be located at least 1,000 
feet from any waterbody. To reduce the risk of a spill entering 
a waterbody, storage facilities for fuels and chemicals shall be 
located on the part of the site farthest from the water. (See 
Management of Fuels and Hazardous Substances.) 
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17. To reduce the risk of leaks not being detected and to 
facilitate maintenance and repair, all fuel piping systems at 
wharves, stockpile sites and camps shall be located above 
ground, except at places, such as road crossings, where short 
sections of the pipe shall be installed in culverts. 


CONSTRUCTION CAMPS 


In the socio-economic chapters of this report, | make some 
recommendations that pertain to the operation of camps. The 
control of alcohol and of access to communities by camp 
personnel are examples. On the environmental side, I am most 
concerned about locating and operating camps so that their 
adverse effects on terrain, waterbodies, mammals and fish are 
kept toa minimum. 


18. To minimize the area disturbed, camps shall, where 
possible, be located at stockpile sites, wharves or compressor 
station sites. Applications to locate camps elsewhere shall be 
supported by documentation explaining why the camp cannot 
be located at a preferred site. 


19. The camps built or used by the Company shall provide 
their own support facilities, such as power and water supply, 
their own sewage treatment and disposal, first aid stations, 
and recreational facilities. 


Compressor and Related Noise 


In the chapter on The Physical Environment, | discussed the 
adverse effects of noise in general. I now wish to address the 
specific problems of high intensity noise produced in the 
operation of compressor stations, and to make recommenda- 
tions on how these problems can be avoided or reduced. 

Not all compressor stations will be the same: all stations 
will have compressors, but the horsepower will vary; some 
stations will have heat exchangers to chill the gas, but others 
will not. The noise will, therefore, vary in pitch, intensity and 
duration from station to station. Gas turbine engines produce 
high frequency, directional noise at the air intake and low 
frequency, non-directional noise at the exhaust. Heat ex- 
changer fans direct noise upward and pipes emit high- 
frequency, pure-tone noises. Vent valves when ‘“‘blown 
down” pfoduce intense noise levels — at and beyond the 
threshold of pain — although the duration is short and the 
occurrence is infrequent. Control valves and various auxiliary 
pieces of equipment contribute lower intensity noise. 

Because there are so many sources of noise at compressor 
stations and because the ultimate noise level is so dependent 
on final design, I do not propose to specify details of noise 
control. Rather, I will highlight noise problems from an 
environmental (as opposed to worker safety) perspective and 
discuss the objectives of ameliorative measures. 


20. To minimize disturbance to wildlife and people and to 
maintain the environmental attributes of the region, the best 
practicable technology shall be employed for compressor 
station noise abatement. 


The pipeline companies have undertaken to restrict 
ambient noise levels at the compressor station fence line of 
compressor stations to 60 dBA. The National Energy Board, 
while accepting this, foresees that further noise abatement 
measures might be necessary to prevent adverse environmen- 
tal effects. Industry’s commitment to restrict sound to a 
maximum of 60 dBA can be interpreted as evidence that such 
attenuation can be achieved. Evidence brought before me 
clearly indicates that it is technically possible to attain even 
lower levels. Carl Koskimaki, testifying for Arctic Gas, said 
that ‘maximum silencing”’ techniques could reduce fence line 
noise levels from the 59-67 dBA range to around 50 to 53 dBA 
(F3937). 

It is difficult to judge how much noise abatement will be 
necessary to protect birds and wildlife from unacceptable 
disturbance. The problem is site-specific and depends both on 
the nature of the installation and on the local environmental 
sensitivities. The evidence I heard emphasized the sensitivity 
of birds, in particular snow geese, to compressor station noise 
Dr. William Gunn, an ornithological consultant to Arctic Gas 
suggested that, at compressor stations adjacent to habitat 
frequented by significant numbers of birds, noise levels 
should not exceed 50 dBA at a distance of 1,000 feet. Various 
figures have been quoted by other specialists. Clearly, there 
are circumstances that warrant reducing noise below conven- 
tional abatement standards. 


21. Compressor stations located in environmentally sensitive 
areas and areas used extensively by local people shal 
incorporate special noise abatement designs and operating 
measures to reduce the disturbance effects to levels that perm 
normal use of the regional environment. The determination 0j 
these site-specific levels shall rest initially with the Company 
and prior to completion of design, all the supporting informa: 
tion leading to the design levels shall be submitted to the 
Agency for approval. 


CUMULATIVE EFFECTS 


As with all other environmental impacts, each source of noist 
must be considered in the present and future context 0 
cumulative impact. Although compressor stations will b 
major sources of noise pollution, they will be only one facto 
in a much broader setting. Noise will emanate from each par 
of a facilities complex. In the future, looping, additiona 
compressor units, an oil pipeline, a highway, roads and mor 
people may augment the problem. In the Mackenzie Delté 
ongoing petroleum exploration and development will be é 
major factor, especially in view of the environmenta 
sensitivity of the area during certain times of the year. 
Station layout and design, equipment specification, an 
operating procedures are nearly as important as nois\ 
suppression devices. It is costly and perhaps technicall} 
impossible to make changes after a problem arises; therefor 
careful planning and design are essential. Furthermore, thi 


~~ 


imulative impact is handled more effectively and economi- 
lly by proper initial design of all contributing sources rather 
san by overly strict constraints on subsequent additions. 


22. Noise abatement plans for pipeline facilities shall 
corporate cumulative considerations of all sources of noise. 
his consideration shall encompass all company and private 
stivities that can be expected to occur in the region of impact 
sroughout the life of the pipeline project. Particular attention 
rall be given to facilities in the Mackenzie Delta as they 
‘late to ongoing petroleum developments and to the cumula- 
ve effect on migratory birds using the area during nesting, 
oulting and staging. 


ONITORING 


istallation of noise attenuation devices and implementation 
- abatement procedures will not necessarily ensure compli- 
ice with site-specific environmental constraints. Much of 
ae design is theoretical and, as I have explained, noise 
missions are complex and difficult to predict. There is a need 
»th to test the noise levels at each site shortly after start-up 
ad to monitor the levels on a long-term basis to ensure that 
sceptable cumulative levels are not exceeded. 


‘23. The Company shall monitor the noise level of each 
bmpressor station as prescribed by the Agency and shall 
»port the results to the Agency within six months of start-up 
* each station. The Company shall monitor the noise level 
eriodically throughout the life of the project as required by 
qe Agency and in any case within six months of any 
sodification that is likely to alter noise emissions. 


LOWDOWN NOISE 


rom time to time, the pipeline at compressor stations and 
eter stations will be blown down to atmospheric pressure. 
‘od meter stations. These blowdowns occur rather infre- 
uently during normal maintenance operations, and also 
nder emergency conditions. The pressure of the gas in the 
ipeline causes vented gas to escape at very high — even 
apersonic — velocity. Noise levels of 140 dBA (beyond the 
areshold of pain) are reached and exceeded. For obvious 
easons, unattenuated blowdown noise is totally unaccept- 
ole in sensitive wildlife areas, where native people are 
unting, fishing or trapping, or near settlements and recrea- 
on areas. 


:24. At all compressor stations, the Company shall install the 
est practicable noise attenuation equipment to reduce 
lowdown noise to levels that will minimize the disturbance 
» humans and to wildlife. 


25. As part of the final design, the Company shall submit 
lans, designs and operating procedures (including expected 
“equency of maintenance and emergency false-alarm blow- 
owns) for compressor stations, meter stations or other 
roject facilities where blowdown can be expected during the 
fe of the pipeline. 


i 
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Emissions from Facilities 


Changes in air quality that are associated with major 
construction projects are generally temporary or localized in 
nature, and they are not, therefore, considered to be one of the 
more serious environmental issues. But, because the ambient 
air quality of the Mackenzie Valley and Western Arctic is 
still virtually unimpaired, the next major source of industrial 
air pollution takes on greater significance than the magnitude 
of the emissions alone would otherwise merit. 


COMPRESSOR STATIONS 


The Arctic Gas pipeline project would require a 30,000- 
horsepower compressor station every 50 miles, usually 
accompanied by a 17,000-horsepower chilling unit. We can 
assume that a future gas pipeline project in the Mackenzie 
Valley will be of comparable magnitude. Natural gas, which 
is among the cleanest of fuels, would be used to power the 
pipeline. But each station would emit nearly 1,000 tons of 
exhaust gases per hour for a total of about 400 thousand tons 
per operating day for the whole pipeline North of 60. Of this 
400 thousand tons, about two million Imperial gallons is 
water vapour or steam. The volumes are impressive. Further- 
more, these emissions will continue and even increase for at 
least two decades. 

Concern about compressor station emissions focuses on 
the potential problems of ice fog and concentrations of 
nitrogen dioxide. 


26. In final design preparations, the Company should include 
site-specific analyses to ensure that all its compressor stations 
comply with the Clean Air Act: Ambient Air Quality 
Objectives (The Canada Gazette, Part II, Vol. 108, No. 11, and 
Vol. 109, No.3). (See The Physical Environment.) 


The National Energy Board concurs with this recommen- 
dation, but in its report does not state explicitly whether it is 
the ‘maximum desirable level’’ or the less stringent “max- 
imum acceptable level’’ of nitrogen dioxide that it fears may 
be exceeded. For reasons stated in the chapter on The Physical 
Environment, I believe the “maximum desirable level” is 
appropriate in the Mackenzie Valley from a purely environ- 
mental standpoint. I cannot comment on the practicability of 
achieving this level because the detailed technical design 
considerations are the responsibility of others. But I must note 
that, if it is not practicable here, it is probably not applicable 
anywhere, and in that case, it should be reassessed. 

27. Air quality over the long term should be monitored and, in 
particular, the problems associated with ice fog near commu- 
nities and at transportation facilities should be assessed. 
Relocation of pipeline facilities or other preventive measures 
that can be implemented only during the initial design and 
construction phases may be the only way to ameliorate 
unacceptable conditions. 
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OTHER EMISSIONS 


The construction phase of the project may also cause air 
quality problems, although combustion emissions produced 
during this phase will be of smaller volume and of much 
shorter duration than during pipeline operation. Incinerators, 
space heaters, vehicles, construction equipment and open fires 
will burn mainly gasoline, diesel fuel and similar substances. 
Their use will produce relatively low velocity and low 
temperature emissions of various kinds, which will stay near 
ground level. Dispersion above even a shallow inversion layer 
is unlikely. Such emissions contribute both the nuclei and the 
water vapour that are essential to ice fog formation, and they 
contribute pollutants that accumulate as inversion conditions 
persist, eventually exceeding established ambient air quality 
objectives, even though emission standards for individual 
pieces of equipment may have been met. 

I understand that emission guidelines or standards are 
being drafted by the Environmental Protection Service, 
Department of the Environment. 


28. The Agency should consult with the Company and the 
Department of the Environment with respect to requirements 
for emission control devices and to the maximum permissible 
levels of emission for construction equipment and vehicles. 


Emission control devices are adjusted at the factory by the 
manufacturers of vehicles and equipment to meet govern- 
ment requirements. Of course, these devices may be rendered 
less effective or useless if tampered with later. In recognition 
of this problem, Ontario has enacted legislation to prevent 
removal or alteration of the devices so that they fail to comply 
with regulations (Ontario, Statutes of Ontario, The Environ- 
ment Protection Act, 1971, c.86 as amended by c.94, 1973). This 
law could be used by the Agency as a model to develop 
measures to prevent tampering with approved and specified 
settings of emission control devices on construction equip- 
ment and vehicles used on the project. 


Equipment Operations 


The aspects of the pipeline project that I have described — that 
is, the aspects relating to physical plant — are only one part of 
the environmental impact associated with facilities com- 
plexes. Construction and maintenance of the pipeline right- 
of-way and operation of the facilities will depend on the use 
of a variety of equipment with attendant environmental 
consequences. Construction involves local and long-distance 
hauling by truck, barge, aircraft and helicopter. Stations and 
bases will be supplied by barge and truck, access to the right- 
of-way will usually be by truck or helicopter, travel along the 
right-of-way will involve off-road vehicles, and most line 
patrols will be carried out by light aircraft. The effects of all 
these operations will occur during all seasons, they will be 


widespread, and each will raise particular environmental 
concerns. 

The potential risks to waterbodies, terrain, fish, birds and 
mammals will be great if the construction and operation 
activities associated with these operations are not carefully: 
planned and controlled. Although the environmental impacts 
and mitigative measures related to the operation of equip- 
ment tend to be activity-specific and site-specific, we can gain 
an overall perspective by discussing the issue according to the 
three types of vehicles involved: road vehicles, off-road 
vehicles and barges. Aircraft pose a special problem that | 
deal with in a separate chapter, Aircraft Control. 

There are two general recommendations that are important 
in meeting the environmental concerns that I set out in the’ 
chapters on The Physical Environment, Wildlife, and Fish. 


29. The Company shall assess the environmental effects and 
limitations of all equipment used for construction and 
operation of the pipeline and shall select equipment that is 
least disruptive. 


30. The Company shall establish clear environmental and 
scheduling guidelines for equipment deployment and opera- 
tion during all aspects of construction and operation. 


Road Vehicles 


A great many vehicles are required on any pipeline project. 
Arctic Gas planned to use 350 tractor-trucks, a corresponding 
number of trailer units, and 1,500 trucks during the contruc- 
tion phase. Local transportation and maintenance activities at 
each compressor station site and at the regional headquarters 
sites will require road vehicles, such as cars and light trucks, 
and work equipment, such as graders and loaders. The 
operation of these road vehicles poses various environmental 
problems. For instance, in the chapter on Wildlife, I describe: 
how road traffic can disturb wildlife and act as barriers to 
migrations of mammals. There are also indirect problems: 
vehicles using snow roads and temporary winter stream 
crossings can damage terrain and water resources; and fuels 
and other hazardous substances could pose local environmen- 
tal problems if they were spilled during transportation. I have 
dealt with these types of problems and the mitigative 
measures throughout this report. The recommendations that 
follow are meant to supplement those specific aspects by 
providing a general approach to the operation of road 
vehicles. 

31. Unless otherwise approved by the Agency, road vehicles 
shall be operated only on public roads or other suitably 
prepared surfaces within designated rights-of-way or on 
lands covered by permit. 

32. Operation of road vehicles shall be scheduled to avoid 
adverse impacts on terrain and wildlife. (See Terrain Consid- 
erations: Snow Roads, and Wildlife.) i 


Off -road Vehicles 


Off-road or low ground pressure vehicles comprise various 
wheeled or tracked vehicles designed for use in muskeg, and 
wer rock, rough ground and snow-covered terrain. They will 
de used to transport equipment and supplies along the 
bipeline right-of-way, and for normal and emergency 
nspection, maintenance and repair work. Hundreds of pieces 
yf equipment, such as backhoes, bulldozers, side-booms, 
sraders, earth movers, loaders and specialized trucks, will be 
-equired during construction and, to a lesser extent, will be 
used in operation and maintenance of the pipeline. 

The main environmental concern is that the ground surface 
vegetation mat may be damaged. This could lead to erosion, 
disruption of surface and shallow subsurface drainage, 
jisruption of thermal regimes in soil and to the deposition of 
sediment on land or its discharge into waterbodies. The 
manner in which the vehicles cross watercourses, particu- 
larly in summer, also raises concern for fish. In general, these 
vehicles have a very high potential for disturbance or 
harassment of wildlife. All these concerns relate to the type of 
vehicles and, perhaps more importantly, to the way in which 
they are operated. There will be a great need to ensure that 
vehicle operators are well-advised of the environmental 
hazards and do, in fact, operate all off-road vehicles in an 
environmentally conscientious manner. 


33. Use of off-road vehicles shall comply with plans devel- 
oped in conjunction with, and supervised by, the relevant 
territorial or federal wildlife, fish and land use agencies, or the 
Agency, as appropriate. Such plans shall specify types of 
vehicles, frequency of passage, and times and areas of 
avoidance. A particular aspect to be addressed is contingency 
planning for summer travel along the right-of-way. Such 
planning shall consider travel that may be required due to a 
pipeline rupture or other technical or environmental situation 
that requires prompt corrective action. 


} 34. All off-road vehicles shall be operated with particular 
care to avoid damage to the vegetation mat and drainage 
courses in both permafrost and non-permafrost areas. Travel 
along the pipeline right-of-way shall be confined, as far as 
practicable, to the winter months when there is sufficient frost 
penetration and snow cover to provide adequate protection of 
the ground surface. 

35. All operators of off-road vehicles shall be familiar with 
‘and follow techniques to minimize disturbance to terrain, 
‘watercourses, wildlife and fish. Anyone harassing wildlife 
shall be subject to immediate dismissal. 


36. To allow passage of off-road vehicles during routine and 
emergency operations, and to keep disturbance from such 
vehicles to a minimum, the Company shall construct drainage 
and erosion control devices, shoo-fly roads and other devices. 
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AIR CUSHION VEHICLES 


Air cushion vehicles (hovercraft) may be used for access to 
the right-of-way for normal and emergency repairs, particu- 
larly in the Mackenzie Delta. The advantages of using such 
vehicles in summer, during floods and during freeze-up and 
break-up are obvious, but there could be adverse environmen- 
tal effects, principally related to terrain damage and noise. 

Terrain damage can be caused by the air cushion itself or by 
the vehicle or tractor towing the air cushion vehicle. Several 
passes by a machine, the air cushion skirt of which is in 
contact with the ground, can damage vegetation and, in 
permafrost areas, can cause a slight increase in the depth of 
thaw of the soil. The ability of large, heavily laden air cushion 
vehicles to navigate on steep slopes is limited and can also 
lead to terrain damage. 

The noise problem is particularly troublesome because 
periods when use of air cushion vehicles offers the greatest 
advantages frequently coincide with periods of high sensitiv- 
ity for birds. These vehicles are extremely noisy to operate. 
One pass of a towed air cushion vehicle produces a noise 
greater than 56 dBA over a swath 3,200 feet wide, with lesser 
disturbance, (between 50 and 56 dBA) for a further 1,600 feet 
on either side, for a total width of 6,400 feet (Commission 
Counsel 1976, “Project Operation: Transportation Require- 
ments,” p. 11). 

Clearly, air cushion vehicles have distinct environmental 
disadvantages that offset their logistic advantages. 


37. The use of air cushion vehicles during pipeline construc- 
tion and operation shall be subject to special approval by the 
Agency. The Company shall submit to the Agency detailed 
information on the use and control of such vehicles, including 
the type and size of equipment, travel corridors, frequency of 
passage and times and areas of avoidance for wildlife reasons. 


38. Air cushion vehicles shall avoid critical wildlife and bird 
habitat areas when they are occupied. (See Wildlife.) Of 
particular concern are the areas in the Mackenzie Delta that 
are important for nesting and staging birds, and offshore 
areas used by white whales for calving and nursing. 


Barges 

As I describe in the chapter on Transportation, the barging 
requirements of the pipeline and gas plants give rise to 
concerns about strains on normal community resupply 
services. But there are environmental concerns as well. 

In the lower Mackenzie Delta, there are several marine 
areas that are critical to wildlife. The western portions of the 
Mackenzie River estuary, particularly Mackenzie, Shallow 
and Shoalwater bays, are important nursing and rearing areas 
for white whales and during summer more than 4,000 occupy 
these areas. The warm shallow waters and plentiful food 
provide ideal habitat for cows with calves. Similarly, from 
July through September, many thousands of waterfowl 
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require the shelter of river islands, coastal lagoons, spits and 
offshore islands for moulting and staging. 

The protection that needs to be accorded wildlife in the area 
is, in most instances, site-specific. In Volume One, I discussed 
the need for a whale sanctuary in west Mackenzie Bay and in 
the chapter on Wildlife in this volume I discuss the site- 
specific measures necessary to protect critical bird areas. In 
spite of these prohibitions, however, it would appear that 
wildlife can coexist with marine transport in most areas if the 
situation is controlled. 


39. Marine traffic shall be limited to specific shipping 
corridors through Mackenzie Bay, Shallow Bay, Shoalwater 
Bay and the lower Mackenzie Delta. Buoyed channels 
currently maintained by Transport Canada through Macken- 
zie, Shallow and Shoalwater bays should be reviewed to 
ascertain whether they can accommodate the substantially 
greater volumes of traffic that would result from a pipeline 
and related transportation needs in the Delta area without 
unduly damaging the natural environment. If, for wildlife 


reasons, the channels cannot be enlarged or extended, they 
should be relocated as soon as possible to ensure that the 
channels are well-known before major developments get 
underway. 


A second problem related to marine transport in the 
context of pipeline construction is spills of petroleum and 
other toxic materials. Large spills of fuel into the Mackenzie 
River, the Mackenzie Delta, or the Beaufort Sea could mean 
the widespread destruction of waterfowl and fish and their 
habitats. The performance of river operators to date has been 
good, but a surge of traffic will increase risks because greater | 
volumes of fuels will be handled and experienced labour may | 
be in short supply. A continuing high standard of transport 
and unloading operation will be necessary if environmental | 
damage is to be avoided. 


40. During the construction and operation phases of the 
pipeline, Company personnel involved with operating, load- 
ing or unloading barges shall follow procedures recommended — 
in Management of Fuels and Hazardous Substances. 


THE REPORT OF 
THE MACKENZIE VALLEY 
2?TPELINE INQUIRY 


| 
The adverse effects of aircraft on mammals and birds have 
seen described strongly and unequivocally by many biolo- 
gists who presented evidence to the Inquiry. Their concerns 
centre on the critical habitats and life stages that make 
ndividuals of rare species or concentrated populations of 
other species sensitive to disturbance. They spoke of harass- 
ment by aircraft that swoop or circle over mammals or birds, 
out their overriding concern focused on the effects of low- 
evel flight by helicopters and fixed-wing aircraft. The 
elevation, frequency, routing and timing of such flights and 
the location of airstrips all have the potential to cause 
disturbance. 

The use of aircraft at low altitudes and under visual flight 
cules (VFR) is an important and integral part of life and 
commerce in the North today. The use of aircraft is increasing 
and will continue to increase with even greater activity by 
20vernment, industry, sportsmen, tourists and others. The 
povy volume of air traffic, and particularly of helicopter 
lights, that construction activities can generate along the 
oipeline route and at gas gathering facilities can lead to 
seriously adverse effects on the birds and mammals of the 
region. 

Disturbance caused by aircraft is one of the basic environ- 
mental concerns described in Volume One of my report. I said: 
| It is often thought that, because of the immense geographic area 
| of the North, construction of a gas pipeline or establishment of a 
_ corridor could not cause major damage to the land, the water or 
| the wildlife. But within this vast area are tracts of land and 
_ water of limited size that are vital to the survival of whole 
populations of certain species of mammals, birds and fish at 
certain times of the year. Disturbance of such areas by 
industrial activities can have adverse biological effects that go 
far beyond the areas of impact. This concern with critical 
habitat and with critical life stages lies at the heart of my 
consideration of environmental issues. [p. xi] 

Uncontrolled aircraft flights are probably the most serious 
‘orm of disturbance to mammals and birds. In a recently 
dublished article, Calef et al. outlined the effects of aircraft on 
yarren-ground caribou: 

Aircraft disturbance is merely one of many results of human 
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Control 


activity which could have a variety of deleterious effects on 

caribou. These effects can be divided into three categories: 

1. Those causing immediate physical injury or death. 

2. Those resulting in increased expenditures of energy, or 
changes in the physiological condition of the animals, which 
reduce their rates of survival or reproduction. 

3. Those resulting in long-term changes in behaviour, 
including, especially, the traditional use of ranges. 


Low-level flight or “buzzing” elicits panic responses from 
caribou, which may then injure themselves by stumbling or 
colliding with one another. Cows just before parturition, and 
young calves, are particularly susceptible to such injury. 
Sustained running results in an unusual depletion of energy 
reserves which could be particularly harmful during periods of 
stress such as late winter or when the caribou are being 
harassed by insects. Running during cold weather promotes 
pulmonary disorders in reindeer ... and therefore presumably 
in caribou. These are the obvious and immediately injurious 
consequences to caribou of their making sustained escape 
responses. 

The long-term and more subtle effects of aircraft disturbance 

cannot be predicted at present. Some species such as wolves can 

become completely habituated to aircraft according to G. Haber 
who studied wolves in McKinley National Park, Alaska. ... On 
the other hand, repeated disturbance by aircraft could cause 
animals to abandon a range, as automobile and railway traffic 
apparently have caused them to in Norway. ... Furthermore, 
little is known of the long-term effects of disturbance on the 
physiology of ungulates. Geist ... has cited several examples of 
long-term deleterious effects on metabolism and hormone 

balance of ungulates exposed to disturbance. [Calef et al., 1976, 

p. 210] 

These kinds of concerns about aircraft disturbance also 
apply to other wildlife species including Dall’s sheep on their 
wintering and lambing ranges, snow geese during spring and 
fall staging, waterfowl and falcons while nesting, and ducks, 
geese and swans while moulting. 

The pipeline companies recognize these concerns to be valid 
and serious, and they propose measures to avoid or mitigate 
disturbance during the critical life stages of various species. 
They emphasize, quite rightly, that most of their construction 
activities, including air traffic, will be confined to the winter 
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season, and they will therefore avoid the most sensitive times 
of the year for most species. They say that aircraft under their 
control will maintain minimum altitudes wherever and 
whenever there might be disturbance to wildlife, and they 
outline plans to limit the impact of patrol flights along the 
right-of-way during operation of the pipeline by modifying 
the mode, pattern and frequency of flights. 

It is uncertain what the total amount of air traffic will be 
because, although the requirements of the pipeline for air 
support can be defined generally, it is not possible to forecast 
the amount of air traffic that other activities will generate. 
The volume of traffic associated with continued exploration 
for oil and gas in the Mackenzie Delta region is potentially 
very large, and much of it could be made up of the repeated 
point-to-point flights that, at certain times of year, could have 
devastating effects on wildlife populations. The considerably 
increased use of aircraft in connection with the pipeline, 
added to the substantial volume of other air traffic throughout 
the Mackenzie Valley, has the potential for seriously adverse 
effects on mammal and bird populations. 

Although my discussion concentrates on the environmen- 
tal effects of aircraft flights that are related to the pipeline 
project, these flights cannot be considered in isolation from all 
other air traffic. Controls on project-related flights will help to 
reduce adverse impact, but, if other flights should be allowed 
to operate without restraint, it is questionable whether or not 
the impact on wildlife by aircraft can be reduced to a tolerable 
level. 


1. The government should devise and enforce measures to 
protect birds and mammals from aircraft disturbance. To 
ensure the ongoing health of wildlife populations, considera- 
tion should be given to applying controls not only to air traffic 
associated with construction and operation of the pipeline, but 
also to other air traffic in the North. 


Restraints on Aircraft Flights 


Measures to Limit Disturbance from Project-related 
Flights 

The sensitivities of various species change with the time of 
year and the stages of their annual cycle. Nonetheless, a 
considerable degree of protection could be achieved by 
establishing flight corridors selected to avoid sensitive 
wildlife, by adhering to minimum-altitude restrictions 
outside the designated corridors, and by carefully selecting 
the locations of airfields. 

The information that is available on the sensitivity of 
various species of wildlife to the noise of aircraft is inade- 
quate for an objective determination of minimum flight 
altitudes that will limit or avoid such disturbance. However, a 


: 


guide is necessary and from the evidence before the Inquiry, 
1,500 feet seems to be appropriate. 

Airfields are centres of low-altitude aircraft movements | 
that can be particularly disturbing to mammals and birds _ 
during sensitive periods in their annual cycles. 


2. Allaircraft flights connected with the pipeline project shall 
be flown at no less than 1,500 feet above ground level between 
take-off and landing except for flights along designated 
corridors in which lower minimum heights may be permitted. — 


3. A number of aircraft corridors, in both time and space, shall, 
be established so that a certain number of flight paths will be) 
available at all times without reference to the regulatory 
authorities. All such corridors shall have a minimum flight 
altitude of 500 feet unless specifically designated otherwise. In 
general, a corridor two miles wide and centred on the pipeline | 
right-of-way should be designated and, as far as possible, it 
should avoid areas occupied by sensitive bird or mammal 
populations. To the degree that sensitive areas and times: 
cannot be avoided, the corridor shall be subject to site- and) 
time-specific routing and altitude flight restraints as desig- 
nated by the Agency. 


4. Airfields related to the pipeline project should be located to 
avoid areas in which there are bird or mammal populations 
that are sensitive to disturbance by noise and shall be at least 
three miles from such areas, unless specifically authorized by 
the Agency. Runways should be oriented so that landing and 
take-off paths avoid overflight of sensitive areas. 


DELIBERATE HARASSMENT 


The “buzzing” or chasing by aircraft of individual animals or. 
groups of birds or mammals can be exceedingly harmful to 

them. For example, disturbance of nesting birds can lead to 
death of the young and it can cause mammals to abort or to be 

separated from their young. The Company should ensure that 

pilots know that such actions, including flights at low levels, 

are prohibited and subject to disciplinary action. 


5. Deliberate harassment of wildlife by aircraft shall not be 
permitted within pipeline system lands or in any other areas. 
Pilots, in the direct or indirect employ of the Company, who 
harass wildlife shall be immediately suspended from any 
further flying on the project and they shall be reported to the 
Agency for prosecution. 


The effect of harassment on wildlife is so severe that this 
recommendation should be extended to cover all aircraft in 
the region. 


Measures to Limit Disturbance to Specific Species 
from Project-related Flights 


Many specific proposals for the protection of mammals and 
birds from disturbance by aircraft were presented to the 
Inquiry. In addition to the restrictions on altitude, flight 


fequency and airstrip location, they included recommenda- 
ons that aircraft should avoid certain areas at certain 
priods of time. The problems will persist into the operation 
hase of the pipeline because monitoring flights will be most 
umerous in the spring during and immediately following 
veak-up when many bird species are most sensitive. 

‘In Volume One of my report, I proposed a wilderness park 
. the Northern Yukon: it will achieve some of the desired 
rotection. Similarly, the bird sanctuaries | recommended in 
ye Mackenzie Delta and Mackenzie Valley will provide the 
fanadian Wildlife Service with authority to apply the 
yntrols that are needed there. In this volume, I outline, in the 
apter on Wildlife, measures that are needed to protect birds 
4d mammals from disturbance in general. | now make 
scommendations to protect specific species from aircraft 


\sturbance. 


APTORS 


6. Airstrips and helicopter pads should be located so that all 
oproaches and take-offs will avoid Raptor Protection Zones 
1s defined in Wildlife: Birds). 

7. Aircraft should maintain an altitude of at least 3,000 feet 
dove ground level while over any Raptor Protection Zone 
uring a sensitive period. Lower level flights shall be routed 
round the zone. Pipeline surveillance flights at less than 3,000 
et above ground level and helicopter landings shall be 
rohibited within a Raptor Protection Zone during any 
¢nsitive period, except as specifically authorized by the 


gency. 
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'g. Air traffic over critical staging and nesting sites shall be 
ibject to specific altitude and frequency restrictions during 
eriods of occupancy. 

9. During the periods in spring and fall when islands in the 
fackenzie River are used as staging areas by flocks of 
vaterfowl, aircraft shall avoid areas occupied by birds, and 
ny flights within 2 miles of such areas shall maintain an 
ltitude of 2,000 feet above ground level. 


10. During fall staging of flocks of snow geese, aircraft shall 
void areas occupied by these birds and any emergency flights 
vithin 2 miles of such areas shall maintain altitudes of 5,000 
het. 


| 


AMMALS 
11. Aircraft shall maintain a minimum altitude of 2,000 feet 


dove ground level wherever there are calving caribou or 
imbing Dall’s sheep. 
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Control, Implementation and Enforcement 


The above recommendations are, in effect, operating stan- 
dards that should be complied with if disturbance to wildlife 
is to be minimized. But the setting of standards is only part of 
the solution. We must also assess the effectiveness of those 
standards in individual cases, and devise means of enforcing 
them. 

At present, the only attempt to restrain aircraft operation is 
within the migratory bird sanctuaries, where the Canadian 
Wildlife Service requires that aircraft should fly at a 
minimum altitude of 1,500 feet above ground level. Transport 
Canada has informed pilots of this limitation in its Notices to 
Airmen (NOTAMS), but takes no responsibility for enforcing 
this limitation, and the Canadian Wildlife Service has very 
limited means of enforcement. In evidence before the Inquiry, 
Harold Heacock of Transport Canada emphasized the diffi- 
culty of enforcing minimum flight altitudes and other 
environmental controls on aircraft using visual flight rules, 
particularly while flying during bad weather conditions. 

Thus, despite the alarm with which biologists regard the 
effects of disturbance on birds and mammals by aircraft, only 
limited and relatively ineffective measures can now be taken 
to protect them, even in the geographical areas that are of the 
greatest concern. 

My objective is to recommend terms and conditions that 
will limit the impact of a pipeline and energy corridor along 
the Mackenzie Valley. However, as I explained at the 
beginning of this chapter, the problems created by the air 
traffic generated by the pipeline project cannot be considered 
in isolation from those created by all other aircraft in the area. 


Flight Control Group 

Because aircraft disturbance poses an immediate threat to 
wildlife, and because there is a general lack of regulatory 
control in this regard, it is essential that government 
implement a flight control program. Flights associated with 
the pipeline project are only one small part of the overall 
problem; the program created to control flights should, 
therefore, be broad enough to regulate all aircraft activity that 
poses a threat to wildlife in the area. | recognize that such 
controls will be unpopular and an inconvenience during 
certain times of the year, but we must understand that the 
benefits derived from industrial development in the North 
carry a price. In a case like this, we must now make a choice: 
either we develop some means of regulating disturbance or 
we will suffer the loss of a substantial portion of our greatest 
northern wildlife resources. No one has seriously suggested 
that all aircraft activities be stopped: rather, they must be 
controlled so that critical areas and critical life stages of 
wildlife are protected. I think that a flight control group is the 
means to do this. The following recommendation for setting 
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d 
up this group is one of critical importance for the control of 
aircraft related to the pipeline project. But its implementation 
would be of value in protecting wildlife from any aircraft 
disturbance in the North. I have therefore written the 
recommendation for general application, whether there is a 
pipeline project or not. 


12. To control the environmental effects of all air traffic in the 
region, including project-related air traffic, a Flight Control 
Group should be established immediately. To minimize 
inconvenience to pilots, this Group should be the only point of 
contact for flight operators. To be effective and comprehen- 
sive this group must coordinate closely with Transport 
Canada, which controls flying from a safety point of view. 


The Flight Control Group shall be the basic mechanism for 
ensuring that environmentally hazardous flying does not 
occur. In this regard, it should prepare specific measures to 
protect birds and mammals. The Flight Control Group should 
involve the federal and territorial governments, and during 
pipeline construction the Company and the Agency, in 
identifying the locations and in monitoring the movements of 
wildlife. On the basis of local observations, field staff of all 
those involved should be used to predict when and where 
conflict with human activities might occur and to advise the 
Group that flight plans may have to be modified to avoid these 
times or areas. 


The Flight Control Group should set up and administer 
procedures that will include a daily preview of the flight plans 
of all project-related flights and other flights as required to 
ascertain whether or not the flights are likely to disturb 
wildlife populations unduly. The group shall approve flight 
plans on a case-by-case basis taking into account changing 
environmental conditions, and the effectiveness of various 
degrees of restrictions. 


In view of the particular wildlife sensitivities in the 
Mackenzie Delta and recognizing that a great deal of oil and 
gas activity is concentrated there, the Flight Control Group 
shall pay particular attention to that area. 


Enforcement 


Although the Flight Control Group, as recommended, would 
regulate flights to limit disturbance on wildlife, it will face the 
same problems of enforcement that exist today. This is a 
difficult problem that requires careful consideration by 
government. Although no solutions have been advanced 
before this Inquiry, it is apparent that measures could be 
devised. For example, provisions such as those that exist in 
Air Navigation Order Series V, Number 10, which restricts 
take-off and landing in designated park areas, may be 
appropriate. 

13. A means of enforcing the regulations and directives 
prepared by the Flight Control Group regarding aircraft 


movements should be devised. This enforcement mechanism 
should be in operation before pipeline construction begins. 


14. To ensure comprehensive protection of the environment 
compliance with the directions of the Flight Control Group 
should be made a condition of every drilling licence, land use 
permit, or similar authorization to carry out work in the are¢ 
involving aircraft flights. 


Company Plans for the Use of Aircraft 


To protect birds and mammals, it is necessary to identify 
problems and to ensure timely planning for the regulation of 
flights. 


15. Before the final design phase, the Company shall submi 
for approval by the Agency an overall plan for the use oj 
project-related aircraft during the period of construction 
Final plans shall be submitted six months in advance of eact 
season’s construction. Both the overall plan and the final plans 
shall detail such items as the routing and frequency of flights 
the time of year, the type of aircraft and their flying heights 
the landing areas and the pattern of aircraft movement intc 
and out of those areas; and the corridors to be used for low- 
altitude flights. They shall also describe the potential distur- 
bance of aircraft flights to sensitive wildlife populations, anc 
the measures that are proposed to mitigate this kind 0j 
disturbance. 


16. Six months before construction is completed, the Com- 
pany shall submit for approval by the Agency plans for the 
use and control of aircraft during the operating life of the 
pipeline. 


Pilot Education 


The implementation of all the recommendations above shoulc 
ensure that use of aircraft in the region is compatible with the 
protection of critical habitats and of wildlife during critica 
life stages. However, it will always be difficult to protec 
widely dispersed wildlife populations. General protection cat 
probably be accomplished best through the education 0 
pilots. 

In evidence presented to the Inquiry on behalf of Transpor 
Canada, Heacock suggested that one way to reduce possibl 
adverse effects by aerial activities on wildlife would be to: 

Mount an extensive publicity campaign to impress on all pilots, 
contractors, etc., the importance of protection of wildlife in the 
area and the serious consequences that may result from any 
unnecessary disturbance of birds or mammals. 
Most pilots flying in the north country realize the importance of 
all mammals in relation to native welfare, and that policing 
action would be most difficult. Obtaining their full cooperation 
would appear to be the most likely means of minimizing 
disturbance to wildlife. If such a publicity program is consid- 
ered desirable, Transport Canada could provide a nation-wide 
coverage through [its] air information publications. [F21186] 


17. The Agency shall complement its restraints on low-leve 


ircraft movements with a comprehensive campaign to 
lucate all aircraft personnel involved in the project that they 
jay fully understand and accept the importance of these 
sotective regulations. As part of such a program, Transport 
anada’s Notices to Airmen should be used to remind aircraft 
»erators of the importance of the wildlife populations, of 
eir susceptibility to aircraft disturbance and of the protec- 
bn they are given by the Flight Control Group and by 
gislation, such as the Migratory Bird Regulations. 


Vildlife—Aircraft Impact Research 


, 
; 


ne level of noise and disturbance generated by aircraft 
7 between types and model, and the disturbance created 
’ one model may differ significantly from that made by 
aother of similar capabilities. However, there has been little 
ysearch on the comparative levels of disturbance created by 
je many sorts of aircraft that are available. Such research is 


) 
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necessary to allow proper selection of aircraft to reduce the 
disturbance of wildlife. In addition, we need to know more 
about the sensitivity of various species of wildlife under 
different conditions and at different stages in their life cycles 
so that we can gauge the short-term and long-term effects of 
aircraft disturbance. 


18. The government should establish research to evaluate the 
impact of air traffic disturbance on various species of wildlife. 
This research should investigate and classify the degree of 
disturbance generated by different models of aircraft used in 
northern transportation, and assess the short-term and long- 
term impacts of aircraft disturbance on wildlife and the 
effectiveness of flight restrictions. The government should 
review the results of this research and modify existing 
regulations where necessary to provide the best protection 
possible for wildlife. (See Wildlife: Wildlife Management and 
Research.) 
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[E REPORT OF 
[TE MACKENZIE VALLEY 
PELINE INQUIRY 


he Nature of Regulation 


lie pipeline project will be an enormous engineering venture, 
id the environmental, social and economic impacts it will 
ve rise to will be widespread. The necessity for a regulatory 
fency to supervise the project in the national interest is 
pscapable, as is the necessity for such an Agency to serve the 
hier, specifically the northern, interests that the project will 
pvitably affect. Such an Agency will be essential, even 
‘lowing a settlement of native claims and a restructuring of 
rthern government. 
It will be, of course, for the Government of Canada to decide 
the form and jurisdiction of the regulatory authority. I 
‘ve assumed that there will be a more or less unified 
~ulatory Agency that brings together the multitude of 
idespread governmental responsibilities that exist at the 
tional and regional levels. The questions whether such an 
Hency ought to be the National Energy Board, an existing 
3vernment department (such as the Department of Indian 
‘fairs and Northern Development), or a combination of 
se, and whether it should exercise jurisdiction not only in 
> Northwest Territories but in the provinces along the route 
)the pipeline are matters for the Government of Canada to 
termine. 
Because a pipeline in the Mackenzie Valley has been 
-stponed, it will be possible, in devising appropriate 
tasures to regulate a Mackenzie Valley pipeline, to benefit 
mm the experience gained in regulating construction of the 
‘can pipeline. But whatever system of regulation is adopted 
* the Alcan pipeline, and whatever lessons are learned 
sre, they will not necessarily lead to easy conclusions about 
»kind of regulatory Agency that ought to be established for 
‘Aackenzie Valley pipeline. I say this because the social and 
itural changes that occur in the Northwest Territories in 
' next ten years may be as great as they have been in the 
: ten years. The government is committed to a comprehen- 
! 
| 


: 
; 
: 


e settlement of native claims. The government also expects 
inges in the structure of government in the Northwest 


PART THREE — 
THE PROJECT 


Project 
Regulation 
and Review 


Territories. So the institutional landscape is likely to be 
significantly altered in the next decade. 

These factors, of course, make it difficult for this Inquiry to 
make specific recommendations now for the machinery of 
regulation that ought to be established if a pipeline is built in 
ten years’ time. Yet in the course of the Inquiry, a number of 
considerations emerged that bear on the question of regula- 
tion of the pipeline project, whenever it occurs. There are 
certain principles that should govern the regulatory process, 
and those should be made plain. The importance of these 
principles is likely to persist no matter what changes occur in 
the North and its institutions. 


Principles of Regulation 


The principles that ought to be observed derive from the need 
to ensure that adequate recognition is given not only to 
environmental and technical matters, but also to questions 
that are of a social and economic nature. Frost heave, for 
example, may well present formidable engineering and 
environmental challenges; but no less formidable are the 
challenges presented by the social tensions that could result 
from pipeline construction. It is to these challenges that the 
Government of Canada must address itself in establishing an 
appropriate regulatory mechanism. 


1. The regulatory mechanism should be defined, and it should 
be in operation and widely understood by all those concerned 
from the very beginning. By this, | do not mean that it should 
be in place at the start of construction or even pre-construc- 
tion activity; | mean that it should be operational as soon as 
the project is approved in principle. On a project of this size, 
overall project review and design review (both of which | deal 
with below) are necessarily processes of discussion and 
negotiation between the pipeline Company, government, the 
local communities and various other interested groups. 
Certainly, the people who will be responsible for the regula- 
tion of the project should deal with the problems the project 
presents from the time they become apparent in preplanning 
through to the completion of the project. But more than this, all 
parties with interests that may be considerably affected by the 
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project must be in a position to develop their priorities and 
define their responses in an informal way, and at a stage 
before the exigencies of construction have foreclosed many 
options. 


2. The problems that are to be addressed by the Agency, from 
the beginning to the end, should not be limited to problems of 
engineering and construction. Social, economic and environ- 
mental considerations should be addressed at an early stage 
and throughout, with the same intensity and concern as 
technical and engineering questions. 


This is not to say that the regulatory Agency should have 
the exclusive responsibility for everything that happens in 
the region during the period of pipeline construction. There is 
a hierarchy of responsibilities and concerns that focus on the 
pipeline, and many social and environmental issues must, and 
can best, be dealt with by existing or emerging institutions. In 
particular, the communities along the route will have to cope 
with many social problems that the Agency cannot control. 
The in-migration of people looking for work, squatters, an 
increase in alcoholism, and local inflation are examples of the 
problems with which local authorities will have to deal. But 
within this hierarchy of governmental responsibilities there 
are matters, whether they are of a social, economic or 
environmental nature, that tend to be directly assignable to 
the project, or that occur along the right-of-way. It is these 
matters that are of interest to the Agency. 

Certainly, terms and conditions applicable to lands used by 
the Company are of direct concern to the Agency. However, 
the ongoing responsibilities of federal departments and of 
territorial, regional and local governments must not be 
usurped by the Agency. A careful definition of responsibility 
will be necessary, but at the same time it must be understood 
that the Agency, in carrying out its mandate, may frequently 
have to transgress traditional boundaries of government 
departments. 

The need to limit the authority of the regulatory Agency 
springs from several concerns. There is, for one thing, the 
importance of avoiding a bureaucracy that duplicates or 
complicates the normal operations of government. Then there 
is the relationship of such an Agency to the native claims 
process and, ultimately, to the institutions that will represent 
the native interest in the Northwest Territories. Furthermore, 
the Agency will be established to handle what amounts to an 
emergency situation — one that will come and, like the 
Agency, eventually go. If the Agency encroaches too severely 
on the jurisdiction and operations of government depart- 
ments, their ability to carry out their functions both during 
and after the construction of the pipeline could be impaired. 

Thus, for instance, the numbers of the Delta reindeer herd 
might decline for reasons that were indirectly related to 
pipeline construction, but that occurred well away from the 
right-of-way. In this case, lacking jurisdiction and specific 
terms and conditions that could be applied, all that the 


Agency could do would be to help the appropriate authoritie 
such as the Canadian Wildlife Service and the Government( 
the Northwest Territories find solutions to the matter. | 
however, activities of construction personnel, such as harass 
ment or hunting, were the cause of the decline in the numbe 
of reindeer, then the Agency would be responsible to see th: 
the activities ceased. 


3. The regulatory process should involve all of those interes 
in the North that have concerns about the impact of tl 
project, and their involvement should be understood in tl 
broadest sense. However, the process must not be put into’ 
position of dominance with respect to government depar 
ments and agencies in the region, or other region 
institutions. 


This implies that the regulatory authority will have tol 
accessible and responsive to all institutions and groups th 
have an interest in the pipeline — departments of governmer 
communities, public interest groups, and, of course, natiy 
people. This will require the establishment of a compreher 
sive review process in which all interested parties ca 
participate, and by means of which problems can be identifie 
by those most likely to be able to devise solutions. I propos 
that an Impact Assessment Group be established for th 
purpose. I deal with this matter later in this chapter. 


The Regulatory Agency 


The schedule of construction activities for a Mackenz 
Valley gas pipeline North of 60 will require a tremendot 
range of decisions and commitments to be made before ar 
construction begins. Environmental and socio-econom 
constraints must be decided upon. The types of equipmer 
and sites for borrow pits, compressor stations and wharv 
must be investigated and approved. Designs, specificatio! 
and contract documents must be prepared. Employment al 
manpower schemes and impact funding must be develope 
And most of these pre-construction activities carry serio 
implications for the project. The actual pipelaying on any 0) 
construction spread will be preceded by months of si 
preparation and construction activity required to bui 
wharves, camps, road and airstrips. Simultaneously whi 
installation of the pipe begins, large crews will be at work 
many different locations along the Mackenzie Valley. Co 
struction of compressor stations, once it begins, will contin 
throughout the year. Major river crossings will be installed 
summer, while several other activities such as depositing ft 
and supplies, are going on. In short, once construction starts, 
will continue year-round throughout the project area f 
several years. 


4. A single regulatory Agency should be established | 
legislation to implement all government actions that bear‘ 
the pipeline project and on the pipeline Company. The Agen 
must be equipped to deal with the engineering, technic 


vironmental, social and economic matters from the early 
nceptual and design phases of the project to its completion. 


i. The Agency should be established for this specific project 
ly. It should therefore be limited to the duration of the 
‘nstruction phase. It should be clear from the outset that the 
ency shall cease to exist as soon as the commissioning of 
) facilities is complete and the pipeline goes from the 
nstruction phase to the operating phase. Authority for 
going regulation would then be transferred to normal 


vernmental regulatory bodies. 


If the Agency is to meet the challenge of controlling the 
»eline project, it must do a number of things. First, it must 
epare detailed regulatory specifications, well in advance of 
2 pipeline Company’s schedule and design submissions, so 
at the Company can comply with the Agency’s regulations 
all matters pertaining to the project. Second, it must conduct 
erall project reviews and final design reviews to ensure that 
‘2 designs and plans of the Company are technically, 
2vironmentally and socio-economically acceptable. Third, it 
eo put a team of trained inspectors in the field to ensure that 
2 Company's pre-construction and construction activities 
onform with terms and conditions that have been laid down. 


These are the principal functions of the Agency. But there 
| another function that is equally crucial to the effective 
rzulation of the project. I refer to an impact monitoring, 
| pact assessment and public information role, which I shall 
cuss below. At this point it is important only to emphasize 
fat the Agency itself must structure its operations so that it 
responsive to and acts quickly upon the information and 
avice (including recommendations for design changes or 
(odifications to regulations) that it receives from the Impact 
sessment Group. 


I 


VE SCOPE OF REGULATION 


\hen we examine the need to control a large-scale undertak- 
ig such as a Mackenzie Valley pipeline, we tend to 
cmpartmentalize issues. Technical issues of a design and 
gineering nature are relatively clear cut: traditionally, they 
t ve been the focus of any process that has been set up to deal 
\th project regulation. In recent years, we have come to 
[ognize that there is a relationship between engineering and 
‘vironmental issues; as a consequence, our regulatory 
locesses have been expanded to consider both. 

‘Social and economic issues have not been regarded in the 
‘me way, because, in the public and political mind, the 
(nections between a particular project and what happens 
t people and communities have been less obvious, and the 
(uses of social and economic changes have been more open to 
\rieties of interpretations. Even such phenomena as in- 
2ased employment and accelerated local business, which 
e among the more obvious and positive spin-offs of 
justrial projects, are still rarely under the influence of 
yatever mechanisms have been established to regulate a 
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project. Almost never are the negative spin-offs, such as loss 
of community leaders to industrial jobs, disruption and 
overcrowding of schools, and loss of tourism due to lack of 
accommodation, considered part of the regulatory function. In 
part, this may reflect social biases — engineering and 
environmental matters are viewed as being within the 
purview of the “experts” and beyond the realm of ordinary 
men. In part, also, it may reflect the fact that society already 
has at its disposal a range of governmental institutions 
dealing with social and economic matters. But this is not the 
case along much of the pipeline right-of-way in the Macken- 
zie Valley, where the ability to handle social and economic 
problems that will result directly from the pipeline is neither 
comprehensive nor far advanced. Along with such institu- 
tions as already exist, and those that emerge, the Agency 
should have a role with respect to socio-economic matters, 
although this should be an unobtrusive and carefully 
constrained role. 


6. The Agency should be responsible for the monitoring and 
enforcement of terms and conditions concerning scientific, 
technical, engineering, environmental and socio-economic 
aspects of the project, as they relate specifically to day-to-day 
actions of the pipeline Company, its contractors and subcon- 
tractors. The Agency should not, however, be responsible for 
the enforcement of ongoing programs and policies of govern- 
ment relating to the management and control of environmen- 
tal, social and economic matters in the North. It should not 
become a parallel government. 


I recognize that the division of responsibility between the 
Agency and normal government departments will vary 
according to the issue and the nature of the government 
policies and programs. For example, the Geotechnical Review 
Panel that I discussed in the chapter on Geotechnical 
Considerations is obviously project-specific, and it will have 
to be appointed by the Agency. Short-term wildlife monitor- 
ing — monitoring relating directly to project activities — is also 
a function of the Agency but, as I said in the chapter on 
Wildlife, long-term monitoring and wildlife management is 
an ongoing responsibility of government and is clearly 
beyond the scope of the Agency. Control of aircraft activities 
related to the project is necessary, but if disturbance is to be 
effectively controlled, all aircraft flights will have to be 
regulated during critical wildlife periods. That is why | 
recommend that the Flight Control Group be associated with 
— rather than form part of — the Agency. 

I have recommended that employment on the pipeline be 
handled through a manpower delivery system established by 
a group representative of federal and territorial departments 
with responsibilities in the field of employment. The man- 
power delivery system would exist for the duration of 
pipeline construction; it would obviously have very close 
connections with the Agency and with the government 
departments that normally look after employment. The 
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Agency should have the major responsibility for ensuring 
compliance with terms and conditions that apply once people 
are on the job, for example, conditions of work. The location of 
camps is another matter in which the Agency has an obvious 
interest. The Agency should have direct control with respect 
to the pipeline Company's accommodation. It should not be 
allowed to infringe on the jurisdiction of other government 
departments, such as the Northwest Territories Housing 
Corporation, but it should be in a position to provide advice 
that could prevent the Company’s housing plans from 
ageravating local problems. 


7. Before the government grants a right-of-way permit for 
the pipeline, it should be in a position to ensure that it can 
respond effectively, through existing institutions, to immedi- 
ate and long-term impacts that are not the direct and assigned 
responsibility of the Agency. 


ENFORCEMENT 


Effective means of enforcement often form the backbone of 
regulation. The Agency will have to develop approaches that 
might be taken in situations where by accident, neglect or 
wilful acts, the Company, its contractors or any of its 
subcontractors violate the terms and conditions attached to 
the right-of-way, or any of the Acts, Regulations or Ordi- 
nances pertaining to the pipeline project. 

On any construction project, inspection personnel have to 
develop effective means of ensuring compliance with techni- 
cal specifications. This is a complicated and difficult task 
when special terms and conditions are introduced that deal 
with the natural and social environments — terms and 
conditions that the construction Company's officers, super- 
visors, foremen and employees may see as ‘getting in the 
way” of job “progress.’’ On-site personnel who are faced with 
the daily problems of production quite naturally and under- 
standably gauge success by the amount of pipe laid or the 
number of welds completed. With regard to the pipeline 
project, a system of incentives should, where possible, be 
incorporated into the compliance scheme so that there are rea] 
and perceived losses for those who violate or disregard terms 
and conditions. This must be done at the time initial contracts 
are let, if the Company is to have any effective control over its 
contractors and subcontractors. 

Most inspectors have, in one form or another, the power to 
shut down a job on which terms and conditions are being 
violated, but that power is rarely used. Often, particularly on 
large, capital-intensive, tightly scheduled, and seasonally 
dependent projects, it causes more problems than it solves. To 
stop a project is an extreme measure that should be used in 
emergency situations only. That is why terms and conditions 
should be enforced at the planning stage. 

8. The Agency may call upon the Company at any time to 
furnish data concerning preconstruction, design, construction 
and commissioning activities related to the project. 


i 
‘ 


9. The Agency shall inspect the activities of the Company on 
site and shall have access to the project at all times. 


10. The Agency may require the Company at any time and 
without liability or expense to the Agency or the government, 
to make such modification of the pipeline system as it deems 
necessary to protect or maintain the integrity of the pipeline, 
the physical, living or human environment, and the public 
interest. 


11. Where there is dispute regarding the possible impact of ¢ 
proposed activity on the physical, living or human environ- 
ment, the onus shall always be on the Company to prove to the 
satisfaction of the Agency that its proposed activity is nob 
unacceptably detrimental. 


12. The government and the Agency should develop non 
compliance and penalty mechanisms that respond to acci- 
dents and wilful non-compliance. These mechanisms shoule 
mitigate the situation by immediately removing the cause ant 
by initiating procedures that will remedy the damage done 
assign to the Company immediate penalities for violation; anc 
require the Company to have in its contracts with it: 
contractors, suppliers and transportation companies clause: 
that will allow the penalties to be passed on ‘to the violator 
Penalties should be in proportion to the violation and they 
should escalate in severity with continued violations or witl 
consistent non-compliance. 


The Company 


It is not enough, in my opinion, merely to write technica. 
environmental and socio-economic stipulations into the term 
of right-of-way agreements, land use permits, and wate 
licences. If government and the Agency assume that thei 
responsibility stops at prescribing such stipulations, they wil 
have to rely on the Company to determine the degree to whicl 
there will be full compliance with the terms and condition: 
The exigencies of pipeline construction in adverse condition 
and within a compressed schedule make corrective measure 
difficult and expensive. Technical, environmental and soci¢ 
economic stipulations will, in my opinion, be implemente 
effectively only if they are viewed from the beginning as a 
integral part of pipeline construction and operation rathe 
than as something imposed from outside. 

To ensure that such stipulations become an integral part¢ 
the construction process, they must be consolidated an 
incorporated into all advance planning; and they must t 
written into all contract documents so that each contracto 
subcontractor, and operator in the field knows in advanc 
what is required of him and has the opportunity to plan! 
meet the stipulations and to cover their cost. Only 
stipulations are written into contracts in express terms, an 
allowed for in the costs of the contracts, is there a reasonab 
chance that they will be complied with routinely an 
conscientiously. Even then, there will have to be competet 


hd effective inspection to take care of unanticipated situa- 
ons and attempts to cut corners. In my view, the onus to 
nsure that terms and conditions apply to all aspects of the 
ipeline project, to all levels of contract and subcontract, and 

collective agreements with unions, must rest with the 
Se any: It is up to the Agency to ensure that the Company 
scognizes this responsibility, and carries it out. To do so, the 
iompany must submit the details of its plans in sufficient 
me for the Agency to study them and give approval or 
quest further information. 


13. In all its contracts and agreements with contractors, 
ibcontractors and unions, the Company shall legally bind 
sem to the terms and conditions laid down with respect to the 
voject. The Company shall be responsible for inspecting the 
ork of all subcontractors to ensure that it conforms with the 
chnical, environmental and socio-economic terms and 
»nditions established by the Agency. 


Traditionally, on any large-scale engineering project, there 
‘e Company managers, foremen and inspectors to ensure the 
Jequacy, economics and progress of the work being done by 
ie Company’s staff and its contractors and suppliers. 
owever, on the Mackenzie Valley pipeline project, the 
ditional structure must be revised to incorporate environ- 
‘ental and socio-economic personnel into management. 
here must be staff capable to supervise and inspect matters 
inging from design preparation to routine activities. 


14. The Company’s environmental and socio-economic staff 
aould be responsible to senior project management through 
te same resident manager to whom the engineering inspec- 
rs will be responsible. The resident manager must therefore 
nderstand and appreciate the environmental and socio- 
sonomic aspects of the project just as he must understand and 
opreciate its engineering and economic aspects. To do this, he 
‘ill need the assistance of environmental and socio-economic 
decialists, both in the field and the office, just as he will need 


1e assistance of engineers in the field and the office. 
All three groups in the project management team — the 


agineering, the environmental and the socio-economic 
ipervisory personnel — will have to work together to make 
‘sponsible decisions regarding the consequences of their 


tions, if the project is to be completed in an acceptable way. 


The Company’s senior management must, therefore, accept 
1e responsibility for environmental protection and for social 
ad economic matters specified by the Agency to the same 
2gree as it accepts the responsibility for safety and integrity 
‘ the pipeline. The Company must be made aware that 
2nalties will be imposed if it should neglect its responsibility 
/enforce protection measures. 
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Review Processes 


Once the design of a project as massive as the Mackenzie 
Valley pipeline has progressed beyond the preliminary or 
conceptual stage, a chain of events is set in motion that cannot 
be arrested. The major input on the part of northern 
governmental institutions and interest groups will, therefore, 
have to be channelled through a review process that takes 
place during the early design and engineering stages. 

To avoid unnecessary delays and to minimize adverse 
impacts once construction has begun, there is a need for a 
methodical and sequential review process that covers all 
aspects of the project as it evolves from its conceptual stage 
through to final design. In many respects, the Inquiry and the 
hearings of the National Energy Board can be regarded as part 
of this process. Review, feedback and refinement of the project 
must continue right through the planning and construction 
stages. 


15. The Agency and the Company should establish project 
review plans, procedures and schedules that will be binding 
throughout the project. Emphasis should be placed on a 
systematic and extended review of criteria and preliminary 
design concepts including the justification of construction 
modes, trade-off studies and risk and impact analyses. All of 
the Company’s submissions for approval by the Agency 
should be planned and scheduled to ensure that they are 
reasonable in scope, and filed in reasonable time, insofar as the 
workload imposed on Agency is concerned. 


16. The Company shall submit to the Agency for approval a 
schedule for project control, using a scheduling system 
acceptable to the Agency. This schedule shall govern all of the 
Company’s activities. In addition to the basic construction 
schedule, it should include such things as schedules for 
regulatory reviews and approvals, for the issuing of construc- 
tion plans and specifications, and for the issuing of major 
supply contracts. The schedule should also include construc- 
tion contractors’ schedules for logistics and activities. The 
schedule shall clearly show environmental and socio-eco- 
nomic constraints set forth in the applicable stipulations. 

The submission shall include procedures for periodic 
updating of the schedule and for re-scheduling if disruptions 
occur during execution of the project. 

Although the review process must be a coordinated and 
continuous activity, I think that two aspects — overall project 
review and detailed design review — assume prominence and 
shift in importance as the project evolves. 


Overall Project Review 

Overall project review, the first part of the review process, 
begins when the project is still in a conceptual form. The 1970 
and 1972 Pipeline Guidelines, the evidence brought before this 
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Inquiry, and the hearings held on the project by the National 
Energy Board have already provided the perspective for a 
consideration of such matters as routing, scheduling, overall 
impact, feasibility and mitigative measures. It is at this stage 
that the project is most amenable to change and can best. be 
influenced by the institutions of northern government and the 
various interest groups that will be affected. It is at this stage 
that the form of the venture becomes defined and the nature 
of the necessary controls becomes known. 

However, the approval of a project and the granting of the 
necessary permits are only part of a systematic process that 
leads to effective implementation. The clearer the direction 
given to the pipeline Company from the outset, the easier it 
will be to make the project conform to the spirit as well as to 
the letter of the terms and conditions under which approval 
would be given. 

To be effective, such direction must come during the 
formulative stages of the project, and must be informed by the 
interests of all parties directly affected. Furthermore, a 
regulatory structure must go beyond the interests that such a 
mechanism is normally designed to serve — it must serve the 
native interest as well. This new structure must be in 
operation to give direction to the pipeline Company long 
before the final design stage is reached. 


PROJECT CODE AND GUIDELINES 


Both the Agency and the Company have responsibilities to 
implement and control the project — responsibilities that are 
extensions of the conventional regulatory and project man- 
agement functions of government and industry. The right-of- 
way permit will have several terms and conditions attached 
to it, many of which will be general principles to guide the 
Company. A great many of the recommendations I have made 
in this volume can be adopted for this purpose. 


17. As one of its first tasks, the Agency should develop a 
project code and guidelines that provide direction to the 
Corhpany on important engineering, technical, environmen- 
tal, social and economic matters related to the pipeline project. 
The code and guidelines should be drafted and circulated to all 
interested parties for comment before they are adopted. 
Together with the stipulations in the certificate of public 
convenience and necessity and the right-of-way permit, the 
code and guidelines should provide the basis for project design 
and review. 


18. The code and the guidelines and stipulations attached to 
permits for the project should be flexible enough to allow the 
Agency to require modifications whenever design, construc- 
tion or on-site conditions indicate the need for such changes. 
There should, however, be specific limits to this authority. The 
Agency must, as a matter of regular procedure, publish 
information relating to all of its decisions. 


It is important to distinguish between a code on the one 
hand and plans and specifications on the other. A code 


outlines the performance that is expected; it comes befor: 
design and is enacted by regulatory bodies. Plans an 
specifications spell out the work to be undertaken; they an 
generally initiated by the Company as part of design, an¢ 
submitted to the regulatory process for approval. 

The basis for a code and guidelines has already bee 
established. The 1970 and 1972 Pipeline Guidelines were ; 
beginning; they were followed by the report of the Pipelin 
Application Assessment Group in 1974, the report, Toward 
an Environmental Code, of the Environment Protection Boare 
and Recommended Environmental Standards for the Desig) 
and Construction of a Mackenzie Valley Gas Pipeline 
prepared in 1976 by the Environmental Protection Service 0 
the Department of the Environment. The Inquiry itself sough 
to bring together all the engineering, technical, environmen 
tal, social and economic considerations as they were perceive: 
by the participants in the Inquiry and by the people of th 
North. Volume One of my report highlighted the major issue: 
The report of the National Energy Board, Reasons fo 
Decision: Northern Pipelines, looked at a variety of issue 
from a national perspective. And, in this volume, I have pu 
forward a set of recommendations that I consider ought t 
form the basis of a code for use by the Agency and th 
Company. But the recommendations set out in this report d 
not provide the detailed code requirements that are necessar: 
to ensure the desired degree of environmental, social ani 
economic protection. They do not obviate the need for highl 
skilled judgment, and the need for close coordination betwee 
the many disciplines involved and the people of the regior 
throughout the planning, execution, and commissionin 
process. 

In all of this, we must remember two facts: the nativ 
people will not cease to regard the North as their homelanc 
and most southern Canadians will continue to consider th 
North as a frontier, albeit a frontier to which they have 
particular and national responsibility in the long as well a 
the short term. We must accept that the native interest is of 
special character. It is different in kind, as well as in degre: 
from the interests of any other third party. This specié 
character must be recognized both explicitly and implicitly 1 
the design and function of the regulatory mechanisms, if th 
project is to be regulated properly, efficiently, and in accord 
ance with the priorities for the North to which the govern 
ment is committed. 


OVERALL PLANS 


The pipeline Company’s conceptual plan, and the code an 
guidelines developed for the project, lead to broadly base 
decisions on the project. As these decisions are reached, th 
relationship between the project and the northern enviror 
mental and socio-economic milieu will acquire a sharpé 
definition. This overall project review stage is critical becaus 
as the project becomes more precisely defined, it becomé 
technically more difficult to make changes to it. The broa 


roblems must be satisfactorily addressed and resolved at this 
sage. Involvement by local people becomes crucial, for it is at 
nis stage that priorities and criteria for monitoring, assess- 
ient and design review must be established. 

Throughout this volume I have recommended that, before 
al design, the Company prepare overall plans that show in 
‘general way the activity proposed and the relationship of 
hat activity to other aspects of the project. | have suggested 
at these plans be prepared in cartographic form insofar as 
1is is possible, so that they may be easily understood by the 
,any disciplines involved in the design and review process 
d by the public at large. 


19. Before final design, the Company shall prepare for 
yproval by the Agency overall plans such as those specified 
) Location, Construction Plan and Scheduling, Terrain 
onsiderations, Water Withdrawals, Waste Management, 
anagement of Fuels and Hazardous Substances, Pipe 
esting, and Facilities Complexes and Equipment Operations, 
id as requested by the Agency. 
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Jesign Review 

he intent of design review is to ensure that the project 
omplies with applicable statutes, codes, guidelines and other 
quirements established through the overall project review 
fe This must be done without causing undue delay to 
ae Company during final design and construction of the 
ipeline. Design review is a function of the Agency operating 
rithin the parameters of the above requirements, and within 
ie constraints imposed by the project. A great deal was 
arned about this process in Alaska in connection with the 
mstruction of the trans-Alaska pipeline. The experience 
ained on the Alaska Highway pipeline will, no doubt, lead to 
irther refinement of project review mechanisms. There are, 
owever, two points that have become evident over the course 
‘the Inquiry that are important to consider in formulating a 
esign review process. 


20. In order to exercise proper regulatory control and to 
asure that plans for the project are sufficient in terms of all 
je engineering, technical, environmental and socio-economic 
»quirements, the Agency must be the governing authority on 
'l specific aspects of the project, not just those that are 


tcorporated into the permanent facilities. 


The Company shall not start any construction activities 
atil it has the written permission of the Agency. Such 
ermission should authorize specific support activities and 
onstruction of defined segments of the pipeline system to 
gin. The Company shall submit applications for each of the 
onstruction activities according to an agreed schedule and 
ue Agency shall have a predetermined time to review them. 


‘The second point relates to ensuring that the Company 
mtractors are clearly informed of specific technical, en- 


Regulation and Review 211 


vironmental and socio-economic requirements. If all contracts 
specify comprehensively the conditions and administrative 
solutions that will be imposed, the contractors, the Company 
and the Agency will be in a much better position to ensure 
compliance. 


21. Before inviting tenders for major supply and construction 
contracts, the Company shall submit to the Agency for 
approval the respective contracts and specifications, special 
conditions, plans and schedules. These should form an integral 
part of the supply and construction contracts. In particular, 
the contracts should include special conditions, such as the 
timing and procedures for the protection of the terrain and 
wildlife of the region, as well as procedures to ensure 
compliance with the socio-economic terms and conditions by 
which the Company is bound. 


Impact Assessment Group 


I have concentrated throughout this chapter on some of the 
principles of the regulation that should guide the planning 
and building of a Mackenzie Valley pipeline. Important as 
these principles are, we must not lose sight of the balance and 
nature of interests involved. Perhaps this Inquiry itself has 
been an example of the need and value of a balance of all 
views. I discuss this in Appendix 1, The Inquiry Process, but it 
is appropriate to address some of these considerations here. 

From the beginning, all interests — governmental, institu- 
tional and private — should have access to, and participate in 
the work of the Agency. The presence of these outside 
interests is essential because the Agency has, in some respects, 
a built-in conflict of interest. In the national interest, it will be 
responsible for getting the pipeline built quickly and econom- 
ically. At the same time, it will be responsible for ensuring 
that engineering specifications, environmental standards and 
socio-economic requirements are observed. All parties that 
may be affected by the pipeline should, therefore, have access 
to the Agency. For instance, those responsible for fish and 
game management, those organs of local and regional 
government responsible for the social conditions in towns and 
settlements along the route, the territorial government, and 
and public interest groups, such as those concerned with 
environmental protection — all these groups should have 
access to the Agency at all levels. 

As collective and cultural interests, the native groups in the 
North stand to lose much by the kind of massive intrusion 
that the project will represent. Their interests are of a distinct 
character, so the native groups must have a direct in- 
volvement in the Agency. This involvement is difficult to 
define now because, by the time the pipeline is built, native 
claims will have been settled and new structures of local and 
regional government will be in place. Nevertheless, there will 
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continue to be a special native interest in the impact of the 
pipeline — an interest extending beyond that represented by 
northern government and other institutions as they may exist 
ten years from now. Direct native involvement in the Agency 
will depend on the extent to which northern government and 
northern institutions are perceived a decade hence by native 
people as truly reflective of their interests. 

All interests should have their standing formalized, and the 
procedures governing access to the operations and decisions of 
the Agency should be clearly established. 


22. An Impact Assessment Group should be established and 
should exist for the entire planning, preconstruction and 
construction period. This group should consist of representa- 
tives of local, regional and territorial governments, public 
interest groups, and native organizations. 


The Impact Assessment Group should exercise an ombuds- 
man function in relation to the Agency. The group should 
have the right to question officials and employees of the 
Agency, and to examine the Agency’s documents. Although 
they would not in any sense be an appellate tribunal, since 
they would have no power to reverse the Agency’s actions, 
they should have the right to make their findings public. 


The Impact Assessment Group should have the power to 
require review of designs. To assist the Agency in its revision 
of project or design matters, the Impact Assessment Group 
should make recommendations for changes pertaining to such 
design, or to the adequacy of regulatory instruments tc 
enforce stipulations incorporated in those designs. The group 
would deal with the general impact and administration of the 
project, as well as specific problems of impact and specific 
complaints about the administration by the Agency. 
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‘HE REPORT OF 
‘HE MACKENZIE VALLEY 
IPELINE INQUIRY 


Ihe widespread interest in the Inquiry and in Volume One of 
iy report can be attributed, I think, to the fact that they 
rovided a focus for the consideration of a number of 
rofound national issues: the need of the metropolis for 
nergy, the implications of the advance of the industrial 
ystem to the frontier, the protection of the northern 
‘vironment, and, above all, the rights of the native people. 

The Inquiry examined these questions from the point of 
iew of social, economic and environmental impact. But many 


‘anadians perceived in these issues something that was basic | 


) them all: a broad moral and ethical dimension. In one sense, 
qe pipeline debate is over. The Government of Canada has 
jected the Arctic Gas pipeline route in favour of the Alaska 
lighway pipeline route. An agreement has now been reached 
vith the United States to build a pipeline along the Alaska 
lighway. But the debate was never just a debate about a 
ipeline, and these decisions will not put an end to it. It was, 
ather, a debate about the issues that were thrown into relief 
y the pipeline proposals, and that debate will continue, for 
ne future of the North will continue to be a concern of 
anadians. It is important, therefore, that the debate be 
onducted with an awareness os the true nature of the issues. 
_A fuller understanding of the northern environment 
merged during the course of the Inquiry. The proposals made 
1 Volume One for the creation of an international wilderness 
ark in Alaska and the Yukon, for a whale sanctuary in west 
fackenzie Bay and for bird sanctuaries in the Mackenzie 
‘elta and the Mackenzie Valley, have attracted widespread 
ipport in Canada and the United States. There is a felt need 
nd a perceived responsibility to preserve critical habitat for 
iribou, whales, wildlife and wilderness, and there is an 
nderstanding of the special vulnerability of migratory 
decies in the North to industrial advance. The foundations 
in now be laid for the development of a firm policy designed 

) protect the northern environment. 

There is not, unfortunately, the same consensus regarding 
ae views I expressed regarding native claims. I think this is 
) not only because the subject is controversial but also 
cause the proposals I made in Volume One were not 
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PART FOUR — 
EPILOGUE 


Native Claims 
and Political 
Development in 
the Northwest 
Territories 


understood by many, for the simple reason that native claims 
themselves are often not properly understood. 

It is crucial to understand that, although they are often 
called land claims, native claims are not just about land. 
When we talk about the settlement of native claims, we are 
not talking simply about land or money. Neither are we 
talking about expropriation. Parliament has always had, and 
will continue to have, the power to expropriate lands that are 
required in the national interest. The Government of Canada 
could, at any time, expropriate the lands necessary for a right- 
of-way along the Mackenzie Valley, for the power of eminent 
domain is an attribute of sovereignty. What is really involved 
here is a matter of policy based on special status for native 
people. 

The idea of special status is often misunderstood. In Section 
91(24) of the Constitution, the Fathers of Confederation 
provided that native people should come under the exclusive 
legislative jurisdiction of Parliament. There is no such 
provision for any other people. Special status is a policy that 
acknowledges the common interest of native people — a 
common interest that arises out of their own history and their 
place in our history. 

Special status for native people has long been the estab- 
lished policy of the Government of Canada, and this policy 
was reiterated in the goverment’s policy paper on Political 
Development in the Northwest Territories, issued on August 
3, 1977. This paper supports the transfer of greater responsi- 
bility to the Government of the Northwest Territories. But at 
the same time, it affirms the commitment of the Government 
of Canada to the settlement of native claims and, by means of 
such a settlement, to the transfer of land and renewable 
resouces to native people, and to the receipt by native people 
of a share of royalties from non-renewable resources. The 
question of whether there is indeed special status for native 
people can be answered by asking: Do any other people in 
Canada have the right to assert aboriginal claims? Do any 
other people in Canada have, by virtue of ethnic ancestry, a 
collective right to renewable resources, and to royalties on 
non-renewable resources? 
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In its policy paper, the Government of Canada has 
committed itself to a “policy of supporting the concept of 
continuing Indian and Inuit identity within Canada... It is 
assumed ... that local autonomy is central to the concept of 
continuing Indian and Inuit identity and status”’ (p.10). 
However, Metis people should benefit equally from this 
policy. By virtue of their Indian ancestry and a distinct 
cultural tradition of their own, they should enjoy the same 
special status afforded the Indians and the Inuit. 

What does local autonomy, which the government paper 
calls the keystone to continuing Indian and Inuit identity, 
imply? How can it be achieved? The paper says: 

To move farther in the direction the native groups are looking, 

representative government in the Northwest Territories 

(whether divided or not) could be heavily decentralized 

primarily to the local communities, where in many places the 

native peoples will continue to be the clear majority. These 
communities would have an option of establishing regional 
institutions, which in effect would be an amalgamation of 
community effort to further Indian and Inuit group interest in 
such matters as education, land use control, game management 
and renewable resource development. These are interests 
distinct from community-level needs such as housing, sanita- 

tion, social services and recreation. [p. 13] 

The government has acknowledged, therefore, that in the 
North, the common interest of the native people is quite 
distinct from the interests they share with other residents of 
the Northwest Territories, and that regional institutions 
should be established that reflect that common interest. 

Difficulties arise when the government comes to the 
question of the exercise of political power at the territorial 
level. The collective native interest in the education of their 
children, in the land, and in the strengthening of the 
renewable resource sector of the economy is clearly apparent, 
and has been acknowledged in the policy paper. But the 
native people believe that their common interest should be 
reflected in political institutions at the territorial level. They 
are also apprehensive about the limits that may be imposed 
by existing government structures: recognition of special 
status requires something more than an extension of local or 
municipal government programs. There is the question of 
dominance, that is, the nature of the relationship between the 
native interest and the larger society’s institutions. The task is 
daunting, for it will mean the checking of a long historical 
process. But this is what the native people seek. 

1 do not think that anyone would disagree with the 
government's insistence, in its policy paper of August 3, 1977, 
that: 

Legislative authority and governmental jurisdiction are not 

allocated in Canada on grounds that differentiate between the 

people on the basis of race. Authority is assigned to legislatures 

that are representative of all the people within any area on a 

basis of complete equality. [p. 11] 

Yet having said this, how do we come to grips with the fact 
that the Dene, Inuit and Metis see themselves as distinct 


peoples; that they constitute a majority of the permanen 
residents of the Mackenzie Valley and the Western Arctic 
and that, from a demographic point of view, they constitute: 
larger proportion of the population in the Northwest Territo 
ries than do native people in any other political jurisdiction 
Canada? 

The Government of Canada has obviously struggled wit) 
this matter. The policy paper says that any political divisio) 
of the Northwest Territories: 

would take into account common interests such as distinctions + 

of language, culture and way of life; economic needs and | 

opportunities; transportation and communication facilities; | 

potential resource revenues. [p. 12] 

But the government's statement wisely goes no further. | 
does not attempt to answer all of these questions. 

The point is this: the rejection of a racial basis for allocatin 
governmental powers and jurisdiction does not leave existin 
governmental institutions as the only alternative. With th 
passage of time, others may emerge. It would be a mistaki 
therefore, to adopt a dogmatic insistence on retaining existin 
institutions in their present form. 

In Volume One, I said that, because a large proportion of th 
white population in the North does not remain there, a nev 
concept of residency for voting purposes in the Northwes 
Territories should be considered. All those who meet such’ 
residency requirement, regardless of race, would have tk 
right to vote. The Government of Canada has indicated i! 
willingness to consider “some degree of residence require 
ment for specified political purposes” (p.9). This residenc 
criterion in combination with naturally or historicall 
defined geographical areas could meet thé native people 
need for institutions at the territorial level that reflect the 
common interest. 

It should be apparent that the political development of th 
Northwest Territories and the settlement of native claims al 
closely linked, for the native people have shown that the 
collective goals are goals that they will not abandon. It is 4 
too easy for us to misjudge their determination in this regar 
In the Statement of the Government of Canada on Indic 
Policy, 1969, the Government of Canada said: 

aboriginal claims to land ...are so general and undefined that it 

is not realistic to think of them as specific claims capable of 


remedy except through a policy and program that will end 
injustice to Indians as members of the Canadian community. 


[p. 11] 
This policy was a rejection of special status, because abori, 
inal claims are the hallmark of special status. Prime Minist 
Trudeau, speaking in Vancouver on August 8, 1969, expresst 
the government'’s position on aboriginal claims: 

Our answer is no. We can't recognize aboriginal rights because 

no society can be built on historical “might have beens.’ [p. 12] 
In saying this, the Prime Minister spoke for all of us. Yet t! 
policy of the government was overthrown by the vehemen 


‘the native people’s reaction. The belief that their future lay 
| the assertion of their own common identity and the defence 
their own common interests proved stronger than any of us 
ad realized. 

Thus, we find ourselves engaged today in the settlement of 
omprehensive claims based on aboriginal rights. These are 
laims that the Government of Canada now welcomes as the 
rincipal means for achieving the social and economic goals 
/ native people in Canada. 

It is essential that native people be given an opportunity to 
ork out their future for themselves and to define for 
iemselves what it shall mean today and in the future to be 
ene, Inuit or Metis. Postponement of the pipeline presents 
ue native people with a whole range of opportunities: the 
‘rengthening of the hunting and trapping economy, develop- 
jent of the local logging and timbering industry, develop- 
ent of the fishing industry and of recreation and conser- 
ition, participation in an orderly program of oil and gas 
<ploration, and, in due course, participation in pipeline 
onstruction. I have urged that priority be given to renewable 
/source activity — not because I feel that such activities are 
niversally desirable, but because they are necessarily on a 
‘ale appropriate to northern communities. They are activ- 
ies that local people can undertake, that are amenable to 
cal and regional management and control, and that are 
‘lated to traditional values. 

The settlement of native claims will provide the means ta 
1able native people to thrive, and native culture to develop, 
| a way denied them in the past; the means to ensure that the 
pung people of the North grow up knowing who they are 
ad where they came from: they will know their own history, 
veir own languages. They can become hunters, trappers, 
shermen, lawyers, loggers, doctors, nurses, teachers, or 
SS in the gas fields. But most important of all, the 
lective fabric of native life will be affirmed and strength- 
ed. The sense of identity of individual native people — 
ideed their very well-being — depends upon it. 

Whatever political institutions evolve in the North, they 
‘ould reflect the common interests of the native people. They 
‘ould not be merely extensions of the huge bureaucratic 
‘ructures already in place in Ottawa and Yellowknife. 
lither, these institutions, and the programs developed under 
leir auspices, must be designed and implemented by native 
pople, otherwise, they will undermine, and not enhance, the 
‘ry thing they are designed to achieve. The settlement of 
(aims, and the institutions established as a result of that 
‘ttlement, will enable native people to defend their own 
(mmon interests, 

‘Most Canadians live in a world that is largely — and 
icreasingly — urban, industrial and bureaucratic. Our 
€ucational system, our governmental bureaucracy, our 
fonomic modes, are all defined by these tendencies. But 
I tive people do not necessarily share this view of the world. 
‘hey have a history of their own, a culture of their own, and 
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languages of their own; they therefore seek to achieve goals of 
their own — goals that may not always coincide with ours. 
The imposition of an educational system that uses a curricu- 
lum not very different from the one used in Edmonton; the 
subsidization of the non-renewable resource sector, and the 
neglect of the renewable resource sector; and the establish- 
ment of bureaucratic modes that were developed by other 
people in other places for other purposes: these are policies 
that have not worked and that will not work in the North. 

Thus, the emergence of native claims should not surprise 
us. After years of poor achievement in our schools, after years 
of living on the fringes of an economy that has no place for 
them as workers or consumers, and without the political 
power to change these things, the native people have now 
decided that they want to substitute self-determination for 
enforced dependency. 

So, although the claims that have been submitted by the 
Inuit Tapirisat of Canada, the Indian Brotherhood of the 
Northwest Territories, the Committee for Original Peoples 
Entitlement, and the Metis Association of the Northwest 
Territories begin with the land, they are not limited to it. They 
extend to renewable and non-renewable resources, education, 
health and social services, public order and, overarching all of 
these, the future shape and composition of political institu- 
tions in the North. 

Inuit Tapirisat of Canada proposed the establishment of a 
new political entity comprising the land north of the tree line. 
Political control of that territory would lie with the Inuit, at 
least for the foreseeable future — not through an ethnic 
franchise, but through a ten-year residency requirement for 
voting. The Dene made a similar proposal, for the establish- 
ment of a government with jurisdiction over a geographical 
area and subject matters now within the jurisdiction of either 
the Government of Canada, or of the Government of the 
Northwest Territories. The Dene too proposed a ten-year 
residency requirement for voting. The Committee of Original 
Peoples Entitlement proposed a regional government in the 
Western Arctic for the Inuvialuit communities. The claim of 
the Metis was submitted after the release of Volume One. 
Despite the divisions between Dene and Metis, the proposals 
advanced by both groups reflect similar goals. The Metis 
claim supported an extended residency requirement for 
voting, and urged the establishment of native political 
institutions for aboriginal lands. 

These are serious and imaginative proposals. While we 
may not accept them in their entirety, it may be that, on the 
whole, these proposals are better suited to the conditions of 
northern life than any likely to be developed under the direct 
aegis of either Ottawa or Yellowknife. We are not bound by 
the Constitution to insist upon institutional arrangements for 
the North that will justify the past. Indeed, proposals similar 
to those submitted in the North are beginning to emerge all 
across Canada, sometimes with a view to the modernization 
of treaty arrangements, and sometimes with a view to the 
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settlement of aboriginal claims. Special status has given rise to 
4 call for self-determination. The call should not be regarded 
as a demand for native states, but as an attempt by native 
people to come to grips with their condition today, and to 
resolve, in a realistic manner, their place in the structure of 
Canadian society. 

Under the constitutional authority of Parliament to legis- 
late for the peace, order and good government of Canada, a 
wide range of administrative arrangements were instituted in 
the Northwest Territories. They began with the Act of 1869 
(S.C. 32-33 Victoria, Ch.3), which established a temporary 
system of administrative control for Rupert’s Land and the 
Northwestern Territory, and continued right up to 1970, with 
the establishment of the contemporary Territorial Council 
under the Northwest Territories Act (R.S.C. 1970, Ch.N-22). It 
is certainly within Parliament’s power to reorganize the 
territorial government so as to permit a devolution of self- 
government to native institutions. 

Local, regional or territorial political entities may evolve 
that havea predominantly native electorate — an electorate in 
which a native majority might be entrenched by a suitable 
residency clause. Or political instruments may be developed 
by which the native people can, under an ethnic franchise 
and within a larger political entity, control matters that are, 
by tradition and right, theirs to determine. One approach 
would be geographical, the other functional. Having affirmed 
both these approaches in its paper on Political Development in 
the Northwest Territories, the Government of Canada should 
now be prepared to explore the possibilities they offer with 
the native people. 

The establishment of a vast governmental and bureaucratic 
apparatus in Yellowknife may predispose us to think in terms 
of reproducing governmental forms as we know them. This 
militates against the development of a new model that might 
be useful in working out, both in the North and in the 
provinces, a means for the expression of native ideas of self- 
determination within the context of our constitutional 
tradition. 

Both white and native northerners realize that the govern- 
ment’s decision on how to settle native claims will determine 
whether the political evolution of the North will follow the 
familiar pattern of the history of the West, or whether it will 
find a place for native ideas of self-determination. The 
settlement of native claims must be the point of departure for 
any political reorganization in the Northwest Territories. 

Regardless of the state of government policy, whether past, 
present or future, it is vital to understand that the continuing 
strength of the native people in the Mackenzie Valley and the 
Western Arctic has depended primarily upon their powerful 
sense of belonging to a group defined by distinct social, 
economic and cultural traditions. What will decide the future 
of the native people in the Mackenzie Valley and the Western 
Arctic is their own collective will to survive as a people. No 
federal ukase will settle the matter once and for all; no tidy, 


bureaucratic chart for the reorganization of northern govern 
ment will be of any use, unless it takes into account thei 
determination to remain Dene, Inuit and Metis. 

It is perhaps unfortunate that these issues should arise il 
such a prominent way at a time when the future relation 
between Canada’s two main linguistic communities are bein 
re-examined. It makes clear thinking all the more essential. 

It is worth reminding ourselves that, while our Constitutio 
has always provided for special status for native people, | 
does not stipulate special status for any province — althoug. 
it does, of course, provide guarantees for the use of Englis: 
and French. The question of special status for native people i 
Canada and the forms it may take in the future is one thin, 
the continuing endeavour to reach an accommodatio 
between anglophones and francophones in Canada is anothe 
These questions are both of the first importance, but they al 
not the same question. The claims of the native people have 
basis quite different from the claims of the two linguist 
communities. Indeed, the native people find themselvi 
defending their interests against the encroachments of | 
dominant society — whether anglophone or francophone 
whose essential characteristics are the same. Recent events | 
Northern Quebec, as elsewhere in the Canadian Nort 
illustrate how easy it is for the dominant society to discou! 
native aspirations whenever they are inconveniently oppost 
to the cultural, political or industrial imperatives of tl 
dominant society. 

The native people see themselves as distinct peoples 
history. For them, their history is not a book in which the la 
chapter has already been written. Rather, it remains to 
written, in ways neither they nor anyone else can forest 
Their determination to retain their identity as native peor 
does not mean that they want to return to live in tents 
igloos. Just as the rifle replaced the caribou corrals and t 
snowmobile replaced the dog team, so aircraft and radio tod: 
can make the hunt more efficient. But because the nati 
people use the technology of the dominant society does I 
mean that they must learn no language in school exce 
English, and learn of no one’s past but ours, and be govern 
by no institutions except those of our sole devising. You mig 
as well say that because we made use of gunpowder, ' 
should all be speaking Chinese. 

I began by referring to the debate about the future of | 
North. It is a debate that will continue but it should not b 
sterile one, imprisoned in political clichés. Rather, it shot 
address itself to the underlying truth about Canada. 

The great strength of our country is its diversity. C 
Constitution has always recognized that we are a plural, n¢ 
monolithic society. We are a non-homogeneous country. ' 
rejected in 1867 Lord Durham’s ideal of a monolithic state é 
a monolithic British culture. We have tried to remain true 
an ideal of tolerance and diversity, resisting those who wo’ 
have all of us think the same thoughts, speak the sa 
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guage, read the same books, and make the same choices in _ North. It is by this means alone that we can fairly pursue 
frontier goals in the northern homeland. 


e. 
The settlement of native claims offers a uniquely Canadian 
allenge, certainly the greatest challenge we face in the 
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: 
[he Inquiry Process 

lis often said that commissions of inquiry have had little or 
1 impact on public policy in Canada. | think this is wrong, as 
-2lance at our history will show. The report of the Rowell— 
rois Commission, appointed in 1937, led to a rearrangement 
( taxing powers between the federal government and the 
jovinces. The Rand Inquiry into the dispute between the 
brd Motor Company and the United Auto Workers in 
Vindsor in 1949, which resulted in the Rand formula, has 
len regarded ever since as a watershed in labour-manage- 
rent relations in Canada. The Hall Commission on Health 
“rvices had and continues to have a great impact on 
¢vernments, the health professions, and the provision of 
halth services in our country. The recommendations of the 
lorris Commission, which investigated the disruption of 
‘ipping on the Great Lakes, resulted in a major union being 
raced under government trusteeship. 

‘Commissions appointed by provincial governments have 
é30 been influential. The Meredith Commission, appointed in 
‘11 in Ontario, led to the establishment of Workmen's 
Ompensation Boards first in Ontario and then throughout 
te country. The Hall—Dennis Commission, appointed by the 
¢vernment of Ontario, and the Parent Commission, ap- 
pinted by the government of Quebec, have both had a great 
lipact on education in Canada. 

There have also been joint federal-provincial commissions 
( inquiry, such as the McKenna—McBride Commission, 
\hose recommendations regarding Indian reserve lands in 
litish Columbia were adopted, for good or ill, by both 
{vernments. 

We are all aware of the continuing influence in our federal 
‘stem today of the recommendations of the Royal Commis- 
9n on Bilingualism and Biculturalism. The recommenda- 
ms of the LeDain Commission have been influential in 
julding social attitudes toward the non-medical use of 
‘ugs in our society. Then, of course, the recommendations of 
'e Royal Commission on the Status of Women constitute a 
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standard against which the progress of the federal govern- 
ment and the provincial governments toward the enactment 
of legislation to establish equality for women can be 
measured. 

Thus the work of commissions of inquiry has had a 
significant influence on public policy in Canada. They have 
brought new ideas into the public consciousness. They have 
expanded the vocabulary of politics, education and social 
science. They have added to the furniture that we now expect 
to find in Canada’s storefront of ideas. And they have always 
had real importance in providing considered advice to 
governments. This is their primary function. But in recent 
years, Commissions of Inquiry have begun to take on a new 
function: that of opening up issues to public discussion, of 
providing a forum for the exchange of ideas. 


Gerald E. LeDain, who headed the Royal Commission on 
the Non-Medical Use of Drugs, discussed this emerging 
function ina lecture delivered at Osgoode Hall Law School on 
March 15, 1972: 


It was our search for the issues and a general perspective, as 
well as a sense of social feasibility — what the society was 
capable of — that made us conduct the kind of hearings we 
did.... We were looking also for the range of attitudes and 
wanted to hear from those most deeply involved. These 
hearings made a deep impression on us. At times they were 
very moving. One of the things we discovered is that we need 
public opportunities for the exchange of views on vital issues. 
The hearings provided a public occasion for people to say things 
to each other that they had obviously never said before. I think 
that a public inquiry can respond to the need for some extension 
of the regular electoral process on the social level, a process in 
which the public can contribute to the identification and 
discussion of the issues. [Law and Social Change, edited by 
Jacob Ziegel, p.84] 
The Law Reform Commission of Canada, in a working 
paper published earlier this year, enlarged upon this function 
of commissions of inquiry: 


Finally, as democratic as Parliament may be, there is still an 
important need in Canada for other means of expressing 
opinions and influencing policy-making — what Harold Laski 
called “institutions of consultation.’ There are, of course, the 
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“traditional ways’; establishing pressure groups, giving 
speeches, writing to the newspaper, and so on. But these 
traditional means are not always adequate. Today the need for 
other avenues of expression and influence is often focussed in 
greater demands for public participation. Increased participa- 
tion allows those individuals and groups to express their views 
to public authorities. It also provides more representative 
opinion to decision-makers, so as to properly inform them of the 
needs and wishes of the people. [Law Reform Commission, 

Commissions of Inquiry, p.15] 

If commissions of inquiry have become an important means 
for public participation in democratic decision-making as 
well as an instrument to supply informed advice to govern- 
ment, it is important to consider the way in which inquiries 
are conducted and whether they have the means to fulfil their 
perceived functions. Given the interest the public has had in 
the Mackenzie Valley Pipeline Inquiry, it may be useful to say 
something about the way in which it was conducted. 


The Inquiry’s Mandate 

The Mackenzie Valley Pipeline Inquiry was appointed to 
examine the social, economic and environmental impact of a 
gas pipeline in the Northwest Territories and the Yukon, and 
to recommend the terms and conditions that should be 
imposed if the pipeline were to be built. We were told that the 
Arctic Gas pipeline project would be the greatest project, in 
terms of capital expenditure, ever undertaken by private 
enterprise. We were told that, if a gas pipeline were built, it 
would result in enhanced oil and gas exploration activity all 
along the route of the pipeline throughout the Mackenzie 
Valley and the Western Arctic. 

But the gas pipeline, although it would be a vast project, 
was not to be considered in isolation. The Government of 
Canada, in the Expanded Guidelines for Northern Pipelines 
(tabled in the House of Commons on June 28, 1972), made it 
clear that the Inquiry was to consider what the impact would 
be if the gas pipeline were built and if it were followed by an 
oil pipeline. 

So the Inquiry had to consider the impact on the North of an 
energy corridor that would bring gas and oil from the Arctic 
to the mid-continent. In fact, under the Pipeline Guidelines, 
we had to consider two corridors, one corridor extending from 
Alaska across the Northern Yukon to the Mackenzie Delta, 
and a second corridor from the Mackenzie Delta along the 
Mackenzie Valley to Alberta. 

The Inquiry, when it was established, was unique in 
Canadian experience because, for the first time, we were to try 
to determine the impact of a large-scale frontier project before 
and not after the fact. The Inquiry was asked to see what 
could be done to protect the North, its people and its 
environment, if the pipeline project were to go ahead. 

Let me repeat the words of the Order-in-Council: social, 
environmental and economic impact. I dare say they confer- 
red as wide a mandate upon the Inquiry as any government 
has ever conferred upon any Inquiry in the past. The merit in 


such a wide mandate is clear. Impacts cannot be forced int 
tidy subject compartments. The consequences of a large-sca 
frontier project inevitably combine social, economic an 
environmental factors. In my opinion a sound assessmer 
could not have been made if the analysis of impact had bee 
divided up, if, for instance, environmental impact had bee 
hived off for separate analysis. 


The Pipeline Application Assessment Group 


Concurrently with the establishment of the Inquiry, tl 
Government of Canada established a Pipeline Applicatic 
Assessment Group. This group, headed by Dr. John G. Fyles« 
the Geological Survey of Canada, consisted of public servan 
seconded by the Department of Indian Affairs and Norther 
Development, the Department of Energy, Mines and Ri 
sources, and the Department of the Environment, and by tl 
Governments of the Northwest Territories and the Yuk¢ 
Territory, and others outside the public service, who we 
retained in a consultative capacity. The task of the group wi 
to review the material filed by Arctic Gas, the consortiw 
seeking to build the pipeline. In their initial filing, in Marc 
1974, Arctic Gas deposited with the government 32 volum: 
of material amounting to thousands of pages of technic 
information. The Assessment Group spent eight mont! 
reviewing this material and prepared a report to assist t! 
Inquiry and the National Energy Board in its work, as well 

government departments and agencies. Once the Inquiry g 
under way, many members of the Assessment Group tran 
ferred to the Inquiry staff. 


Environment Protection Board 


I should also mention the Environment Protection Board. T 
precursors of Arctic Gas and Foothills funded a group | 
scientists and engineers, all of them men of the highe 
competence in their various fields, to provide an independe 
examination of the environmental impact of a gas pipeli 
from Prudhoe Bay through the Mackenzie Valley to Alber 
The group, known as the Environment Protection Board a 
headed by Mr. Carson Templeton of Winnipeg, a disti 
guished engineer, was provided with $3.5 million, and af 
four years of study, published a lengthy report that was, 
many respects, critical of the Arctic Gas proposal. 

The report of the Environment Protection Board was 
great assistance to the Inquiry. The Board was an interver 
at the Inquiry, and its members and staff gave evidence. 

The oil and gas industry was responsible for this int 
vation. The industry established the Board, funded it, and ¢ 
not seek in any way to interfere with its work or to dict 
what should appear in its report. This represents a Ml 
departure for private industry. The precedent was followe¢ 
the Alaska Highway Pipeline Inquiry by Foothills Pipe Lil 
(Yukon) Ltd., which established and funded a similar board 
scientists and engineers, once again headed by Mr. Templet 


‘he Board wrote a report for Foothills, the report was made 
ublic, and the members of the Board testified at the Inquiry. 


‘reliminary Hearings 

reliminary hearings were held soon after the establishment 
if the Mackenzie Valley Pipeline Inquiry. At that time, I 
yrote to Arctic Gas, the environmental groups, the native 
rganizations, the Northwest Territories Association of 
{unicipalities, the Northwest Territories Chamber of Com- 
rerce, the Government of the Northwest Territories and the 
‘;overnment of the Yukon. 1 advised them of my appointment, 
nd asked them for any submissions they wished to make 
sgarding the way in which the Inquiry should be conducted. 
1 April 1974, I held hearings at Yellowknife, Inuvik and 
Vhitehorse, and in May, at Ottawa, and again at Yellowknife 
4 September. Thirty-seven submissions were made at the 
Se ninary hearings. These were very useful: it became 
pparent that the environmental groups and the native 
rganizations would require time to get ready for the main 
‘earings, and that they, as well as the Northwest Territories 
\ssociation of Municipalities and the Northwest Territories 
hhamber of Commerce, would require funds to prepare for 
nd to participate in the hearings. It also became evident that 
iles would have to be laid down for the production of all the 
iformation in the possession of government, industry and 
ther interested parties. I therefore issued rulings on these 
iatters, which are reproduced in Appendix 2 of this volume. 


’roduction of Studies and Reports 


‘he Government of Canada gave the Inquiry the power to 
‘sue subpoenas to get the evidence it needed. We sought to 
nsure that all studies and reports in the possession of the 
ipeline companies and the other parties should be produced, 
) that no study or report bearing on the work of the Inquiry 
ould be hidden from view. I ruled that each party — the 
ipeline companies, and each of the intervenors — would have 
5 prepare a list of all of the studies and reports in their 
‘ossession relating to the work of the Inquiry, and that the 
sts should be circulated among all the participants. The 
Overnment of Canada, of course, had in its possession many 
‘udies and reports relating to the work of the Inquiry. 
commission Counsel was therefore made responsible for 
Toviding a list of them. 

This procedure allowed any party to call upon any other 
arty to produce a copy of any study or report that was listed. 
"a party were to refuse to produce a document, then an 
\pplication could be made to the Inquiry for a subpoena. Of 
burse, any claim of lawful privilege would have had to be 
onsidered by the Inquiry. All concerned cooperated: no one 
ad to apply for a subpoena at any time during the Inquiry. 

In recent years, the Government of Canada has carried out a 
iultitude of studies through its Environmental -Social 
ommittee, Northern Pipelines, Task Force on Northern Oil 
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Development. These studies cost $15 million. The oil and gas 
industry has carried out studies on the pipeline that we were 
told cost something like $50 million. Our universities have 
been carrying on constant research on northern problems and 
northern conditions. It would have been no good to let all 
these studies and reports just sit on the shelves. Where these 
reports contained evidence that w’s vital to the work of the 
Inquiry, it was essential that they be opened and examined in 
public, so that any conflicts could be disclosed, and where 
parties at the Inquiry wished to challenge them, they had an 
opportunity to do so. It meant that opinions could be 
challenged and tested in public. 

It also raised the quality of debate at the Inquiry. Arctic Gas 
supported their application with much detailed and valuable 
technical information and indeed with considerable original 
research. This material, together with the reports of the 
Pipeline Application Assessment Group, the Environment 
Protection Board and government studies, permitted the 
Inquiry to engage in a detailed analysis of issues — to get to 
the heart of matters as diverse as frost heave and the seasonal 
movements of marine mammals — rather than deal with 
them at the level of vague generalization. 

As a consequence, all parties at the Inquiry had to be 
equipped to analyze all of this material and to be in a position 
to respond to technical questions arising from it. This raises 
the matter of funding intervenors. 


Funding Intervenors 


An inquiry of this scope has to consider many interests. If 
such an inquiry is to be fair and complete, all of these interests 
must be represented. 

A funding program was established for those groups that 
had an interest that ought to be represented, but whose means 
would not allow it. On my recommendation, funding was 
provided by the Government of Canada to the native 
organizations, the environmental groups, northern munici- 
palities, and northern business, to enable them to participate 
in the hearings on an equal footing (so far as that might be 
possible) with the pipeline companies — to enable them to 
support, challenge, or seek to modify the project. 

These groups are sometimes called public interest groups. 
They represent identifiable interests that should not be 
ignored, that, indeed, it is essential should be considered. They 
do not represent the public interest, but it is in the public 
interest that they should be heard. I ruled that any group 
seeking funding had to meet the following criteria: 

1. There should be a clearly ascertainable interest that ought 
to be represented at the Inquiry. 

2. It should be established that separate and adequate 
representation of that interest would make a necessary and 
substantial contribution to the Inquiry. 

3. Those seeking funds should have an established record of 
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concern for, and should have demonstrated their own 
commitment to, the interest they sought to represent. 


4. It should be shown that those seeking funds did not have 
sufficient financial resources to enable them adequately to 
represent that interest, and that they would require funds to 
do so. 


5. Those seeking funds had to have a Clearly delineated 
proposal as to the use they intended to make of the funds, and 
had to be sufficiently well-organized to account for the funds. 


In funding these groups, I took the view that there was no 
substitute for letting them have the money and decide for 
themselves how to spend it, independently of the government 
and of the Inquiry. If they were to be independent, and to 
make their own decisions and present the evidence that they 
thought vital, they had to be provided with the funds and 
there could be no strings attached. They had, however, to 
account to the Inquiry for the money spent. All this they have 
done. 

Let me illustrate the rationale for this by referring to the 
environment. It is true that Arctic Gas carried out extensive 
environmental studies, which cost a great deal of money. But 
they had an interest: they wanted to build the pipeline. This 
was a perfectly legitimate interest, but not one that could 
necessarily be reconciled with the environmental interest. It 
was felt there should be representation by a group with a 
special interest in the northern environment, a group without 
any other interest that might deflect it from the presentation 
of that case. 

Funds were provided to an umbrella organization — the 
Northern Assessment Group — that was established by the 
environmental group to enable them to carry out their own 
research and hire staff, and to ensure that they could 
participate in the Inquiry as advocates on behalf of the 
environment. In this way, the environmental interest was 
made a part of the whole hearing process. The same applied to 
the other interests that were represented at the hearings. The 
result was that witnesses were examined and then cross- 
examined not simply to determine whether the pipeline 
project was feasible from an engineering point of view, but to 
make sure that such things as the impact of an influx of 
construction workers on communities, the impact of pipeline 
construction and corridor development on hunting, trapping 
and fishing, and the impact on northern municipalities and 
northern business, were all taken into account. 

The usefulness of the funding that was provided has been 
amply demonstrated. All concerned showed an awareness of 
the magnitude of the task. The funds supplied to the 
intervenors, although substantial, should be considered in the 
light of the estimated cost of the project itself, and of the funds 
expended by the pipeline companies in assembling their own 
evidence. 

1 do not suggest that the funding of intervenors is 
appropriate in all inquiries — that would depend on the 


nature of the inquiry. But I can speak to its usefulness in this 
instance. 


Hearings 

We sought to avoid turning the Inquiry into an exclusive 
forum for lawyers and experts. Unless you let outsiders in, ar 
inquiry can become a private, club-like proceeding. Thi 
problem presents itself most acutely when you want to hea! 
from the experts but when you want equally to hear from 
ordinary people who could be affected by the impact of thr 
project. 

It was inevitable that conflict would arise if the hearin, 
process in which the public would be entitled to participati 
was the same as that at which the evidence of engineers 
biologists, economists and so on, would be heard and cross: 
examined — a process necessitating the pre-eminent role 0 
lawyers. That conflict had to be resolved. We therefor 
decided to hold two types of hearings: formal hearings ant 
community hearings. 

We decided to hold formal hearings at Yellowknife, wher 
expert witnesses for all parties could be heard and cross 
examined, and where the proceedings would, in many way: 
resemble a trial in a courtroom. It was at Yellowknife that w 
heard the evidence of the experts: the scientists, the engineer: 
the biologists, the anthropologists, the economists — the peopl 
who have studied northern conditions and northern peoples. 

The formal hearings began with an overview of the North 
Commission Counsel presented a series of witnesses, all ¢ 
them authorities in their fields, who discussed in a generé 
way the geography, history, flora, fauna, and economy, of th 
Mackenzie Valley and the Western Arctic. For the Inquir 
and the participants, this evidence provided a useful back 
drop against which to place the detailed evidence that cam 
later. 

At the formal hearings, all the participants were repre 
sented: the two pipeline companies, the native organization 
the environmental groups, the Northwest Territories Associé 
tion of Municipalities and the Northwest Territories Chambt 
of Commerce. All were given a chance to question an 
challenge the things that the experts said, and all wel 
entitled, of course, to call expert witnesses of their ow 
Lawyers represented most of the participants. But nor 
lawyers acted as counsel for some groups, and quite effet 
tively, too: Carson Templeton for the Environment Protectic 
Board, Jo McQuarrie for the Northwest Territories Ment 
Health Association and David Reesor for the Northwe 
Territories Association of Municipalities. 

At the same time, community hearings were held in eat 
city and town, settlement and village in the Mackenz 
Valley, the Mackenzie Delta and the Northern Yukon. V 
held hearings at 35 communities in the Mackenzie Valley al 
the Western Arctic. At these hearings, the people living in t! 
communities were given the opportunity to speak in the 


bwn language and in their own way. | wanted the people in 
‘he communities to feel that they could come forward and tell 
ine what their lives and their experience led them to believe 
he impact of a pipeline and an energy corridor would be. 

| In this way, we tried to have the best of the experience of 
poth worlds: at the community hearings, the world of 
jveryday, where most witnesses spend their lives, and, at the 
ormal hearings, the world of the professionals, the specialists, 


ind the academics. 

lappointed Michael Jackson, Special Counsel to the Inquiry, 
is Chairman of a Committee on Community Hearings. This 
vommmittee comprised representatives of each of the 
yarticipants and it considered such matters as the timing of 
community hearings — (having regard, among other things, 
or the seasonal activities of northern people), the procedure 
o be adopted at such hearings, and the role of the participants 
ind their lawyers. 

| One of the first matters the Committee had to deal with 
elated to the issue of cross-examination of witnesses. The 
)bject of the community hearings was to give all people an 
pportunity to express their concerns without worrying 
.bout what they might well regard as harassment by lawyers. 
“he Committee suggested a variety of ways in which the 
unction of cross-examination could be fulfilled by proce- 
lures that would not dissuade people from testifying. One 
uch technique was to invite representatives of both Arctic 
sas and Foothills to make a presentation to the Inquiry 
vhenever it appeared to them that people were misinformed 
r whenever they wished to correct what they felt was a 
aistaken view of their proposals. In this and other ways, 
vithout it ever being necessary formally to restrict the right 
0 cross-examination, the community hearings were con- 
‘ucted, not within a procedural framework in which only 
awyers felt comfortable, but within a framework which 
lermitted northern people, native and white, to participate 
ully. 

' Many people in the communities of the North do not speak 
‘nglish, and could be understood only through interpreters. 
‘or them, the experience of testifying was sometimes strange 
nd difficult, and we did not want to place any impediment at 
‘lin the way of their speaking up and speaking out. A fairly 
vide latitude was given. Even at the formal hearings, we did 
‘ot insist upon a too rigid observance of legal rules of 
dmissibility, for that might have squeezed the life out of the 
vidence. I see no difficulty in this. The reasons for insisting 
‘pon a strict observance of rules of evidence at civil or 
Timinal trials, do not obtain at a public inquiry relating to 
uestions of social, environmental and economic impact. 
Vhat is essential is fairness and an appropriate insistence 
‘pon relevance. 

_ In order to give people — not just the spokesmen for native 
irganizations and for the white community, but all people — 
n opportunity to speak their minds, the Inquiry remained in 
ach community as long as was necessary for every person 


The Inquiry Process 227 


who wanted to speak to do so. In many villages a large 
proportion of the adult population addressed the Inquiry. Not 
that participation was limited to adults. Some of the most 
perceptive presentations were given by young people, con- 
cerned no less than their parents about their land and their 
future. 

I found that ordinary people, with the experience of life in 
the North, had a great deal to contribute. I heard from almost 
one thousand witnesses at the community hearings — in 
English (and occasionally in French), in Loucheux, Slavey, 
Dogrib, Chipewyan and in the Eskimo language of the 
Western Arctic. They used direct speech. They seldom had 
written briefs. Their thoughts were not filtered through a 
screen of jargon. They were talking about their innermost 
concerns and fears. 

It is not enough simply to read about northern people, 
northern places and northern problems. You have to be there, 
you have to listen to the people, to know what is really going 
on in their towns and villages and in their minds. That is why 
I invited representatives of the companies that wanted to 
build the pipeline to come to these community hearings with 
me. Arctic Gas and Foothills sent their representatives to 
every hearing in every community. 

The contributions of ordinary people were therefore 
important in the assessment of even the most technical 
subjects. For example, in Volume One, I based my discussion 
of the biological vulnerability of the Beaufort Sea not only on 
the evidence of the biologists who testified at the formal 
hearings, but also on the views of the Inuit hunters who spoke 
at the community hearings. The same is true of sea-bed ice 
scour, and of oil spills; they are complex, technica] subjects but 
our understanding of them was nonetheless enriched by 
testimony from people who live in the region. 

It became increasingly obvious that the issue of impact 
assessment is much greater than the sum of its constituent 
parts. For example, when North America’s most renowned 
caribou biologists testified at the Inquiry, they described the 
life cycle, habitat dependencies and migrations and provided 
a host of details about the Porcupine caribou herd. Expert 
evidence from anthropologists, sociologists and geographers 
described the native people’s dependency on caribou from 
entirely different perspectives. Doctors testified about the 
nutritional value of country food such as caribou, and about 
the consequences of a change in diet. Then the native people 
spoke for themselves at the community hearings about the 
caribou herd as a link with their past, as a present-day source 
of food and as security for the future. Only in this way could 
the whole picture be put together. And only in this way could 
a sound assessment of impact be made. 

When discussion turned to issues relating to social and 
cultural impact, economic development, and native claims, 
the usefulness of obtaining the views of local residents was 
equally important. This was nowhere more apparent than in 
the consideration of native claims. At the formal hearings, 
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land use and occupancy evidence was presented through 
prepared testimony and map exhibits. There the evidence 
was scrutinized and witnesses for the native organizations 
were cross-examined by counsel for the other participants. By 
contrast, at the community hearings, people spoke sponta- 
neously and at length of both their traditional and their 
present-day use of the land and its resources. Their testimony 
was often painstakingly detailed and richly illustrated with 
anecdotes. 

The most important contribution of the community hear- 
ings was, I think, the insight it gave us into the true nature of 
native claims. No academic treatise or discussion, formal 
presentation of the claims of native people by the native 
organizations and their leaders, could offer as compelling and 
vivid a picture of the goals and aspirations of native people as 
their own testimony. In no other way could we have 
discovered the depth of feeling regarding past wrongs and 
future hopes, and the determination of native people to assert 
their collective identity today and in years to come. 

We had not heard the native people speak with such 
conviction of these things in recent years. Thus it is not 
surprising that the allegation should have been made that the 
testimony given by the native people was not genuine, that in 
some fashion they had been induced to say things they did not 
believe. Of course, such allegations reflect a lingering reluc- 
tance to take the views of native people seriously when they 
conflict with our own notions of what is in their best interests. 
But the point is this: such allegations, advanced in order to 
discredit the leaders of the native organizations, lose their 
force when measured against the evidence of band chiefs and 
band councillors from every community in the Mackenzie 
Valley and the Western Arctic, and against the evidence of 
the hundreds of native people who spoke to the Inquiry. These 
allegations have not, indeed, been made by anyone who was 
at the community hearings. 

From the beginning, it was clear that we were dealing with 
an issue of national interest and importance. The Order-in- 
Council establishing the Inquiry contemplated hearings in the 
provinces as well as in the northern territories. We received 
many requests from Canadians in the South who wished to 
have an opportunity to contribute to the debate. So we took 
the Inquiry to ten of the major cities of Canada, from 
Vancouver in the west to Halifax in the east. These hearings 
took approximately one month. Thus the Inquiry, and 
through it the government, was able to draw on the views of a 
multitude of ordinary Canadians. 


The Media 


The Inquiry faced, at an early stage, the problem of enabling 
the people in the far-flung settlements of the Mackenzie 
Valley and the Western Arctic to participate in the work of 
the Inquiry. When you are consulting local people, the 
consultation should not be perfunctory. But when you have 


such a vast area, when you have people of four races, speakiny 
seven languages, how do you enable them to participate? Hov 
do you keep them informed? We wished to create an Inquiry 
without walls. And we sought, therefore, to use technology ti 
make the Inquiry truly public, to extend the walls of thi 
hearing room to encompass the entire North. We tried to brin; 
the Inquiry to the people. This meant that it was the Inquiry 
and the representatives of the media accompanying it — no 
the people of the North — that were obliged to travel. 

At the same time, we made it plain to the media that w 
regarded them as an essential part of the whole process. W 
sought to ensure that they were given every opportunity t 
provide an account of what was being said by all parties a 
the Inquiry. We tried to counter the tendency, all too frequen 
in the past, to treat the work of a Commission of Inquiry as 
private affair. So we invited the press, radio, television an 
film makers into the hearing room. They did not obtrude: thi 
was a public inquiry. The things that were said were th 
public’s business, and it was the business of the media t 
make sure that the public heard those statements. Of cours’ 
this approach cannot always be followed. Certainly in th 
case of a purely investigatory inquiry, where specific alle 
gations of wrongdoing have been made, different considera 
tions prevail. 

The CBC’s Northern Service played an especially impor 
tant part in the Inquiry process. The Northern Servic 
provided a crew of broadcasters who broadcast across th 
North highlights of each day's testimony at the Inquir 
Every day there were hearings, they broadcast both i 
English and in the native languages from wherever tk 
Inquiry was sitting. In this way, the people in communiti¢ 
throughout the North were given a daily report, in their ow 
languages, on the evidence that had been given at both th 
formal hearings and the community hearings. The broadcas: 
meant that when we went into the communities, the peop: 
living there understood something of what had been said t 
the experts at the formal hearings, and by people in th 
communities that we had already visited. The broadcaste 
were, of course, entirely independent of the Inquiry. 

No one could be expected to understand all the intricaci 
of the pipeline proposal and its consequences, but so far as v 
could provide some understanding of the proposal and wh 
it would mean to northerners, we attempted to do so. TI 
media in a way served as the eyes and ears of all northernei 
indeed of all Canadians, especially when the Inquiry visit 
places that few northerners had ever seen and few of the 
countrymen had even heard of. 


Commission Counsel and Inquiry Staff 


Commission Counsel, Ian Scott, Q.C. (who was assist 
throughout by Stephen Goudge), took the position that he w 
independent, and free to test and to challenge the evidence 
witnesses of all parties. In addition, he regarded it as his job 


ensure that all relevant evidence was assembled and pre- 
sented to the Inquiry so that no vital area was left unexplored. 
de questioned witnesses in order to establish the content and 
mplications of every theory of social, environmental and 
»conomic impact. To secure this objective, the Inquiry staff 
were largely under the direction of Commission Counsel. 
They were engaged in reviewing the evidence that was 
prought forward at the hearings, and in assembling the 
hvidence to be presented to the Inquiry by Commission 
vounsel. 

| The corollary was, of course, that Commission Counsel and 
he Inquiry staff were not allowed to put their arguments 
privately to the Inquiry. I ruled that the recommendations the 
inquiry staff wished to develop should be presented to the 
inquiry by Commission Counsel at the formal hearings. This 
he staff did at the close of the formal hearings, when their 
$00-page submission was made public. 

Ordinarily, the proposals of Commission Counsel would 
10t have been made public in this way. However, I felt they 
should be made public so that all participants at the Inquiry 
Weald have the fullest opportunity to challenge, support, 
modify or ignore their proposals. This procedure has been 
ollowed by many regulatory tribunals in the United States 
ind I think it is a good one. It gave the pipeline companies, the 
jative organizations, the environmental groups, northern 
dusiness and northern municipalities a chance to criticize the 
ubmissions that Commission Counsel put forward on behalf 
if himself and the Inquiry staff. I, of course, was not bound in 
iny way by the proposals of Commission Counsel, any more 
han I considered myself bound by the proposals that any 
ther participant made. 


Assessment of Impact 
RS of the complaints made to the Inquiry by northerners 
Tom time to time was that there had already been a plethora 
f committees, task forces, hearings and reports into some at 
east of the questions that the Inquiry was examining. Indeed, 
ve came across many of them. But each of these reports and 
tudies had largely been confined to a narrow subject. This 
1as been a maior flaw in impact assessment. Each department 
f government has tended to examine the impact of any given 
sroposal solely within the confines of its own departmental 
esponsibilities. Until this Inquiry was appointed, there was 
io basis on which an overview of the impact of the pipeline 
sroject could be made. 
' There has been another flaw in assessment of impact. 
“ypically, impact assessments have focused on the individual 
sroject, and have not taken into account the cumulative effect 
fthe project and the developments that are associated with it 
rthat may follow. In the past, this tendency has been evident 
‘the North, so that even when departments collaborated on 
study of impact, that study was unduly confined. This 
mitation, which distorts rather than enlightens, represents 
he worst aspect of conventional impact assessment. It also 
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suggests the necessity for developing a methodology that is 
sufficiently comprehensive to encompass a wide range of 
variables, a variety of conflicting interests, and a realistic span 
of time. 

If you are going to assess impact properly, you have to 
weigh a whole series of matters, some tangible, some 
intangible. But in the end, no matter how many experts there 
may be, no matter how many pages of computer printouts 
may have been assembled, there is the ineluctable necessity of 
bringing human judgment to bear on the main issues. Indeed, 
when the main issue cuts across a range of questions, 
spanning the physical and social sciences, the only way to 
come to grips with it and to resolve it is by the exercise of 
human judgment. 


Inquiries and Government 


A final word about the role of the Commission of Inquiry vis- 
a-vis the role of the Government, the role of the adviser vis-a- 
vis the role of the decision-maker. A Commissioner of Inquiry 
has — or ought to have — an advantage that Ministers and 
senior executives in the public service do not have: an 
opportunity to hear all the evidence, to reflect on it, to weigh 
it, and to make a judgment on it. Ministers and their deputies, 
given the demands that the management of their departments 
impose upon them, usually have no such opportunity. 

A Commissioner of Inquiry is bound to take full advantage 
of these advantages, remembering that he must leave the final 
decision to those elected to govern. This is why I felt 
throughout the Inquiry that it would be wrong to take the 
evidence summarily or to arrive at a decision in haste. If you 
do that, you have lost the great advantage that the work of a 
Commission of Inquiry can offer to government. There are 
cases, such as the Alaska Highway Pipeline Inquiry, when 
(for reasons that were well understood) an inquiry must be 
carried out according to a deadline. But such cases are 
exceptional. 

As the Law Reform Commission has said: 

In a parliamentary democracy, Parliament is supreme. There is 

no matter beyond the competence of the elected representatives 

of the people. Nor, because Parliament is democratic and 
representative, is there a forum better able or more qualified for 
debating and deciding policy questions confronting Canada. 


But for some tasks, the legislature may need and seek assistance. 
Parliament's strength is also its weakness; its political respon- 
siveness to the current concerns of Canadians makes it difficult 
for legislators to grapple with complex problems that are not of 
immediate political concern and require considerable time for 
their solution. 


In politics, a day can be a lifetime. There are often no hours to 
devote to subtle but significant problems, requiring sustained 
inquiry and thought. The decision may ultimately rest with the 
legislature; but the legislature needs very good advice. [Law 
Reform Commission, Commissions of Inquiry, p. 14.] 


Advisory commissions of inquiry occupy an important 
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place in the Canadian political system. They supplement in a 
valuable way the traditional machinery of government, by 
bringing to bear the resources of time, objectivity, expertise, 
and by offering another forum for the expression of public 
opinion. 

All of this cost money. The Inquiry, by the end of fiscal year 
1976-1977, cost $3,163,344. When this cost is added to the 
funds that were provided to the native organizations, the 
environmental groups, northern municipalities and northern 
business, which came to $1,773,918, you get a total expendi- 
ture of $4,937,262 in public funds. I should add that expendi- 
tures in the current fiscal year relating largely to preparation 
and publication of my report put this figure today over $5.3 
million. 


The work of the Inquiry took many months (the hearings 
began on March 3, 1975, and ended on November 19, 1976). I 
had to if the Inquiry was to be fair and complete. Neverthe: 
less, the Inquiry was completed in good time. Volume One 
which dealt with the broad issues of social, environmenta 
and economic impact, and contained the basic recommenda: 
tions of the Inquiry, was available to the Government on May 
9 of this year. These basic recommendations appear on the 
whole to have been acceptable to the Government of Canada 
If the assessment made by the Inquiry has prevailed in the 
minds of decision-makers, it is perhaps in considerablt 
measure a result of the process of the Inquiry. 


There are, of course, several documents that pertain to the 
inquiry. It is impossible to reproduce them all here, so I have 
‘imited myself to the five most essential items. 


The Order-in-Council appointed me as the Commissioner of 
‘his Inquiry and defined my mandate. 


\ 
| 


| 
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Inquiry 
Documents 


The letter from the Honourable Jean Chrétien referred the 
application of Canadian Arctic Gas Pipeline Limited, and the 
letter from the Honourable Judd Buchanan referred the 
application of Foothills Pipe Lines Ltd. 


The Preliminary Rulings I and II set out the procedures and 
rules of conduct for the Inquiry. 


P.C,. 1974-641 
2 March, 19 74 


CANADA 


PRIVY COUNCIL + CONSEIL PRIVE 


WHEREAS proposals have been made for the 

| construction and operation of a natural gas pipeline, 
referred to as the Mackenzie Valley Pipeline, across 
Crown lands under the control, management and adminis-— 
tration of the Minister of Indian Affairs and Northern 
Development within the Yukon Territory and the 
Northwest Territories in respect of which it is 
contemplated that authority might be sought, pursuant 
to paragraph 19(f£) of the Territorial Lands Act, for 
the acquisition of a right-of-way; 


AND WHEREAS it is desirable that any such 
right-of-way that might be granted be subject to such 
terms and conditions as are appropriate having regard 
| to the regional social, environmental and economic 
impact of the construction, operation and abondonment of 
the proposed pipeline; 


THEREFORE, HIS EXCELLENCY THE GOVERNOR GENERAL 
IN COUNCIL, on the recommendation of the Minister of 
Indian Affairs and Northern Development, is pleased 
hereby, pursuant to paragraph 19(h) of the Territorial 
Lands Act, to designate the Honourable Mr. Justice 
Thomas R. Berger (hereinafter referred to as Mr. Justice 
Berger), of the City of Vancouver in the Province of 
Bruawish, Golumbia<to,.inquire into and report upon the 
terms and conditions that should be imposed in respect 
of any right-of-way that might be granted across Crown 
lands for the purposes of the proposed Mackenzie Valley 
Pipeline having regard to 


sete 


(a) 


(b) 
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the social, environmental and economic 
impact regionally, of the construction, 
operation and subsequent abandonment 
of the proposed pipeline in the Yukon 
and the Northwest Territories, and 


any proposals to meet the specific 
environmental and social concerns 

set out in the Expanded Guidelines 
for Northern Pipelines as tabled in 
the House of Commons on June 28, 1972 
by the Minister. 


HIS EXCELLENCY THE GOVERNOR GENERAL IN COUNCIL 


is further pleased hereby 


Le 


(b) 


Ce) 


(d) 


LO authorize Mine WuStLce berger 


to hold hearings pursuant to this Order in 
Territorial centers and in such other places 
and at such times as he may decide from time to 
times 


for the purposes of the inquiry, to summon 
and bring before him any person whose 
attendance he considers necessary to the 
inguiry, examine such persons under oath, 
compel the production of documents and 

do all things necessary to provide a full 
and proper inquiry; 


to adopt such practices and procedures for 
all purposes of the inquiry as he from time 
to time deems expedient for the proper 
eonduct thereon: 


subject to paragraph 2 hereunder, to engage 
the services of such accountants, engineers, 
technical advisers, or other experts, clerks, 
reporters and assistants as he deems necessary 
or advisable, and also the services of counsel 
to aid and assist him in the inquiry, at such 
rates of remuneration and reimbursement as 

may be approved by the Treasury Board; and 


eg 
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(e) to rent such space for offices and hearing 
rooms as he deems necessary or advisable at 
such rental rates as may be approved by 
the Treasury Board: and 


Die to authorize the Minister of Indian Affairs and 
Northern Development to designate an officer of 
the Department of Indian Affairs and Northern 
Development to act as Secretary for the inquiry 
and to provide Mr. Justice Berger with such 
accountants, engineers, technical advisers, or 
other experts,clerks, reporters and assistants 
from the Public Service as may be requested by 
Mr. Justice Berger. 


HIS EXCELLENCY THE GOVERNOR GENERAL IN COUNCIL 
is further pleased hereby to direct Mr. Justice Berger 
to report to the Minister of Indian Affairs and Northern 
Development with all reasonable despatch and file with 
the Minister the papers and records of the inquiry as 
soon aS may be reasonable after the conclusion thereof. 


HIS EXCELLENCY THE GOVERNOR GENERAL IN COUNCIL, 
with the concurrence of the Minister of Justice, is 
further pleased hereby, pursuant to section 37 of the 
Judges Act, to authorize Mr. Justice Berger to act on 
the inquiry. 


Certified to be a true copy 


eK tahoe 


Assistant Clerk of the Privy Council 


ds Minister Ministre 
Indian and Northern Affairs Affaires indiennes et du Nord 


Ottawa, Ontario KIA OH4 
April 19, 1974 


the Honourable Mr. Justice 
TeR. Berger, 

| Law’ Court, 

i 800 W. Georgia, 

Vareouver Ll, British Columbia. 


Dear Mr. Justice Berger: 


Further to your appointment as Commissioner to the 
Mackenzie Valley Pipeline Hearings, by Order-in-Council 
dateaqutarch 21,1974. slewish formally to refer to you the 
appireatron made to me on March 21, 1974 by Canadian Arctic 
Ceseriapeiine fimited Lor grant of certain interests in 
certain lands in the Yukon and the Northwest Territories 
and for necessary authorization to construct, own, and 
operate a pipeline and connected works. 


It is my understanding that you are now in receipt of the 
application and the Order-in-Council authorizing your 
appointment, and that you have initiated preparatory works in 
mespect or the hearings. 


I am pleased that you have accepted this responsibility as 
Commissioner, and I will look forward to your report. When 
ican pe of assistance to you in this process, do not hesitate 
COrrer, 17 touch with me. 


Yours sincerely, 


ean Chrétien. 


| 


Minister Ministre 
Indian and Northern Affairs — Affaires indiennes et du Nord 


July 4, 1975. 


The Honourable Mr. Justice T.R. Berger, 
Commissioner, 

Mackenzie Valley Pipeline Inquiry, 
Resources Building, 

PaO. DOxXeeO Ls, 

Yellowknife, N.W.T. XOE 1HO 


Dear Justice Berger: 


By a letter dated April 19, 1974, my predecessor, the Honourable 
Jean Chrétien, formally referred to you, further to your 
appointment under Order-in-Council P.c. 1974-641, dated 

March 21, 1974, an application made on March 21, 1974, by 
Canadian Arctic Gas Pipeline Limited for grant of certain 

lands in the Yukon and Northwest Territories and for necessary 
authorization to construct, own, and operate a pipeline and 
connected works. 


The Order-in-Council, which established your Inquiry, designated 
you to “inquire and report upon the terms and conditions that 
should be imposed in respect of any right-of-way that might be 
granted across Crown lands for the purpose of the proposed 
Mackenzie Valley pipeline..... “ 


By letter dated May 23, 1975, I advised you that I was sending, 
for your information, copies of applications in the same matter 
by Foothills Pipe Lines Ltd. and Alberta Gas Trunk Line (Canada) 
Limited in respect of a Grant of Interests in Territorial Lands. 


I am of the opinion that these more recent applications, because 
of their smaller scale, would generally have a lesser social, 
environmental, and economic impact than the application by 
Canadian Arctic Gas Pipeline Limited which has been formally 
referred to you. As a consequence any terms and conditions that 
you may recommend should be imposed in respect of a right-of-way 
that might be granted across Crown lands for the purposes of the 
proposed Mackenzie Valley pipeline should have equal or lesser 
application to these applications than to the application of 
Canadian Arctic Gas Pipeline Limited. Nonetheless, there may be 
areas of significant difference between the two projects which 
would warrant you recommending quite different terms and 
conditions. 
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It is, therefore, with these considerations in mind that I 

am now formally referring to you the applications of Foothills 
Pipe Lines Ltd. and Alberta Gas Trunk Line (Canada) Limited with 
a view to your examining any areas of significant difference and 
recommending appropriate terms and conditions thereto. 


Yours sincerely, 


hen satus Judd Buchanan. 


| 

-reliminary Rulings (I) 

was appointed by the Government of Canada by Order-in- 
iouncil dated March 21, 1974, to conduct an inquiry into the 
cial, environmental and economic impact of the proposed 
lackenzie Valley natural gas pipeline. 

Canadian Arctic Gas Pipeline Limited have applied to the 
linister of Indian Affairs and Northern Development under 
ction 19(f) of the Territorial Lands Act, R.S.C. 1970, c.T-6, for 
‘right-of-way across crown lands in the Yukon and the 
orthwest Territories. They propose to build a pipeline up the 
lackenzie Valley to bring natural gas from Prudhoe Bay in 
laska and from the Mackenzie Delta to markets in Canada 
nd the United States. The Inquiry I am to carry out is 
athorized by Parliament under Section 19(h) of the Territo- 
al Lands Act. I am to consider the social, environmental and 
‘onomic impact regionally of the construction, operation and 
ibsequent abandonment of the proposed pipeline in the 
ukon and the Northwest Territories, and I am to consider as 
ell the measures which Arctic Gas propose to take to meet 
'e specific social and environmental requirements of the 
xpanded Guidelines for Northern Pipelines tabled in the 
ouse of Commons on June 28, 1972, and I am to report upon 
e terms and conditions that ought to be imposed in respect 
any right-of-way that might be granted to Arctic Gas. It 
ill be for the Government of Canada, on the recommenda- 
m of the Minister of Indian Affairs and Northern Develop- 
ent to decide whether to grant a right-of-way to Arctic Gas. 
will be for the National Energy Board to determine whether 
/ not to recommend the granting of a Certificate of Public 
ynvenience and Necessity, and for the Government to 
‘cide, if such a recommendation is made by the National 
1ergy Board, whether a Certificate should be granted. 
Because this Inquiry is unique in Canadian experience, and 
cause of my anxiety that the people of the North and all 
her Canadians with an interest in the work of the Inquiry 
ould have every opportunity to be heard, and that the 
quiry itself should be thorough and complete, I held 
eliminary hearings in April and May [1974] in Yellowknife, 


Inuvik, Whitehorse and Ottawa, to hear submissions on the 
way the Inquiry ought to be conducted. I have decided to 
outline my views now on the procedure that we will follow in 
the Inquiry, and to indicate my views on the questions that 
were raised relating to the scope of the Inquiry. 


The Timetable for the Inquiry 


THE EL PASO PROPOSAL 


Arctic Gas argued that this Inquiry should be expedited 
because the El Paso Natural Gas Company intends to apply to 
the Federal Power Commission in the United States for 
permission to construct a pipeline to bring natural gas from 
Prudhoe Bay across Alaska to Valdez, to be liquefied there and 
then tankered to California. E] Paso has already intervened 
before the Federal Power Commission, where Arctic Gas’s 
sister company, Alaskan Arctic Gas Pipeline Limited, has 
applied for permission to build a natural gas pipeline from 
Prudhoe Bay to the Yukon border. El Paso intends to oppose 
Alaskan Arctic Gas’s application in those proceedings (El 
Paso has not so far sought to intervene in this Inquiry). It was 
said that if El Paso’s proposal were to be approved by the 
United States authorities, then the economic viability of 
Arctic Gas’s proposal to build a gas pipeline up the Mackenzie 
Valley intended to bring gas from Prudhoe Bay and the 
Mackenzie Delta to the United States and Canadian markets, 
would be jeopardized. So, it was urged, it is essential that this 
Inquiry be expedited. 

My mandate is to conduct a fair and a thorough Inquiry. 
That must come first. I intend to give all those persons and 
organizations with an interest in the proposal made by Arctic 
Gas a fair opportunity to be heard. I will not diminish 
anyone’s right to be heard, nor will I curtail this Inquiry so as 
to improve Arctic Gas’s position in relation to the El Paso 
proposals in the United States. 

But there will not be any undue delay. At the preliminary 
hearings, all interested parties offered their cooperation to the 
Inquiry, and indicated their desire to work with the Inquiry. I 
intend to hold them to that. 
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THE NATIONAL ENERGY BOARD 


Some of the native organizations and some of the environ- 
mental organizations argued that this Inquiry should not 
proceed until the National Energy Board has completed its 
hearings. This is urged upon the ground that if the National 
Energy Board were to refuse to grant a Certificate of Public 
Convenience and Necessity, this Inquiry would be 
unnecessary. 

But if it can be said that this Inquiry should wait upon the 
outcome of the National Energy Board Hearings, it could 
equally be said that the National Energy Board should wait 
upon the outcome of this Inquiry, since the terms and 
conditions that are laid down by the Minister as the result of 
this Inquiry may alter the basis upon which Arctic Gas seek a 
Certificate of Public Convenience and Necessity. How can the 
National Energy Board decide whether to grant a Certificate 
of Public Convenience and Necessity, and how can Arctic Gas 
be expected to proceed with their request for such, without 
knowing the terms and conditions under which Arctic Gas is 
entitled to the right-of-way (assuming the Minister decides to 
grant a right-of-way at all) which it must obtain if it is to go 
ahead with the pipeline? A recitation of these arguments 
reveals that the relationship between this Inquiry and the 
National Energy Board cannot be comprehensively defined at 
this stage. I do not think it has been shown that this Inquiry 
ought to wait until the National Energy Board has completed 
its hearings and made a recommendation to the Government, 
and the Government has acted upon it one way or the other, 
before getting under way. 

In any event, this Inquiry is not just about a gas pipeline; it 
relates to the whole future of the North. I am bound to 
examine the social, economic and environmental impact of 
the construction of a gas pipeline in the North. But the 
Pipeline Guidelines do not stop there. They require that the 
impact of the pipeline should be considered in the context of 
the development of a Mackenzie Valley transportation 
corridor. 

The influence of a gas pipeline in the development of a 
Mackenzie Valley transportation corridor and in moulding 
the social, economic and environmental future of the North 
will be enormous. The Pipeline Guidelines contemplate the 
development of a corridor up the Mackenzie Valley to enable 
the bringing of oil and gas to southern markets. This Inqiury 
has been established to ensure that the gas pipeline proposal 
is not considered in isolation. The Mackenzie River has been a 
transportation system for centuries, first for the native people, 
then for the white people. The Mackenzie Highway is already 
under construction, and already reaches beyond the junction 
of the Liard and the Mackenzie [rivers] at Fort Simpson. The 
Pipeline Guidelines envisage that, if a gas pipeline is built, an 
oil pipeline may follow, and that the corridor may eventually 
include a railroad, hydro-electric transmission lines, and 
telecommunications facilities. It would be a mistake to 
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dismember the corridor envisaged by the Pipeline Guidelines, 
and to consider the gas pipeline in isolation. 

It is for that reason that I think this Inquiry should not wait | 
upon the outcome of the proceedings before the National 
Energy Board. This Inquiry, covering the social, environmen- | 
tal and economic impact of the pipeline proposal against the | 
background of the corridor concept, ought to proceed. The » 
Order-in-Council does not impose any restriction upon the | 


commencement of this Inquiry, and I do not think I should — 


impose one. 


Hearings 


Lintend to visit the communities in the Mackenzie Valley, the | 
Delta and the Yukon, likely to be affected by the construction | 
of the pipeline. I intend to do this before the hearings begin. I 
intend to travel by myself. My visit will be designed to enable | 
me to get to know the people and the way they live, and not to | 
obtain evidence about the impact of the pipeline or their 
views on the pipeline; that will come later, at the hearings. 


FORMAL HEARINGS 


I think the formal hearings should begin with an overview of 
the Mackenzie Valley, the Delta, and the area across the 
Northern Yukon where the pipeline is to go. Commission 
Counsel will bring forward this evidence through witnesses - 
called by him for the purpose. The overview evidence would 
include such matters as the history, culture and economy of 
the northern peoples; the geography and geological history of 
the Mackenzie Valley, the Delta and the Yukon; the climate, 
the geotechnical aspects of northern construction; terrain 
types, including permafrost; and resources, renewable and_ 
non-renewable. 

After that the Inquiry will hear the evidence of Arctic Gas. 
Arctic Gas suggested at the preliminary hearings that they 
would simply offer formal proof of the material filed in 
support of their right-of-way application, and then offer their: 
witnesses for cross-examination. That will not be good 
enough. I expect Arctic Gas to call as witnesses the people 
who prepared the material and who carried out the field work 
on which it is based. I expect Arctic Gas’s witnesses to pe 
examined in chief in the usual way, to delineate, explain and 
discuss the material filed, before cross-examination. I should 
also say that I expect Commission Counsel to examine in chief 
each of the members of the Assessment Group assembled by 
the Government of Canada with a view toa complete canvass 
of all relevant evidence that each of them has to give. The 
members of the Assessment Group, like the witnesses fot 
Arctic Gas, will be subject to cross-examination. The same 
procedure will apply to witnesses called by any of the parties 
at the formal hearings. 


WMMUNITY HEARINGS 


Intend to hold hearings in each of the communities in the 
lackenzie Valley, the Delta and the Yukon that are likely to 
} affected by the pipeline, to allow the people living in those 
emmunities to tell me their views about the proposed 
ne. 

The native organizations have said that the formal hear- 
igs, at which evidence is to be called relating to the social, 
vironmental and economic impact of the proposed line, 
sould not take place until the community hearings have 
ben completed. I think it would be a mistake to try to impose 
erigid framework like that on the scheduling of the 
¢mmunity hearings. The purpose of the hearings in the 
mmunities is to offer the people living there an opportunity 
‘state in their own languages and in their own way their 
ews about the gas pipeline and the development that it will 
evitably bring in its wake. 

If the community hearings are going to offer the native 
vople the opportunity they deserve to consider the proposal 
ade by Arctic Gas, the report of the Assessment Group, and 
e other evidence to be given at the formal hearings, and then 
state their case, they ought not to be held before the formal 
sarings. Instead I think the community hearings ought to be 
ld concurrently with the formal hearings. By that I mean 
at the Inquiry should break off the formal hearings from 
me to time to hold hearings in the communities, to ensure 
at the native people in the communities have an opportu- 
ty to answer whatever may be said by the witnesses called 
‘the formal hearings about the social, environmental and 
onomic issues relating to their communities. It seems to me 
at the people living in the communities will not have the 
feans of knowing the full extent of the material gathered by 
icctic Gas, or the means to study it, or to know its specific 
»plication to each community, unless the community 
varings proceed concurrently with the formal hearings. 

At the community hearings | also want to give the native 
ople an opportunity to tell the Inquiry about the impact 
ismic lines and other kinds of industrial activity have had 
the land, on wildlife and the environment, and their own 
‘inions of the likely effect of the construction of the pipeline 
' the land, the wildlife and the environment. I am anxious 
at the native people should bring their whole experience 
fore the Inquiry. I do not think they will get that chance if 
2 hold the community hearings first and then go on to the 
cmal hearings. 

At the same time I want to make it plain that I do not intend 
‘hold any community hearings until the people living in the 
mmunities have had the opportunity of informing and 
eparing themselves for them. I want to say also that I expect 
at native persons will be called as witnesses from time to 
ne at the formal hearings. The native people should not be 
nfined to the community hearings for the purpose of 
esenting their case. 
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It is my conviction that the formal hearings and the 
community hearings should be regarded as equally important 
parts of the same process, and not as two separate processes. 


Practice and Procedure 


I do not intend to lay down a comprehensive set of formal 
rules of practice and procedure. But I do want to deal with 
some of the issues that arose at the preliminary hearings. 


INTERVENORS 


All of the persons and organizations that made submissions at 
the preliminary hearings will have the right to intervene and 
to participate in the Inquiry. They will be notified when 
hearings are scheduled, and will be given an opportunity to 
present their submissions at the time and place most 
convenient to them. 

As regards any other persons or organizations wishing to 
intervene in order to participate on a continuing basis in the 
hearings or merely to make a submission, advertisements will 
be placed in the newspapers throughout Canada, and 
announcements made over radio and television in the North, 
to notify any persons or organizations wishing to make 
submissions of the dates and places when they may do so, and 
prescribing the times within which their submissions, if in 
writing, should be sent to the Inquiry. 

I expect that Arctic Gas, the native organizations, and the 
environmental organizations will participate in the formal 
hearings and the community hearings on a continuing basis. 
But that does not limit the right of any other intervenor to 
participate on a continuing basis. Every effort will be made by 
Commission Counsel to work out a timetable for the hearings 
in consultation with and with the cooperation of the 
intervenors. 


REQUESTS BY THE ASSESSMENT GROUP FOR SUPPLEMENTARY 
INFORMATION AND MATERIAL 


The Assessment Group will prepare, for the purposes of the 
Inquiry, requests to Arctic Gas for supplementary informa- 
tion and material relating to matters which the Pipeline 
Guidelines require Arctic Gas to include in their application 
for a right-of-way and which, in the view of the Assessment 
Group, have not been dealt with at all in the application, and 
information and material relating to matters where the 
Assessment Group is of the view that the application, though 
it deals with matters required by the Guidelines, does not in 
all respects come to grips with the requirements laid down by 
the Guidelines. 

These requests will come to the Inquiry. Arctic Gas and the 
intervenors will be advised by the Inquiry of any request 
made by the Assessment Group for supplementary informa- 
tion and material, and the same procedure will be followed as 
regards the answers made by Arctic Gas to such requests. The 
requests and the answers will be made available to the public. 
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THE ASSESSMENT GROUP’S REPORT 


The report or reports of the Assessment Group containing the 
Group’s analysis of the material filed by Arctic Gas in support 
of their Application, will be filed with the Inquiry and copies 
will be made available to the intervenors and the public. 


DISCOVERY 


Commission Counsel will, in consultation with counsel for the 
intervenors, develop procedures for discovery of all studies 
and reports in the possession of the government of Canada as 
well as of Arctic Gas and the intervenors. Such material must, 
of course, be relevant to the Inquiry. 

As I have said, I expect that at the hearings Arctic Gas, the 
native organizations and the environmental organizations 
will be represented throughout. All of them should be 
prepared to call witnesses early on to discuss in a general way 
the studies they have carried out and the reports they have 
prepared, on matters relating to the Inquiry. Commission 
Counsel will call appropriate witnesses from the public 
service for the same purpose. On cross-examination it should 
be possible to obtain complete discovery. Of course, any 
objections to the production of any studies or reports will be 
considered by the Inquiry. 


SUBPOENAS 


As the Inquiry proceeds, should it be necessary, I will exercise 
my power of subpoena. For the time being I do not intend to 
lay down any strict rules governing the exercise of that 
power. 


Scope of the Inquiry 
A number of arguments arose at the preliminary hearings 
regarding the scope of my terms of reference. 

Let me say at once that the scope of this Inquiry is defined 
by the Order-in-Council and by the Pipeline Guidelines. Both 
the Order-in-Council and the Pipeline Guidelines are cast in 
broadly worded language. They say I am to conduct a social, 
economic and environmental impact study. It is a study 
whose magnitude is without precedent in the history of our 
country. I take no narrow view of my terms of reference. 

I am going to indicate my views on the questions raised at 
the preliminary hearings regarding the scope of the Inquiry. 
But I am not in any way seeking here to delineate the whole 
configuration of the Inquiry; rather I am simply trying to 
settle some of the questions that were clearly present in many 
minds regarding the scope of the Inquiry. 


NATIVE CLAIMS 


The principal submission of the native organizations is that 
no pipeline development should proceed until the land claims 
of the native peoples have been settled. All of the native 
organizations that appeared at the preliminary hearings took 
the position that one of the terms and conditions that this 
Inquiry ought to recommend to the Minister of Indian Affairs 


and Northern Development is that there should be no right- 
of-way granted to Arctic Gas until the native land claims in 
the Yukon and the Northwest Territories have been settled. 

It was suggested by Arctic Gas that the native people ought 
not to be allowed to advance such an argument in this 
Inquiry, on the ground it would not fall within my terms of 
reference to recommend the imposition of such a term or 
condition. The Order-in-Council says that I am “to inquire 
into and report upon the terms and conditions that should be 
imposed in respect of any right-of-way that might be granted 
across crown lands for the purposes of the proposed Macken- | 
zie Valley pipeline. ...”’ It is said that this Inquiry is limited 
by these words to the consideration of terms and conditions to. 
be performed or carried out by Arctic Gas. 

It is true that the Pipeline Guidelines contemplate that the 
terms and conditions that the Minister decides to impose upon » 
the granting of a right-of-way shall be included in a signed. 
agreement to be made between the Crown and Arctic Gas. But. 
the Order-in-Council does not confine this Inquiry to a review 
of the Pipeline Guidelines and of the measures that Arctic Gas 
are prepared to take in order to meet them. The Order-in- 
Council requires that the Inquiry consider the social, eco- 
nomic and environmental impact of the construction of a 
pipeline in the North. That takes the Inquiry beyond the 
Pipeline Guidelines, and requires a consideration of what the 
native organizations say ought to be a condition precedent, to 
be imposed by the Government, as a matter of policy, quite 
apart from whatever provisions the Government may require, 
of Arctic Gas or of any other company wishing to build a 
pipeline, in a signed agreement for a right-of-way. 

I am not saying whether the natives’ position is well- 
founded or not. But it is one which they are entitled to urge: 
upon this Inquiry. In fact, it seems to me that it provides an 
essential focus for the natives’ case regarding the impact of 
the pipeline on their communities and their way of life. 
Indeed, I would go further. The case Arctic Gas intend to 
make is that the pipeline can be built without prejudice to the 
settlement of native land claims. The position taken by the 
natives offers a focus for the consideration of those terms and 
conditions — not only those that emerge from the Pipeline 
Guidelines, but also any others that Arctic Gas is ready 10 
propose — that may enable the pipeline to be built without 
prejudice to native claims. 

Notwithstanding the language of the Introduction to the 
Social Guidelines (in the Pipeline Guidelines) which appears 
to make some distinction between the Indian people and the 
Inuit and the Metis for purposes of settlement of their claims 
I take the view that, so far as this Inquiry is concerned, there 
should be no distinction between the position of the native 
peoples. All of them are entitled to urge at this Inquiry thal 
there should be no right-of-way granted until their claims 
have been settled. 


ee CORRIDOR CONCEPT 


_has been argued by Canadian Arctic Resources Committee 
at my terms of reference include any gas pipeline proposed 
y any applicant, and that this Inquiry should not be limited 
) the proposal that has been made by Arctic Gas. Arctic Gas, 
i the other hand, have argued that this Inquiry should be 
jmited to an examination of the particular proposal to build a 
tural gas pipeline that Arctic Gas have made in their 
pplication to the Minister for a right-of-way under the 
‘erritorial Lands Act. 

‘I do not think that this really gets me very far in 
scertaining the limits of the scope of my terms of reference, 
2scause the Pipeline Guidelines clearly require an examina- 
on of Arctic Gas’s proposed pipeline and the route it is to 
hllow in the light of the corridor concept described in the 
‘uidelines. The Pipeline Guidelines relate to the development 
a Mackenzie Valley transportation corridor, and not simply 
\ the construction of a gas pipeline. 

In any event, the Pipeline Guidelines specifically require a 
omparison of the proposed pipeline route with alternative 
ipeline routes. In view of this, I do not think there is really 
ay difference between an Inquiry into the impact of the 
ipeline proposed by Arctic Gas and an examination gener- 
ly of the impact of the construction of a gas pipeline up the 
fackenzie Valley. The purpose of the corridor, according to 
ae Pipeline Guidelines, is to minimize social and environ- 
iental disturbance. It is in that connection that a comparison 
* the proposed pipeline route with alternate pipeline routes 
-relevant to this Inquiry. 

Iam also bound to consider the economic and social impact 
the construction of an oil pipeline and to consider the 
ombined effect of the construction of a gas pipeline and an oil 
ipeline in the corridor. 

However, I am not prepared to consider the merits of 
iternate modes of transportation of the gas, except to the 
<tent that an examination of the advantages and disadvan- 
ges of other forms of transportation will be of assistance in 
etermining what terms and conditions ought to be imposed 
a right-of-way is granted. For example, a comparison of the 
«tent of environmental degradation that may accompany 
her modes of transporting the gas may be useful for the 
eo of establishing what environmental standards ought 
| 


ibe laid down for the construction of a natural gas pipeline; 
‘a comparison of the opportunities for northern employ- 
ent that other modes of transportation may offer may be 
seful for the purpose of determining what terms and 
mditions ought to be imposed on Arctic Gas or any other 
peline company, in order to generate northern employment, 
that is desirable. But such evidence must be relevant to the 
airposes of the Inquiry. 
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SUPPLIES AND EQUIPMENT 


The purchase and transportation of supplies and equipment 
and material for the proposed gas pipeline clearly fall within 
the terms of reference of this Inquiry. 


GATHERING LINES AND GAS FIELDS 


Even though Arctic Gas has applied only for a right-of-way 
for the purpose of constructing a trunk pipeline, I regard it as 
essential to this Inquiry that I should consider evidence 
regarding the gas fields in the Delta and the gathering lines to 
be built in the Delta. 

I realize that Arctic Gas will be a common carrier, and not a 
producer, and that the gathering lines will be built by the 
producers, and not by Arctic Gas. But these lines are so 
obviously a part of the pipeline system that any consideration 
of the impact of the gathering lines entails a consideration of 
the impact of the gathering lines. 

But Iam not saying that Arctic Gas must bear the burden of 
adducing this evidence. And I do not know whether the 
producers will intervene. So it will be the responsibility of 
Commission Counsel to obtain evidence, pursuant to sub- 
poena if necessary, to enable this Inquiry to consider the 
location and extent of the gas fields in the Delta, the likely 
extent of further gas exploration in the Delta and the Beaufort 
Sea, the likely location, design and construction of the 
gathering lines and of the processing plants that will be 
needed to render the gas acceptable to the trunk pipeline, and 
the social, environmental and economic impact that the 
development of the gas fields and the construction of these 
lines will have in the Delta and elsewhere in the North. 


PRODUCER REVENUES AND TAXATION 


It was urged by Canadian Arctic Resources Committee that I 
should consider the revenue to the producers that would be 
generated by the construction of the proposed gas pipeline. 

It was said that I should allow evidence to establish the 
propriety of imposing a term or condition on the construction 
of the gas pipeline that would require a part of the revenue 
from the production of gas in the Delta to be dedicated to the 
improvement of social services in the North. This is the same 
thing as saying that I ought to conduct an investigation into 
the income and profits likely to accrue to the producers by the 
development of the gas fields in the Mackenzie Delta and then 
make a determination regarding what would be a fair return 
to the public from the exploitation of the resource. 

That lies beyond my terms of reference. The level of 
royalties and taxes to be imposed upon the gas producers in 
the Mackenzie Delta is a matter to be decided by Parliament. 
That is the place to go with arguments about the adequacy of 
the return to the Crown from the extraction of the gas. 
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ECONOMIC IMPACT 


I do not intend to conduct an examination of the impact of a 
gas pipeline on the economy of Canada. I am, however, 
prepared to consider evidence that reveals the particular 
impact of a gas pipeline on the economy of the North. 

It is impossible wholly to disentangle economic conse- 
quences from social and environmental consequences. For 
example, evidence regarding the quantity and quality of the 
gas in the Delta and the state of natural gas markets, will be of 
importance for the purpose of determining the life of the 
pipeline, and such things as the extent to which looping will 
occur and the number of compressor stations that will be 
needed. These relate to economic impact of the pipeline, but 
they relate as well to the social and environmental impact of 
the pipeline on the North. 

But there will be evidence that relates essentially to 
economic impact. It must, however, be evidence designed to 
reveal the economic impact on the North. I am prepared to 
hear evidence of the effect of the gas pipeline on the rate of 
inflation, capital markets, the foreign exchange rate and other 
national economic indicators, to enable this Inquiry to 
ascertain the effect of the gas pipeline on the economy of the 
North. But such evidence will be allowed for that purpose 
only. 

It was urged that it is impossible to segregate the impact 
upon the national economy from the impact upon the 
economy of the North. But the Order-in-Council provides that 
I am to have regard to the economic impact regionally of the 
gas pipeline proposal. I think that fixes the limits of the 
Inquiry. Whatever impact the construction of a gas pipeline 
may have on Canada’s economy, | do not think that the 
Order-in-Council allows me to explore it. My mandate is to 
consider the regional economic impact of the pipeline 
proposals. That means that I am to consider the economic 
impact especial to the North, and not the economic impact on 
the nation as a whole. 


GREAT BEAR HYDRO PROJECT 


Canadian Arctic Resources Committee said that a study had 
been made by the Northern Canada Power Commission 
regarding the feasibility of building three dams on the Great 
Bear River for the purpose of providing hydro-electric power 
for the pumping stations on the pipeline. According to the 
evidence, these proposals proceeded on the basis that such 


hydro power would be produced more cheaply than the 
natural gas, and that the hydro power could therefore be used 
to pump the gas, with a consequent saving of natural gas in 
the operation of the pipeline. Given a customer whose energy 
requirements would be of such a magnitude, it would be 
feasible to proceed with the project, and to generate hydro- 
electric power for Arctic Gas and customers throughout the 
North. 


Such proposals, as outlined to me, were sketchy and — 


incomplete. However, if such a development were to occur, 


the impact it would have on Fort Franklin, not to mention the | 


whole of the Mackenzie Valley, is obvious. It would constitute, 


in my view, an “associated and ancillary facility’’ within the | 


meaning of the Pipeline Guidelines, and would clearly fall 


within this Inquiry. In any event, if it were built for the | 


purpose of providing hydro-electric power to Arctic Gas, it © 


would be necessary to consider its social, environmental and 
economic impact. It is obvious that it might be urged upon the 
Inquiry that a term or condition of the right-of-way would be 


that electricity generated by the project should be used to - 


pump the gas, in order to conserve gas in the operation of the 


line, and to make possible the electrification of the Mackenzie | 


Valley. 

Should evidence come before me that indicates that sucha 
project will be seriously considered if a right-of-way is 
granted and a Certificate of Public Convenience and Necessity 
follows, then I will hear evidence regarding the social , 
economic and environmental impact of the project. 


These will be the limits of the Inquiry in the disputed areas. In 


concluding what they ought to be, I have been guided by the | 


conviction that this Inquiry must be fair and it must be - 
complete. We have got to do it right. The pipeline, if it is built, 


will have a great impact on the future of northern develop- 
ment and the shape of northern communities, and the way of 
life for northern peoples. Not simply because a pipeline is to 
be built, but because of all that it will bring in its wake. To 
limit the Inquiry to an examination of Arctic Gas’s proposal 
merely, without considering the background against which 
that proposal is made, without considering the corridor 
concept indicated by the Pipeline Guidelines, would be to 
nullify the basis on which this Inquiry was established. 


Issued: July 12, 1974, Yellowknife, Northwest Territories. 
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reliminary Rulings (II) 


iractice and Procedure 


ir. Scott, Commission Counsel, has presented certain propos- 
; regarding practice and procedure. I held further prelimi- 
ary hearings at Yellowknife on September 12 and 13, 1974, to 
nsider representations regarding these proposals by counsel 
fr Arctic Gas, counsel for the other participants who 
peared, as well as by Commission Counsel. I also considered 
‘e submissions made in writing by other participants. 

‘I said in my Preliminary Rulings of July 12, 1974, that I 
anted this Inquiry to be fair and complete. I have had that 
‘sideration uppermost in mind in deciding upon these 
sues of practice and procedure. The Rulings I am handing 
“wn today are intended to bring about full disclosure of all 
te evidence, and to give to all concerned the fullest 
“portunity to present their case. 

‘As soon as the Inquiry has received the report of the 
ssessment Group assembled by the Government of Canada 
t analyze the material filed by Arctic Gas in support of their 
plication for a right-of-way, I will set a date for the 
cmmencement of the formal hearings of the Inquiry. 


_pplication of the Rules 


LFINITION OF PARTICIPANT 


iny person shall be deemed a participant if he appears at any 
irmal hearing of the Inquiry (including preliminary hear- 
igs) and gives his name and address to the Inquiry, or if he 
evises the Inquiry in writing of his intention to appear. 
Gecial Counsel shall maintain a list of participants, which 
<all be available for inspection by any person at the offices of 
‘e Inquiry in Yellowknife and in Ottawa. 


APPLICATION 


These rules shall apply only to the following participants in 
the Inquiry: 
Canadian Arctic Gas Pipeline Limited 
Foothills Pipe Lines Ltd. 
Canadian Arctic Resources Committee ! 
Environment Protection Board 
Indian Brotherhood of the Northwest Territories 
Metis Association of the Northwest Territories 
Inuit Tapirisat of Canada 
Committee for Original Peoples Entitlement 
Yukon Native Brotherhood 
Northwest Territories Association of Municipalities 
Commission Counsel 


| Mr. Anthony and Mr. Lucas, counsel for Canadian Arctic 
Resources Committee, have advised the Inquiry that the 
Northern Assessment Group that was established by Cana- 
dian Arctic Resource Committee, the Canadian Nature 
Federation, the Federation of Ontario Naturalists, Pollution 
Probe, and the Canadian Environmental Law Association, for 
purposes of this Inquiry, will comply with any Rules of this 
Inquiry applicable to Canadian Arctic Resources Committee. 


These Rules will not apply to any other participants at the 
formal hearings. 
These Rules will not apply to the community hearings. 


Overview Hearings 

Witnesses called at the overview hearings will not be cross- 
examined during the overview hearings, unless it is essential 
toa fair hearing. In any event, all overview witnesses will be 
subject to recall for further examination and for cross- 
examination at the formal hearings. 
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Formal Hearings 


DIVISION OF FORMAL HEARINGS 
The formal hearings will be divided into four phases. 


Phase 1: Engineering and Construction of the Proposed 
Pipeline 

This phase of the hearings will include such matters as the 
size of the pipeline, its location, the timing of construction, the 
composition and deployment of construction crews, and the 
construction of compressor stations. 


Phase 2: The Impact of a Pipeline and Mackenzie Corridor 
Development on the Physical Environment 

This phase of the hearings will include the impact on the 
land, the air and the water, and will cover such things as the 
effect on permafrost, river crossings, slope stability, and 
gravel and other borrow locations. 


Phase 3: The Impact of a Pipeline and Mackenzie Corridor 
Development on the Living Environment 

This phase of the hearings will include the impact on plant 
and animal life, including wildlife, mammals and fishes. 


Phase 4: The Impact of a Pipeline and Mackenzie Corridor 
Development on the Human Environment 

This phase of the hearings will include social and economic 
impact. 


This division is for purposes of convenience only. The four 
phases will not necessarily encompass all of the evidence that 
will be brought forward at the formal hearings. Commission 
Counsel will therefore invite the participants to consult with 
him from time to time with a view to determining whether 
there should be any further division of the hearings within 
each phase. In any event, it will be open to any participant to 
call evidence out of order when that is appropriate. 

Special Counsel will provide to each participant Notice of 
Hearing with respect to each of the four phases of the formal 
hearings and will advise the public generally of the matters to 
be considered at each phase of the formal hearings. 


CALLING EVIDENCE AND EXAMINATION OF WITNESSES 


At the formal hearings, as a general rule, Arctic Gas will lead 
their evidence first, followed by the other participants and 
Commission Counsel. Arctic Gas will be entitled to call 
evidence in rebuttal. From time to time, other participants 
will lead off; when they do, they will have the right to call 
evidence in rebuttal after the evidence for the other partici- 
pants has been heard; in any event, the rights of all concerned 
to bring forward all their evidence on every issue will be 
preserved. 

With respect to witnesses, counsel for any participant 
calling a witness will examine him in chief; the witness will 
then be cross-examined by counsel for each of the other 
participants and by Commission Counsel. Counsel for the 
participant calling the witness will be entitled to re-examine. 


Commission Counsel will have the responsibility of calling 
the evidence of the members of the Assessment Group 
assembled by the Government of Canada, with a view to a 
complete canvass of all relevant evidence that the Group has 
to give. The Group will be subject to cross-examination. 

Commission Counsel will also be responsible for calling the 
evidence of the public service of Canada not included in the 
Assessment Group, whose evidence is regarded as necessary 
to the completeness of the Inquiry. 

It will also be the responsibility of Commission Counsel to 
obtain evidence, pursuant to subpoena if necessary, to enable 
the Inquiry to consider the location and extent of the gas fields 
in the Mackenzie Delta, the likely extent of further oil and gas 
exploration in the Delta and the Beaufort Sea, the likely 
location, design and construction of the gathering lines there 
and of the processing plants that will be needed to render the 
gas acceptable to the trunk pipeline, and the social, environ- 
mental and economic impact that the development of the gas 
fields and the construction of these lines will have in the Delta 
and elsewhere in the North. 

All of the witnesses giving this evidence will be subject to 
cross-examination, and Commission Counsel will be entitled 
to re-examine each of them. 

Evidence can be introduced through individual witnesses 
or panels of witnesses. 


PLACE OF FORMAL HEARINGS 


Yellowknife will be the main centre for the formal hearings. 
At the same time, I am anxious that as much as possible of the 
evidence relating to oil and gas activity in the Mackenzie 
Delta and the Beaufort Sea and relating to the impact of such 
activity should be heard at Inuvik. 

It may be appropriate for some of the evidence at the formal 
hearings to be heard in Ottawa. In any event, it will be 
necessary in due course to hold hearings in major southern 
centres to enable Canadians who cannot appear in the North 
to express their views. 


Community Hearings 


Community hearings will be held in each community in the 
Mackenzie Valley, the Mackenzie Delta and the Yukon likely 
to be affected by the construction of a pipeline and by corridor 
development. I have appointed Professor Michael Jackson of 
the Inquiry staff to act as co-ordinator of the community 
hearings. He has established a committee, which consists of 
counsel representing the participants chiefly concerned with 
the organizing of the community hearings. 

With regard to those communities that have a primarily 
native population, I expect that the native organizations will 
bring proposals to Professor Jackson’s committee as to the 
way in which the hearings in those communities ought to be 
conducted. These proposals should be considered by the 
committee, and the committee’s recommendations referred to 
me. 


In the same way, with regard to those communities that 
have a primarily white population, I expect that the North- 
west Territories Association of Municipalities will come 
forward with proposals regarding the conduct of those 
hearings and that they will be considered by Professor 
Jackson’s committee and the recommendations of the com- 
mittee referred to me. 

If the committee does not reach agreement on any matter, I 
will consider the recommendations of each of its members. In 
any event, I will be prepared to consider the views of any 
participant regarding the conduct of the community hearings. 

The Inquiry is arranging with the Canadian Broadcasting 
Corporation for summaries of the evidence given at the 
formal hearings to be broadcast to northern communities 
likely to be affected by the construction of a pipeline and the 
development of a Mackenzie Valley transportation corridor. 
The broadcasts will be on a regular basis, and will consist of 
summaries of the evidence given at the formal hearings. I 
expect that these broadcasts will be in English and in the 
native languages, so that the people in the communities will 
know what has been said at the formal hearings and will be 
able to respond to it when the Inquiry reaches the 
communities. 

I should make it plain that I intend at the community 
hearings to give everyone who wishes to express his point of 
view, whether it is one widely held in the community or not, 
an opportunity to be heard. 


Evidence Relating to Native Claims 


I said, when I handed down my Preliminary Rulings on July 
12, that it would be open to the native peoples in this Inquiry 
to argue that no right-of-way should be granted for a pipeline 
until their land claims were settled. 

Native claims are based on traditional use and occupation. 
Evidence relating to current use and occupation will ob- 
viously include such things as the location of trap lines, 
fishing camps and hunting grounds, and berry picking areas. I 
want to hear from the trappers, hunters and fishermen and 
others in the native communities not only about their present 
use of the land and the extent of their reliance upon it, but also 
their views on the likely efficacy of any measures proposed by 
Arctic Gas to build a pipeline without damaging these native 
interests; by that I mean that I want to hear the evidence they 
have to give, and the representations they wish to make, 
regarding likely interference with trap lines, obstruction of 
streams, spoliation of hunting grounds and so on. 

It seems to me that, in order to be fair to Arctic Gas, such 
evidence should be laid before the Inquiry, so that Arctic Gas 
will be in a position to indicate what terms and conditions 
they are prepared to submit to, what safeguards they are 
prepared to adopt, and what measures they are prepared to 
take, in support of their contention that a pipeline can be built 
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without impairing the native people’s current use and 
occupation of the land. 

Now, such evidence would be of the first importance to this 
Inquiry even if the issue of native land claims had never been 
raised. That brings me to the problem of how to deal fairly 
with the contention of the native organizations that no 
pipeline should be built until their land claims have been 
settled. Their claims are based on traditional use and 
occupation and, according to Professor Cumming, senior 
counsel for the Inuit Tapirisat of Canada and the Committee 
for Original Peoples Entitlement, they include not only lands 
that are subject to current use and occupation, but extend to 
lands that they do not use and occupy today. Mr. Sutton, 
counsel for the Indian Brotherhood of the Northwest Territo- 
ries and the Metis Association of the Northwest Territories, 
took the same position. So did Mr. Lueck, counsel for the 
Yukon Native Brotherhood. 

How then can this Inquiry come to grips with a contention 
that no pipeline should be built until native land claims are 
settled, when those land claims relate to ancestral lands that 
the native people no longer use or occupy? 

It is not for this Inquiry to decide the legitimate extent of 
native land claims in the North. But the native organizations 
have said to this Inquiry that no pipeline should be built until 
their land claims have been settled. Those who want to build 
the pipeline are entitled to an opportunity to meet this by 
showing that the pipeline can be built without prejudice to 
native land claims. 

I think, therefore, that the native organizations should 
indicate the nature and extent of their land claims. Given that 
their view is that any settlement ought to acknowledge that 
the native people have certain rights that they should be 
entitled to assert in respect of the lands they claim, there 
should be some indication of the nature of the rights they 
assert and of their extent. (The land use studies being carried 
out by the native organizations relate, as I understand it, not 
only to land that is the subject of current use and occupation, 
but also to land that, although the native people no longer use 
or occupy it, they used to. These studies should be of real 
assistance to the Inquiry. Some of these studies are complete. 
Some are not yet complete. But, even where they are not 
complete, the work done so far may well be helpful.) The 
Inquiry will then be in a position to indicate to the Minister 
which measures ought to be taken to ensure that the native 
peoples, in their negotiations with the Government, do not 
find themselves at any disadvantage owing to the building of 
the pipeline, and, looking to the consummation of negotia- 
tions, which measures ought to be taken to ensure that, 
whatever the extent of the native interest that may ulti- 
mately be recognized by any settlement, it will not be 
diminished by the construction of the pipeline in the 
meantime. 

It should, of course, be remembered that it will be for the 
Government of Canada and the native peoples to negotiate a 
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settlement of the native claims in the North. It is only the 
Government of Canada and the native peoples of the North 
that are parties to the negotiations to settle native land claims. 
Nothing said at this Inquiry can bind either side. Any 
delineation of native claims before the Inquiry will be for the 
purpose merely of ensuring that the Inquiry can fairly 
consider the principal contention of the native organizations 
regarding the construction of the pipeline and the answer that 
those who propose to build the pipeline have to make to that 
contention. 


Discovery 
DISCOVERY OF WITNESSES 


Every participant shall, before giving evidence himself or 
calling witnesses on his behalf, file with Special Counsel, at 
least two weeks before giving evidence or calling such 
evidence, a synopsis of the evidence of the witness intended to 
be called, together with a list of any reports, studies or other 
documents to which that witness may refer or upon which he 
may rely. 

This Rule was suggested by Commission Counsel to 
expedite the hearings. It will sometimes be difficult to comply 
with. If any participant cannot comply with the Rule, that 
will not necessarily preclude the calling of the witness in 
question, at the time the witness is presented to the Inquiry, 
but it may mean the witness will have to be recalled later on 
for cross-examination. 


PRODUCTION OF STUDIES AND REPORTS 


All of the participants, except Arctic Gas, expressed their 
willingness to provide a list of all studies and reports in their 
possession or power relating to the Inquiry, including those 
for which privilege might be claimed. 

Mr. Goldie, counsel for Arctic Gas, was not prepared to go 
along with this. Instead, he suggested that, as each of the 
witnesses for Arctic Gas is called, there should simply be 
provided a list of all studies and reports that that witness 
relies upon, or that touch upon his testimony. It was said that 
this would be sufficient, and that it would be impracticable 
for Arctic Gas to provide a list of all their studies and reports 
before the formal hearings begin. 

In my judgment, there is a paramount public interest in the 
fullest disclosure of all the facts, which requires that a list of 
all studies and reports in the possession or power of Arctic 
Gas relating to the Inquiry should be supplied to the Inquiry. 
It was not suggested that this would be impossible; it was 
simply urged that it would be difficult for Arctic Gas to 
comply with such a direction. 

It would not be satisfactory for Arctic Gas merely to 
provide a list of studies and reports to accompany the 
testimony of each witness. If we were to proceed in that way, 
we would get the material only in a piecemeal fashion. If we 
do not require a complete list, there can be no guarantee that 


there will be full disclosure of all studies and reports prepared 
by Arctic Gas relating to the Inquiry. It would be open to 
Arctic Gas to decide for themselves which witnesses they 
ought to call and thus avoid the necessity of disclosing the 
existence of a study or a report that might be damaging to 
their case but that would be useful to the Inquiry. That will be 
avoided if a complete list is supplied. 

I therefore direct that all of the participants to whom these 
Rules apply, including Arctic Gas, must provide a list of all 
studies and reports in their possession or power relating to 


this Inquiry. These lists should be filed with the Inquiry by 


November 30, 1974, and copies provided to all of the 
participants to whom these Rules apply. If they are ready 
earlier, they should be filed as soon as they are ready and 
distributed to the other participants; in fact, each participant 
may well decide to circulate a list of all studies and reports in 
its possession relating to Phase I of the Inquiry, without 
waiting until its list is ready covering all phases of the 
Inquiry. I appreciate that by November 30, 1974, some of the 
participants will not have completed all the studies and 
reports they intend to prepare. They should, nevertheless, file 
a list and add to it as they go along. Commission Counsel will 
be responsible for providing a list of all studies and reports of 
the Government of Canada. 

When the lists have been provided, it will be open to the 
other participants to demand that any study or report on any 
list should be produced. If any participant wishes to raise a 
claim of privilege as the basis for an objection to production at 
that stage, the Inquiry will of course consider it then. It should 
be remembered that, under Section 19(f) of the Territorial 
Lands Act, RS.C. 1970, c.T-6, any one appointed to conduct an 
inquiry has the power: 

for the purposes of the inquiry, to summon and bring before 

him any person whose attendance he considers necessary to the 

inquiry, examine such persons under oath, compel the produc- 
tion of documents and do all things necessary to provide a full 
and proper inquiry. 
These powers have been conferred on this Inquiry by the 
Order-in-Council of March 21, 1974. 

In addition, any participant may, in the meantime, request 
of any other participant a copy of any study or report 
whether or not it appears on the list filed by the participant of 
whom it is requested, and whether or not such a list has 
already been filed. 


Applications to the Inquiry 


Any applications made by participants to the Inquiry for 
subpoenas or any relief whatever shall be made upor 
reasonable notice to the Inquiry and to Commission Counse: 
as well as to any participant directly affected by the 
application and to any other participant that the Inquiry 
decides should be given notice of the application. If the 


hearings are in progress, the application can be made to the 
Inquiry at the hearing on the day when it is returnable. 


Changes in These Rules 


The Inquiry retains the power to add to, alter or modify these 
Rules, or to require that any participant not already bound by 
them should comply with them in whole or in part, as well as 
the power to exempt any participant from complying with 
them in whole or in part. 
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Inspection by the Public 


Copies of the material filed by any participant or other person 
or organization, including lists of studies and reports, the 
transcript of the hearings, and copies of the exhibits, will be 
on file during office hours, and available for inspection by the 
public at the Inquiry offices in Yellowknife and in Ottawa. 


Issued: October 29, 1974, Yellowknife, Northwest Territories, 
and Ottawa, Ontario. 


In Volume One, I thanked all the people who contributed to 
the work of the Inquiry throughout its various phases: the 
witnesses, the participants, the pipeline companies, the oil 
and gas industry, native organizations, the environmental 
groups, northern municipalities, northern business, the 
territorial governments, the various departments of the 
federal government, and the Inquiry staff. The spirit of 
cooperation and the sharing of knowledge, experience and 
understanding became hallmarks of the Inquiry process. 

The Inquiry continued to receive the full support and 
cooperation from the Department of Indian Affairs and 
Northern Development and, as a result, has been able to 
discharge its mandate completely. I am particularly indebted 
to the support given me by the Ministers responsible for the 
Department: The Honourable Jean Chrétien under whom the 
Inquiry was established, the Honourable Judd Buchanan who 
succeeded Mr. Chrétien, the Honourable Warren Allmand to 
whom Volume One was submitted, and the Honourable 
Hugh Faulkner to whom this volume is addressed. 

I wish to extend special thanks to the following persons 
_who have contributed to the publication of Volume Two and 
who have carried the Inquiry to its conclusion. 

Consultants: 

Frank Basham, George Braden, Hugh Brody, Jim Cameron, 
Edward Chamberlin, P.K. Chatterji, Steve Goudge, 
Christopher Hatfield, Ray Haynes, Joan Hornal, 

Michael Jackson, Rolf Kellerhals, Steve Merrett, 

Graham Morgan, Ron Pritchard, Peter Usher. 

Technical Staff and Public Service Advisors: 

John Fyles (Head); Ed Weick (Socio-economic Advisor), 
Don Gamble (Engineering and Environmental Advisor), 
Bruce Amos, Larry Burgess, Janice Falls, Sam Gelman, 
Daphne Greenwood, Julian Hawryzsko, Alan Heginbottom, 


Fred McFarland, Sheila Meldrum, Dick Morlan, Mary Mussell. 


Report Editing: 
Rosemary Wallbank; Heather Boucher, Alan Cooke 
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Photographs in text 

Part One: 

Hide being stretched and dried (R. Fumoleau). 

Part Two: 

Northern landscape (DIAND Yellowknife—B. Braden). 
Part Three: 

Pipe being laid in ditch (Alyeska). 

Part Four: 

Loucheux child at Old Crow (G.Calef). 


Photography 
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Julian Inglis, Department of Indian Affairs and Northern 
Development, Ottawa. 
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Maps 
Colour map: 


Surveys and Mapping Branch, Department of Energy, Mines 
and Resources. 


Renewable Resources map: 


Geological Survey of Canada, Department of Energy, Mines 
and Resources. 


Northern Conservation Areas map: 
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Terminology 


Throughout this report I have referred to the land claims of 
the native people as native claims. 

Often I have referred to native people meaning all of the 
people of Eskimo and Indian ancestry, whether they regard 
themselves as Inuit, Dene or Metis. They are, of course, 
distinct peoples, yet they have an identity of interest with 
respect to many of the issues dealt with in this report and 
have often, in such instances, been referred to collectively as 
native people. Where only one of these peoples is meant, that 
is apparent from the text. 

I have usually referred to present-day Eskimo peoples as 
Inuit: this is in keeping with their wishes today. Although 
many people of Eskimo ancestry of the Mackenzie Delta call 
themselves Inuvialuit, I have referred to them also as Inuit. 

The term Dene refers to the status and non-status people of 
Indian ancestry who regard themselves as Dene. Native 
people who describe themselves as Metis and who see 
themselves as having a distinct history and culture, as well as 
aspirations and goals that differ from those of the Dene, I have 
referred to as Metis. I have dealt with the people of Old Crow 
separately because they live in the Northern Yukon, not in the 
Northwest Territories. 

I have referred to the Mackenzie Valley and the Western 
Arctic. There is of course some overlap here, in that both 
geographical areas may be regarded as encompassing the 
Mackenzie Delta. The Mackenzie Valley includes the whole 
of the region from the Alberta border to the Mackenzie Delta, 
including the Great Slave Lake and Great Bear Lake areas. 
The Western Arctic encompasses the whole area on the rim of 
the Beaufort Sea, including the arctic coast of the Yukon. 

I have referred to witnesses by their first name and 
surname when their names first appear, and thereafter by 
their surname only, except where the repetition of the first 
Name is essential to avoid confusion. I have given the 
appellation ‘‘Mr.”’ only to Ministers of the Crown. I have 
referred to witnesses holding doctorates as ‘‘Dr.”’ 
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I have referred to government officials, the leaders of native 
organizations, band chiefs and others, by the offices they held 
when they gave evidence to the Inquiry. 

I have often referred to whites and to the white man. It will 
be apparent that sometimes I mean western man and the 
representatives of the industrial system. Of course, in such a 
context the expression white man can, in fact, include people 
of many races. However, the native people throughout the 
Inquiry referred to the white man. They knew what they 
meant, and although they no doubt adopted the expression 
because the representatives of the larger Canadian society 
who come to the North are almost entirely Caucasian, they 
have not been inclined to make any finer differentiation. | 
think the phrase is not at all misleading under these 
circumstances. The alternative, which I have rejected, would 
be constantly to use such expressions as non-native, southern 
or Euro-Canadian. Instead, I have used these latter expres- 
sions where, in the context, no other would do. 

Unless I have indicated otherwise, the term the North refers 
to the Northwest Territories and the Yukon Territory. The 
South generally refers to metropolitan Canada. 

I have used the expression we many times. ] have meant by 
it the non-native population of Canada, north and south, and 
have sought merely to remind readers that I view the North as 
one who shares the culture, perceptions and ideas of Canadi- 
ans as a whole. 

Throughout the report, Canadian Arctic Gas Pipeline 
Limited is referred to as Arctic Gas and Foothills Pipe Lines 
Ltd. as Foothills. I have treated each of these informal terms as 
plural, recognizing that groups of companies are involved. 

Since the release of Volume One, the Arctic Gas proposal 
has been rejected by the National Energy Board and by the 
Government of Canada. So I have proceeded, in Volume Two, 
on the assumption that a pipeline may be expected to be built 
from the Mackenzie Delta along the Mackenzie Valley to the 
Northwest Territories—Alberta border in ten years’ time. The 
reference to “the Company” in Volume Two is a reference to 
the company or consortium that may advance new pipeline 
proposals in the future. “The Agency ’’ refers to the regulatory 
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authority that may be established by the federal government 
to supervise the construction of a Mackenzie Valley pipeline. 

| recognize that some people will attach great importance to 
my use of the words shall and should. In the context of the 
hundreds of recommendations made in this report, I do not 
make a great distinction between the two. In general, 
however, I use “shall’’ where I feel the subject matter is 
particularly important. Most of these recommendations apply 
to the pipeline Company. I use “should” where I consider an 
;ssue needs attention and perhaps further definition. Many of 
my recommendations that apply to government use the word 
“should.” 
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